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PREFACE 


The  International  Library  of  Technology  is  the  outgrowth 
of  a  large  and  increasing  demand  that  has  arisen  for  the 
Reference  Libraries  of  the  International  Correspondence 
Schools  on  the  part  of  those  who  are  not  students  of  the 
Schools.  As  the  volumes  composing  this  Library  are  all 
printed  from  the  same  plates  used  in  printing  the  Reference 
Libraries  above  mentioned,  a  few  words  are  necessary 
regarding  the  scope  and  purpose  of  the  instruction  imparted 
to  the  students  of — and  the  class  of  students  taught  by — 
these  Schools,  in  order  to  afford  a  clear  understanding  of 
their  salient  and  unique  features. 

The  only  requirement  for  admission  to  any  of  the  courses 
offered  by  the  International  Correspondence  Schools  is  that 
the  applicant  shall  be  able  to  read  the  English  language  and 
to  write  it  sufficiently  well  to  make  his  written  answers  to 
the  questions  asked  him  intelligible.  Each  course  is  com- 
plete in  itself,  and  no  textbooks  are  required  other  than 
those  prepared  by  the  Schools  for  the  particular  course 
selected.  The  students  themselves  are  from  every  class, 
trade,  and  profession  and  from  every  country;  they  are, 
almost  without  exception,  busily  engaged  in  some  vocation, 
and  can  spare  but  little  time  for  study,  and  that  usually 
outside  of  their  regular  working  hours.  The  information 
desired  is  such  as  can  be  immediately  applied  in  practice, 
so  that  the  student  may  be  enabled  to  exchange  his 
present  vocation  for  a  more  congenial  one  or  to  rise  to  a 
higher  level  in  the  one  he  now  pursues.     Furthermore,  he 
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wishes  to  obtain  a  good  working  knowledge  of  the  subjects 
treated  in  the  shortest  time  and  in  the  most  direct  manner 
possible. 

In  meeting  these  requirements,  we  have  produced  a  set  of 
books  that  in  many  respects,  and  particularly  in  the  general 
plan  followed,  are  absolutely  unique.  In  the  majority  of 
subjects  treated  the  knowledge  of  mathematics  required  is 
limited  to  the  simplest  principles  of  arithmetic  and  men- 
suration, and  in  no  case  is  any  greater  knowledge  of 
mathematics  needed  than  the  simplest  elementary  principles 
of  algebra,  geometry,  and  trigonometry,  with  a  thorough, 
practical  acquaintance  with  the  use  of  the  logarithmic 
table.  To  effect  this  result,  derivations  of  rules  and 
formulas  are  omitted,  but  thorough  and  complete  instruc- 
tions are  given  regarding  how,  when,  and  under  what 
circumstances  any  particular  rule,  formula,  or  process 
should  be  applied;  and  whenever  possible  one  or  more 
examples,  such  as  would  be  likely  to  arise  in  actual  practice 
— together  with  their  solutions — are  given  to  illustrate  and 
explain  its  application. 

In  preparing  these  textbooks,  it  has  been  our  constant 
endeavor  to  view  the  matter  from  the  student's  standpoint, 
and  to  try  and  anticipate  everything  that  would  cause  him 
trouble.  The  utmost  pains  have  been  taken  to  avoid  and 
correct  any  and  all  ambiguous  expressions — both  those  due 
to  faulty  rhetoric  and  those  due  to  insufficiency  of  statement 
or  explanation.  As  the  best  way  to  make  a  statement, 
explanation,  or  description  clear  is  to  give  a  picture  or  a 
diagram  in  connection  with  it,  illustrations  have  been  used 
almost  without  limit.  The  illustrations  have  in  all  cases 
been  adapted  to  the  requirements  of  the  text,  and  projec- 
tions and  sections  or  outline,  partially  shaded,  or  full-shaded 
perspectives  have  been  used,  according  to  which  will  best 
produce  the  desired  results.  Half-tones  have  been  used 
rather  sparingly,  except  in  those  cases  where  the  general 
effect  is  desired  rather  than  the  actual  details. 

It  is  obvious  that  books  prepared  along  the  lines  men- 
tioned must  not  only  be  clear  and  concise  beyond  anything 
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heretofore  attempted,  but  they  must  also  possess  unequaled 
value  for  reference  purposes.  They  not  only  give  the 
maximum  of  information  in  a  minimum  space,  but  this 
information  is  so  ingeniously  arranged  and  correlated,  and 
the  indexes  are  so  full  and  complete,  that  it  can  at  once  be 
made  available  to  the  reader.  The  numerous  examples  and 
explanatory  remarks,  together  with  the  absence  of  long 
demonstrations  and  abstruse  mathematical  calculations,  are 
of  great  assistance  in  helping  one  to  select  the  proper 
formula,  method,  or  process  and  in  teaching  him  how  and 
when  it  should  be  used. 

This  volume  contains  papers  on  the  subjects  of  stair  build- 
ing, ornamental  ironwork,  roofing,  sheet-metal  work,  build- 
ing superintendence,  and  contracts  and  permits,  and  will  be 
of  service  to  the  building  contractor  in  making  his  estimates 
and  in  superintending  his  work;  also,  to  the  clerk  of  the 
works,  or  building  superintendent.  The  stair  builder,  orna- 
mental ironworker,  house  smith,  roofer,  cornice  maker,  etc., 
will  find  herein  the  details  of  work  made  and  erected  by 
other  craftsmen,  so  that  he  can  make  proper  allowance  in 
fitting  the  same  to  his  own.  All  the  papers  in  this  volume 
are  treated  from  a  thoroughly  practical  standpoint,  and 
embody  the  conditions  that  are  likely  to  arise  in  each  trade 
in  actual  building  operations. 

The  method  of  numbering  the  pages,  cuts,  articles,  etc. 
is  such  that  each  subject  or  part,  when  the  subject  is  divided 
into  two  or  more  parts,  is  complete  in  itself ;  hence,  in  order 
to  make  the  index  intelligible,  it  was  necessary  to  give  each 
subject  or  part  a  number.  This  number  is  placed  at  the  top 
of  each  page,  on  the  headline,  opposite  the  page  number; 
and  to  distinguish  it  from  the  page  number  it  is  pre- 
ceded by  the  printer's  section  mark  (§).  Consequently,  a 
reference  such  as  §  37,  page  26,  will  be  readily  found  by 
looking  along  the  inside  edges  of  the  headlines  until  §  37  is 
found,  and  then  through  §  37  until  page  26  is  found. 
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ESTRODTJCTION. 

1.  Stair  building  grew  out  of  the  necessity  of  securing 
an  easy  and  safe  passage  from  one  level,  or  floor,  to  another. 
Such  a  passage  might  therefore  be  regarded  in  its  inception 
as  an  inclined  plane  which  connects  two  horizontal  planes 
and  provided  with  a  series  of  equal  risers,  or  steps,  formed 
for  the  purpose  of  giving  a  sufficient  footing  to  facilitate 
travel. 

The  construction  of  wooden  stairways  is  considered  the 
highest  branch  of  joinery ;  more  care  and  knowledge  are  re- 
quired in  their  planning,  more  ingenuity  in  setting  them 
out,  and  more  skilful  workmanship  in  their  execution,  than 
in  any  other  work  about  a  building. 

The  architect,  in  studying  the  plan  and  treatment  of  a 
stairway,  should  consider  its  adaptability  for  the  building  in 
which  it  is  to  be  placed,  its  proposed  situation,  the  weight 
likely  to  come  upon  it,  the  width  to  accommodate  probable 
travel,  and,  especially,  the  ease  of  travel.  It  is  not  enough, 
as  is  sometimes  done,  to  roughly  calculate  the  treads  and 
risers  and  sketch  on  the  winders,  leaving  the  stair  builder  to 
make  the  best  he  can  of  the  conditions. 

The  first  and  most  important  consideration  in  designing 
stairways  is  their  disposition  for  obtaining  the  utmost  facility 
of  access  to  the  various  stories  to  which  they  communicate. 
Care  should  be  taken  to  secure  proper  headroom  while 
ascending  and  descending,  and  the  treads  and  risers  should 
be  arranged  so  as  to  secure  easy  travel.     The  proper  width 

For  notice  of  copyright,  see  page  immediately  following-  the  title  page. 
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of  the  stairway  has  also  much  to  do  with  its  appearance ;  in 
a  private  house,  it  should  never  be  less  than  2  feet  8  inches 
wide,  and  in  public  buildings  never  less  than  4  feet  6  inches. 
The  staircase  wherein  the  stairway  is  enclosed  should  be 
given  special  attention,  and  the  correct  length  and  width 
should  be  carefully  considered.  It  is  not  conducive  to  sound 
construction  to  be  obliged  to  cut  out  trimmer  beams;  neither 
is  it  good  practice  to  have  to  piece  out  a  few  inches  when 
the  staircase  has  been  framed  too  large. 

The  importance  of  proper  arrangement  of  stairways  is 
evident,  when  it  is  considered  that  they  are  seen  by  every 
one,  their  convenience  and  beauty  being  readily  appreciated, 
and  their  faults  and  defects  instantly  detected. 
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MATEBIAIiS  USEB. 

2.  The  materials  most  commonly  used  in  the  construc- 
tion of  stairways  are  stone,  iron,  and  wood;  the  selection  of 
material  should  be  based  on  the  location  and  the  use  to  be 
made  of  the  stairway.  If  placed  outside  of  a  building,  stone, 
owing  to  its  natural  capability  of  resisting  atmospheric  influ- 
ences, should  be  used;  while,  if  placed  inside  a  building 
designed  to  be  fireproof,  iron  is  generally  selected,  as  it 
possesses  great  resistance  to  heat.  Both  iron  and  stone  are 
preferable  to  wood  when  used  in  public  buildings,  where 
the  amount  of  travel  requires  extra  strength;  wood,  how- 
ever, is  the  material  most  commonly  used,  especially  in  pri- 
vate buildings,  where  no  heavy  travel  is  to  be  expected. 
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3,  In  stair  building,  a  riser  and  tread  together  are 
termed  a  step,  the  riser  being  the  upright  portion  which 
supports  the  tread^  or  horizontal  part,  upon  which  the  foot  is 
placed.  The  nosing:  is  the  projection  of  the  tread  beyond 
the  face  of  the  riser. 
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The  term  run  is  applied  to  the  aggregate  width  of  the 
treads. 

Where  the  risers  are  parallel  to  each  other  on  plan,  thus 
forming  straight  steps,  the  steps  are  called  fliers;  but 
where  the  risers  radiate  on  plan,  the  steps  are  called 
T>rinder8. 

The  term  fligrht  designates  a  succession  of  steps  between 
one  starting  point  and  the  one  next  above  it.  The  spaces 
wider  than  steps,  which  constitute  resting  places  between 
the  flights,  or  which  are  the  terminations  of  the  stairways, 
are  termed  laudingrs,  or  platforms.  If  the  landing  is 
square  and  occupies  half  the  width  of  the  stairway,  it  is 
called  a  quarter-space  landing;  but  when  it  takes  in  the 
full  width  of  the  stairway,,  it  is  called  a  lialf-space  landing. 
The  space  required  for  landings  is  sometimes  filled  in  by 
winders;  this  is  especially  the  case  in  geometrical  stair- 
ways and  those  in  which  the  run  is  limited.  Usually,  the 
required  rise  and  run  in  the  given  space  decide  the  nature 
of  the  landing,  whether  it  is  to  be  quarter  or  half  space,  or 
filled  in  with  winders.  Where  the  run  is  unlimited,  a  half- 
space  landing  should  be  adopted;  but  where  the  run  does 
not  allow  this  kind  of  landing,  a  quarter  space  is  preferable 
to  winders,  as  the  latter  should  never  be  put  in  a  stairway 
when  they  can  be  avoided. 

When  the  lower  step  of  a  flight  has  its  outer  end  in  the 
form  of  a  horizontal  spiral,  it  is  termed  a  curtail  step. 
When  the  outer  end  of  the  lower  step  is  rounded  to  a  semi- 
circle, it  is  a  bull-nose  step.  Where  steps  have  an  outward 
curve,  they  are  called  swelled  steps;  this  form  is  generally 
used  when  the  front  stringer  is  curved  out  at  the  starting 
of  the  stairway. 

If,  in  ascending  a  stairway,  the  hand  rail  is  on  the  right- 
hand  side,  the  stairway  is  called  a  rlg^lit-liand  stairway.  If 
the  hand  rail  is  on  the  left-hand  side,  the  stairway  is  called 
a  left-band  stairway. 

The  above  are  some  of  the  more  common  terms  used  in 
stair  building;  others  will  be  explained  as  occasion  arises 
for  their  use. 
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GENEBAX.  CLASSIFICATION. 

4.  Stairways  are  known  as  dog  leg,  open  newel,  and 
geometrical.  A  dog:-leg:  stairway  has  no  well  hole,  and  the 
face  stringer  of  the  upper  flight  is  vertically  over  that  of 
the  lower  one.  A  well  hole  is  the  vertical  clear  space 
between  flights  when  the  stringers  are  not  located  in  the 
same  vertical  plane.  The  objection  to  dog-leg  stairways  is 
that  the  hand  rail  is  not  continuous,  but  strikes  the  soffit  of 
the  upper  flight. 

Where  newels  are  placed  at  the  angles  of  the  well  hole, 
the  stairway  is  termed  an  opeii-uewel  stairs- ay;  but  when 
the  stringer  is  continued  unobstructed  by  newels  in  a  curve 
around  the  winders,  the  stringer  is  said  to  be  wreathed, 
and  the  stairway  is  designated  as  geometrical. 

6.  The  above  classification  relates  more  especially  to  the 
general  design  than  to  the  structural  details,  many  of  which 


Fig.  1. 

are  common  to  each.  When  classified  with  relation  to  the 
methods  of  construction,  there  are  two  systems:  the  first 
consists  in  the  use  of  rough  timbers,  or  carriages,  cut  to  the 
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angle  of  intersection  between  the  treads  and  risers,  as  shown 
in  Fig.  1 ;  the  other,  which  is  the  more  generally  used,  has 
the  treads  and  risers  tongued,  or  housed^  from  ^  to  |  inch, 
into  the  grooved  stringers.  In  the  first  case,  the  treads 
and  risers  are  nailed  on  the  carriages,  and,  where  they  inter- 
sect with  the  wall,  a  board  of  the  same  thickness  as  the 
baseboard  connecting  with  the  stairway  is  scribed^  or  cut, 
to  the  required  outline  so  as  to  fit  closely  the  angles  of  treads 
and  risers;  this  runs  the  full  length  of  the  stairway,  forming 
what  is  termed  the  -wall  stringer.  In  favor  of  this  method 
of  construction  are  its  simplicity  and  strength.  Against  its 
adoption  may  be  adduced  the  great  difficulty  of  satisfactorily 
scribing  the  wall  stringers,  and  even  when  this  is  success- 
fully done,  the  stairway  is  likely,  in  time,  through  shrinkage 
and  jarring,  to  show  imperfections. 

The  carriagres,  also  called  horses  and  sprlugrins  trees, 
for  the  second  form  of  construction  of  stairways,  are  not  cut 
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to  the  angle  of  treads  and  risers,  as  is  the  case  in  the  first 
method,    but  are    simply  straight  scantlings  of   sufficient 
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strength  to  support  the  stairway  and  its  probable  load,  rough 
brackets  being  nailed  on  the  sides  of  these  scantlings  and 
fitted  tightly  under  each  tread,  as  shown  at  a,  Fig.  2.  In 
some  cases,  where  the  treads  and  risers  are  enclosed  in 
stringers,  the  wall  stringer  only  is  housed  to  receive  the 
treads  and  risers,  the  front,  or  outer,  stringer  being  cut 
square  to  receive  the  tread,  and  mitered  to  receive  the  riser. 
When  thus  prepared  the  front  stringer  is  termed  a  cut- 
and-mltered,  or  open,  stringer,  the  wall  stringer  being 
termed  a  housed  stringer.  Occasionally  both  wall  and  front 
stringer  are  housed,  in  which  case  the  front  stringer  is  said 
to  be  a  close  stringer.  Geometrical  stairways  are  seldom 
thus  constructed,  the  method  being  mostly  confined  to  dog- 
leg and  open-newel  stairways. 

In  geometrical  stairways,  the  front  stringer  is  cut  and 
mitered  so  as  to  meet  the  conditions  arising  from  the 
wreathed  portion  of  the  stringer  and  rail,  which  are  assumed 
to  be  parallel  to  each  other  in  the  same  vertical  plane.  The 
rail  in  this  case  is  supported  by  the  balusters  and  start- 
ing newel,  instead  of  by  newels,  and  the  cut-and-mitered 
stringer  affords  a  substantial  footing  to  the  balusters,  which 
are  dovetailed,  glued,  and  nailed  to  the  ends  of  treads;  the 
nosing  and  molding  of  the  treads  being  returned  their  full 
width  on  the  face  of  the  stringer.  Stairs  thus  constructed 
are  said  to  have  nosed  and  mitered  moldings,  and  when 
brackets  are  placed  along  the  front  stringer  below  the 
nosing,  the  stairway  is  known  as  a  bracketed  stairway. 


PETATTiS   OF   COI^STRUCfnOK. 


RISEBS  ANB  TRBABS. 


6.  Helglit  of  Hisers. — In  setting  out  a  stairway,  the 
first  consideration  should  be  to  ascertain  the  exact  height 
between  the  floors,  the  height  to  be  measured  from  the  top 
of  the  floor  below  to  the  top  of  the  floor  above.     For  this 
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purpose^  a  rule  or  rod  is  sometimes  used,  termed  a  story 
rod,  on  which  the  whole  number  of  risers  is  to  be  marked. 
Care  should  be  used  in  determining  the  risers,  with  the  view 
of  constructing  a  stairway  having  steps  of  convenient  height. 
Experience  teaches  that  between  6  inches  and  7  inches  rise 
is  the  limit  of  easy  stepping;  therefore,  the  total  height  of 
the  story  rod  should  be  divided  by  either  one  of  these  num- 
bers, which  will  give  the  number  of  risers  required.  Hav- 
ing in  this  manner  ascertained  the  number  needed,  divide  it 
into  the  height  of  the  story  rod;  the  quotient  will  be  the 
exact  height  of  each  riser. 

7,  Proportioningr  Treads  and  Blsers. — The  next  step 
is  to  ascertain  the  width  of  the  treads,  not  forgetting  the 
rules  of  proportion  between  treads  and  risers,  and  always 
remembering  that  the  number  of.  treads  in  each  flight  is  one 
less  than  the  number  of  risers;  this  is  owing  to  the  landing 
not  being  counted  as  a  tread. 

There  are  several  rules  for  determining  the  proportion 
which  should  exist  between  tread  and  riser  for  regular 
stairways,  and  upon  which  depends  not  only  the  appearance 
of  the  stairway,  but  the  ease  with  which  it  may  be  traveled. 

Three  rules  will  be  given,  of  which  the  first  is  the  simplest, 
and  is  generally  preferred. 

Bule  I. — Let  the  product  of  the  tread  and  riser  equal  the 
number  66, 

For  example,  assume  that  the  riser  is  six  inches  high,  then 
the  width  of  the  tread  will  be  66 -r- 6  =  11  inches.  In  the 
same  way,  the  width  of  tread  may  be  assumed,  and  the  height 
of  the  riser  found. 

Bule  II. — 71?  anjf  given  height  of  riser  in  inches^  add  a 
number  that  will  make  the  sum  equal  12;  double  the  number 
added^  and  the  result  will  be  the  width  of  the  tread  In  inches. 

For  example,  assume  that  the  height  of  a  riser  is  7  inches; 
then  7  +  5  =  12,  and  5x2  =  10,  the  width  of  the  tread  in 
inches. 
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Bule  m. — Draw  a  right  triangle^  as  shown  in  Fig.  Sy  with 

a  base  of  2^  inches  and  altitude  of  11 

inches,   Mark  the  width  of  tread  from 

a  on  line  a  b^as  a  c;  at  c  erect  a  per- 

1^  pendicular^  cutting  the  hypotenuse  at  e. 

pjq  ^  Then  c  e  indicates  the  riser. 


HEADBOOM. 

8.  In  trimming  joists  of  staircases,  the  two  cross-beams 
which  are  called  headers  should  be  so  placed  as  to  allow 
sufficient  headroom  to  meet  all  probable  requirements  of 
a  stairway.  The  header  (which  determines  the  headroom) 
should  be  placed  so  as  to  secure  7  feet  of  headroom  from  the 
tread  vertically  beneath  it.  A  careful  drawing  of  the  eleva- 
tion of  the  stairway  will  accurately  determine  this  point. 

In  cases  where  a  number  of  winders  are  placed  at  the 
bottom  of  a  stairway,  and  the  risers  thereby  stand  one  above 
the  other  at  the  center  from  which  they  radiate,  a  consider- 
able rise  is  produced  at  the  commencement  of  the  run,  the 
amount  depending  on  the  number  of  winders.  In  such  a 
case,  the  header  is  placed  at  the  extreme  end  of  the  stair- 
case, and  thereby  ceases  to  be  a  factor  in  the  headroom. 
This  applies  especially  to  boxed  stairways^  which  are  enclosed 
between  partitions. 

Care  should  be  taken  to  make  the  staircase  of  the  correct 
width,  which  should  be  at  least  5  inches  wider  than  the 
stairway;  that  is,  the  distance  across  the  cylinder  from  the 
center  of  the  rail  of  the  flight  to  the  facia  of  the  floor  land- 
ing should  be  at  least  5  inches,  to  permit  the  rail  of  the 
flight  to  pass  clear  of  the  nosing  on  the  landing. 


STRFNGERS. 

9.  liaylng  Out. — A  straight  stringer  is  laid  out  by 
means  of  a  pitch  board,  shown  at  (a)  in  Fig.  4.  This  board 
should  be  made  of  thin  wood,  with  the  grain  parallel  to  the 
hypotenuse,  so  that  the  effects  of  shrinkage  will  be  the  least 
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possible.  The  base  is  cut  to  equal  the  tread,  and  the  perpen- 
dicular to  equal  the  riser.  At  {b)  is  shown  the  stringer,  as 
marked  out  for  the  steps  ;  the  dotted  line  ^i  ^  is  drawn  at  a 
sufficient  distance  from  the  edge,  so  that  the  lower  edges  of 
the  riser  and  tread  will  intersect  on  the  line  of  the  under 
side  of  the  stringer,  as  shown  at  cL  On  the  line  ab,  step 
off,  with  dividers,  distances  equal  to  the  slope  length  of  the 
pitch  board.  The  latter  may  then  be  applied  as  shown,  and 
its  outline  marked  on  the  stringer  edges.     Templets,   as 


riTcn  BOA  an. 
(a) 


shown  at  (r),  should  be  made  for  the  treads,  risers,  and 
wedges,  care  being  taken  that  the  pitches  are  alike,  so  that  the 
same  shaped  wedges  can  be  used.  The  lines  adcb  show 
the  section  of  the  tread,  and  a  ef  shows  the  shape  of  the 
wedge.  The  tread  and  riser  templets,  when  applied  to  the 
stringer,  should  have  their  outer  edges  coincide  with  the 
lines  made  from  the  pitch  board,  giving  the  outline  shown 
at  S. 

To  form  the  housing,  holes  are  bored  in  the  stringers 
adjacent  to  the  nosing  of  the  tread,  as  at  r,  and  that  portion 
is  removed  by  means  of  a  chisel.  The  lines  of  the  templets 
may  then  be  cut  to  the  depth  of  the  groove  by  a  saw,  and 
the  material  removed  with  a  router  plane. 

Such   a  stringer  is  shown  in  Fig.  6,  with  the  exception 
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that  the  under  edge  is  kept  somewhat  lower  than  the  point  d 
in  Fig.  i,  and  is  preferable  to  the  latter  method  in  that  the 
wedges  are  well  supported  at  their  outer  ends.  If  the  stair- 
case will  allow  the  insertion  of  the  assembled  parts,   the 


treads  and  risers  are  attached  to  the  stringers,  wedged,  and 
glued  into  the  housing,  and  the  whole  taken  bodily  to  its 
place  in  the  building.  The  wedges  are  shown  in  place  at  b 
and  i„  Fig.  6. 


The  wall  stringer,  j 
stringer,  if  a  close  one. 


I  shown  in  Fig.  6,  and  also  the  front 
,re  each  grooved  as  already  explained. 


811 


STAIR  BUILDING. 


11 


the  depth  depending  upon  the  thickness  of  the  stringer. 
Two  or.  more  carriage  timbers  are  used  in  the  width  of  the 
stairway,  the  number,  depth,  and  thickness  depending  on 
the  width  of  the  stairway  and  the  load  to  be  carried. 

The  front  stringer,  as  shown  in  Fig.  7,  is  well  nailed  to  the 
front  carriage  timber  a,  while  the  other  timbers  are  rough 
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bracketed  under  each  step  alternately  on  the  sides,  and 
nailed  as  shown  at  a,  Fig.  2.  A  furring  strip  is  nailed  to 
the  wall  in  line  with  the  lower  edge  of  the  carriage  timbers, 
to  receive  the  lath. 

The  prepared  mortised  wall  stringer  is  nailed  to  the  wall 
to  square  properly  with  the  previously  set  carriage  timber 
and  front  stringer. 


10.  Scrlblngr  Wall  Strtngrers. — When  the  treads  and 
risers  are  supported  by  rough  cut  carriages,  it  becomes 
necessary  to  cut  a  wall  stringer  that  will  fit  around  the 
steps  and  make  a  finish  with  the  wall.  In  Fig.  8  is  shown  a 
method  of  scribing  a  wall  stringer.  The  stringer  is  repre- 
sented as  being  laid  with  one  edge  on  the  line  of  the  nosings, 
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and  the  instrument  to  be  used  is  shown  in  position.  The 
hard-wood  or  iron  bar  bh  has  a  hook  on  the  lower  end  pro- 
jecting sufficiently  to  enable  the  bar  to  clear  the  nosing  when 
the  point  b  is  touching  the  face  of  the  riser.  The  bar  ^  A  is 
placed  against  the  guide  m  and  loosely  bound  to  it  by  the 
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metal  straps  e  and  k.  The  strip  n  is  fastened  to  f«  by  a 
bolt  a,  which  can  be  tightened  so  as  to  presei*ve  the  bevel. 
A  small  nick  is  made  in  the  sliding  bar  b  h  at  r,  so  that  ^  ^r  is 
the  height  of  a  riser.  When  the  point  b  is  on  the  end  of  the 
nosing,  the  nick  c  gives  the  position  of  the  corresponding 
point  on  the  wall  stringer.  Other  points  may  be  found  in  a 
similar  manner,  and  the  outline  to  which  the  wall  stringer  is 
to  be  cut  can  then  be  drawn. 


CONSTRUCTION  OP  STEPS. 

11,  A  portion  of  the  upper  edge  of  the  riser  maybe 
tongued  into  a  groove  in  the  under  side  of  the  tread,  as  shown 
at  a  in  (^),  Fig.  9,  instead  of  letting  the  whole  thickness  of 
the  riser  into  the  tread,  as  shown  at  /;  in  {b).  The  lower  edge 
of  the  riser  may  also  be  tongued  into  a  groove  in  the  upper 
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surface  of  the  tread  beneath  it,  as  shown  at  £  in  {a),  in 


which  case  the  tread 
would  have  to  be 
nailed  up  into  the  riser 
as  at  c;  this  method, 
however,  does  not  give 
as  good  results  as  that 
shown  at  a  in  {6). 

The  finished  treads 
and  risers  are  glued, 
and  clamped  together 
with  handscrews  until 
the  glue  has  set.  From 
two  to  four  wcl!  fitted 
blocks  are  then  glued 
and  nailed  to  the  in- 
ternal angle  of  the 
tread  and  riser,  as 
shown  at  d  in  (^).  In 
Fig.  9  (d)  arc  also  shown 
the  dovetails  for  insert- 
ing the  balusters. 

13.  Bnll-Kose 
Steps.~A  form  of  step 


Pig.  B. 

much  used  is  represented  in 
Fig.  lU.  The  solid  block  c  is 
sawed  into  shape,  and  the  riser 
is  sawed  out  as  shown,  leaving  a 
veneer  for  the  face  of  the  block. 
The  end  b  is  firmly  fastened  to 
the  solid  block  with  screws.  At 
a,  a  square  hole  is  left  the  full 
depth  of  the  riser,  into  which 
wedges  are  driven  from  each 
end,  as  sujigcstcd  at  d.  The 
back  of  the  veneer  is  covered 
with  jflue,  and,  as  the  wedges 
are  driven  home,  it  is  clamped 
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firmly  against  the  face  of  the  block.  The  newel  is  generally- 
set  on  top  of  this  step,  as  indicated  by  the  dotted  lines.  The 
second  riser  may  be  placed  in  line  with  the  middle  of  the 
newel,  as  indicated  at  Cy  or  in  any  other  position  desired. 

13,  Curved  Risers. — Where  risers  are  curved,  they 
should  be  made  of  solid  wood,  or  of  curved  strips  of  seasoned 
wood  glued  solidly  together.  It  is  often  difficult  to  get  sea- 
soned wood  in  pieces  large  enough  to  make  a  solid  curved 
riser.  In  such  cases  it  is  desirable  to  bend  pieces  of  1-inch 
board  by  kerfing.     Fig.  11  illustrates  the  method  of  finding 
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Fig.  11. 

the  distance  between  kerfs  for  a  curve  of  given  radius.  The 
method  is  as  follows:  Cut  one  kerf,  as  at  a\  then,  marking 
the  distance  a  d  equal  to  the  radius  a  o  of  the  curve  to  which 
the  piece  is  to  be  bent,  bend  the  board  to  position  a  b  until 
the  saw  kerf  is  closed,  as  shown.  Measure  the  distance 
between  ^and  b.  This  length  d  b  \^  therefore  the  distance 
between  kerfs,  which,  if  continued,  will  shape  the  board  to 
the  curve  a  c.  All  the  kerfs  must  be  made  with  the  same 
saw  and  to  the  same  depth. 

14.  Platforms. — Where  the  stairways  of  a  building  are 
of  considerable  length,  and  are  straight  in  plan,  it  is  best  to 
break  the  flight  by  a  platform.  Such  a  platform  may  be 
projected  from  the  side  wall,  as  shown  in  Fig.  12.     In  a 


%  11  STAIR  BUILDING.  15 

brick  wall,  the  lookouts  a,  a  should  be  set  in  at  least  8  inches 
with  slip  keys  tightly  wedged  between  the  bricks  and  the 
top  of  the  timbers.     In  frame  walls  the  lookouts  are  nailed 
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to  the  studs.  The  braces  b,  b  should  be  well  fitted  and 
spiked  to  the  lookouts;  these  braces  serve  to  keep  the  plat- 
form square,  and  should  be  made  of  thoroughly  seasoned 


wood.  A  flight  terminating  in  a  platform  should  not  con- 
tain more  than  12  steps.  A  perspective  sketch  of  the  plat- 
form is  shown  in  Fig.  13. 


CYLINDERS. 

16,  In  a  geometrical  stairway,  the  hand  rail  travels, 
unobstructed  by  newels,  from  the  first  step  to  the  last,  some- 
times over  six  or  more  flights;  it  then  becomes  necessary  to 
wreath  the  stringer  and  rail  around  the  well  hole.      The 
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well  hole  thus  treated  is  said  to  contain  a  cylinder.  The 
cylinder  is  the  curved  space  around  which  the  hand  rail  and 
stringer  are  wreathed.  In  a  circular  stairway,  the  cylinder 
assumed  has  a  complete  circle  for  its  plan,  and  the  stringer 
and  rail  are  made  to  wind  around  it,  following  a  curve 
termed  a  helix — a  curve  of  the  same  nature  as  the  winding 
thread  of  an  ordinary  screw.  The  finished  treatment  of  the 
stringer  and  balustrade  is  continued  around  the  cylinder, 
and  where  the  stairway  terminates  in  a  landing,  the  same 
treatment  is  continued  along  the  trimmer  beam.  The  fin- 
ishing piece  on  the  face  of  landing  beam  corresponding  to 
the  stringer  of  the  flight  is  called  the  facia.  Thus  it  will  be 
seen  that  the  stringer  of  the  flights,  the  cylinder  of  the  well 
hole,  and  the  facia  of  the  trimmer  beam  are  but  parts  of  one 
continued  stringer  known  by  different  terms. 

Cylinders  are  built  up  as  shown  in  Fig.  14.    The  construc- 
tion shown  at  (pi)  is  used  for  small  cylinders,  while  for  larger 

ones,  the  methods  sho^^ii  at  {p) 
and  {c)  are  used.  The  joints, 
2^  St  and  vZy  are  glued  and 
strengthened  by  screws  or 
wooden  dowel-pins.  For  extra 
fine  work  the  face  of  the  cylinder 
is  veneered,  so  that  the  joints  of 
the  staves  in  the  semicircle  from 
a  to  ^,  in  (^),  are  covered.  The 
veneer  is  bent  over  a  skele- 
ton cylinder  whose  diameter  is 
equal  to  the  diameter  of  the  well 
cylinder,  and  then  backed  with 
properly  fitted  staves,  as  c  and 
d^  well  glued,  and  screwed  or 
doweled  at  the  joints,  if  neces- 
*  sary. 

The    end    staves    of    small 
cylinders   are    fastened  to  the 
Fio.  14.  stringers  in  various  ways.  Two 

common  methods  are  shown  in  Fig.  15.     In  the  first  method 
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(a),  a  dovetailed  groove  is  cut  in  the  stringer  into  which  the 
end  stave  fits.     Wedges  W^,  glued  in,  hold  the  stave  in  place. 


Pig.  15. 


In  the  second  method  {b),  the  end  staves  are  merely  set  into 
the  stringers  and  screwed  fast  from  the  outside. 


Fig.  18. 


MISCELLAJTEOUS  DETAHiS. 

16,  Moldlng^s. — All  base  and  stringer  moldings  should 
be  worked  out  of  solid  wood.  Work  that  is  to  be  bent  is 
generally  stronger  when 
laminated,  as  shown  in 
Fig.  16;  but  for  mold- 
ings this  method  cannot 
always  be  used,  since  the 
joints  will  show,  no  mat- 
ter how  well  the  work  is  done.  This  is  particularly  true  of 
hard  woods.  If  the  work  is  to  be  painted,  however,  this 
method  is  not  objectionable. 

17,  Erection. — If  the  stairway  is  put  up  against  the 
brown- mortared  wall,  the  finished  parts  must  be  well  covered 
with  building  paper,  and  rough  boards  placed  over  the  paper 
on  the  treads,  to  remain  until  the  interior  woodwork  is  com- 
pleted. The  covering  must  be  fixed  in  such  a  manner  as  to 
permit  enough  of  it  to  be  easily  removed  to  allow  the  hand 
rail  and  balusters  to  be  put  up. 


18  STAIR  BUILDING.  §  11 

When  the  steps  are  set  in  place,  they  should  be  carefully 
inspected  to  ascertain  if  any  of  them  are  cut  short  and 
pieced,  if  any  of  the  wedges  are  improperly  glued,  or  the 
nailing  of  treads  and  risers  omitted.  When  a  person  ascends 
or  descends  the  stairway,  it  should  make  no  creaking  noise, 
as  even  a  slight  creaking  is  sure  to  grow  louder  in  time  and 
be  a  lasting  reminder  of  defective  work.  Creaking  is  gener- 
ally due  to  defective  gluing,  nailing,  wedging,  or  to  the  use  of 
unseasoned  stuff  in  either  the  rough  carriages  or  the  finished 
materiaL  

BAIiUSTRADES. 

18.  'Nevrel  -poBtSf  or  newels,  are  used  to  support  the 
hand  rail,  and  are  either  made  of  solid  materials  and  turned, 
or  built  up,  box-like,  in  which  case  they  are  called  boxed 
newels.  They  vary  in  design,  form,  and  size,  some — 
especially  the  one  placed  at  the  bottom  of  the  stairway, 
called  the  starting  newel — often  being  elaborately  decorated 
with  panels  and  carvings. 

The  newel  is  also  variously  fixed  in  its  relation  to  the 
steps  adjoining.  In  ordinary  cases  it  is  placed  on  the  floor, 
and  when  so  placed  its  center  should  be  in  line  with  the 
center  of  the  first  riser.  Where  space  is  limited  at  the  bot- 
tom of  a  stairway,  the  newel  may  be  placed  on  top  of  the 
first  step,  and  even  on  top  of  the  second  or  third  step;  but 
in  each  case,  it  is  desirable  to  place  it  so  as  to  have  the  cen- 
ter of  the  riser  in  line  with  the  newel  center,  and  the  steps 
outside  rounded,  and  returned  into  the  stringer;  the  end  of 
the  latter  being  inserted  in  a  prepared  mortise  in  the  center 
of  the  newel. 

The  angle  newels  on  the  landings  are  generally  smaller  in 
size  and  have  less  decoration  than  the  starting  newels.  The 
same  rule  applies  to  their  relation  to  the  risers;  viz.,  that 
the  center  of  the  riser  should  be  in  line  with  the  center  of 
the  newel.  Working  from  centers  in  stair-building  con- 
struction is  almost  a  maxim.  The  center  of  the  rail  is  to  be 
in  the  center  of  the  newel;  so,  also,  is  the  center  of  the 
stringer;  and  the  center  of  the  baluster  is  to  be  in  the  center 
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of  both  stringer  and  rail;  and,  as  before  mentioned,  the 
center  of  the  riser  adjoining  the  newel  is  to  be  placed  at  the 
center  of  the  latter. 

19.  Balusters  are  small  columns,  generally  turned,  set 
vertically  on  the  ends  of  treads  or  on  the  stringer,  forming 
an  ornamental  guard,  and  supporting  the  hand  rail.  When 
the  front  stringer  is  closed,  or  housed,  the  balusters  are 
fixed  to  the  stringer,  instead  of  to  the  treads,  a  grooved 
molding,  called  a  cap^  being  prepared  to  receive  them;  the 
lower  ends  of  the  balusters  in  this  case  are  cut  to  the  pitch 
of  the  stairway,  and  the  top  is  either  cut  to  the  same  pitch 
as  the  rail,  or  mortised  into  it.  This  applies  to  balusters 
having  square  ends.  Frequently  they  are  made  square  or 
round  at  the  bottom,  and  turned  to  a  spindle  shape  at  the 
top,  being  then  termed  pin  balusters.  Balusters  with  square 
bases  are  preferable  to  those  with  round  bases,  as  the  square 
base  gives  bearing  surface  and  resistance  to  movement  almost 
double  that  of  a  round  base.  Holes  are  bored  about  an  inch 
deep  into  the  under  side  of  the  rail  to  receive  the  balusters, 
and  the  lower  ends  are  either  cut  to  the  pitch  of  the  stairway 
or  dovetailed  to  the  ends  of  the  treads,  depending  on  whether 
the  stringer  is  housed  or  cut  and  mitered. 

In  ordinary  stairways,  two  balusters  are  used  to  each  tread, 
but  in  the  better  class  of  stairways,  the  number  is  increased, 
adding  thereby  to  the  beauty  and  strength  of  the  balustrade, 
and  general  appearance  of  the  stairway.  With  two  balusters 
on  a  tread,  they  are  placed  half  the  width  of  a  tread  apart 
between  centers,  the  short  one  standing  close  to  the  nosing 
and  the  long  baluster  being  placed  midway  between  the 
adjacent  nosing  balusters,  so  that  it  is  exactly  one-half  the 
rise  of  the  steps  longer  than  the  short  one  on  the  same  tread. 
The  usual  height  of  pin  balusters  is  either  2  feet  4  inches 
or  2  feet  8  inches,  of  which  1  inch  is  allowed  at  each  end  for 
insertion  into  rail  and  tread. 

In  extra  fine  stairways  the  space  between  the  balusters  is 
filled  in  with  brackets  of  various  designs,  or  the  space  is 
paneled;  in  either  case  the  number  of  balusters  is  reduced 
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to  one  for  each  tread,  ordinarily  placed  over  the  face  of  each 
riser,  thus  leaving  the  full  width  of  the  tread  (less  the  thick- 
ness of  one  baluster)  for  the  decorative  brackets  or  panels. 

30,  Hand  Kails. — The  development  of  hand  rails,  which 
involves  complex  geometrical  problems,  is  not  within  the 
province  of  the  architect  or  builder,  though  a  few  remarks 
regarding  their  construction  are  pertinent.  The  rail — except 
where  placed  over  winders,  whether  at  the  bottom  of  the 
stairway  or  around  the  cylinder  in  the  well  hole — should  be 
set  parallel  to  line  of  nosings.  The  pitch  over  the  winders 
will  be  more  inclined  than  it  will  be  over  the  straight  rail, 
and  as  the  amount  of  the  inclination  determines  the  height 
of  the  rail,  it  follows  that  additional  inclination  over  the 
winders  requires  more  height  for  the  wreath;  but  this  addi- 
tion in  height  should  never  be  such  as  to  cause  an  unsightly 
crippled  appearance  where  the  curve  of  the  wreath  intersects 
with  the  straight  rail.  In  stair  construction  each  baluster 
should  be  vertical,  and  solidly  glued  and  nailed  to  the  hand 
rail,  so  that  when  tested,  there  should  be  no  noise,  which 
would  indicate  the  presence  of  loose  balusters  through  imper- 
fect fitting,  poor  gluing,  or  carelessness  in  nailing. 

Where  the  straight  rail  enters  the  newel  without  a  ramp, 
it  allows  the  newel  to  be  made  from  4  to  6  inches  shorter 
than  would  otherwise  be  possible,  the  reduced  height  being 
often  a  matter  of  some  consideration.  Where  such  is  not  the 
case,  the  hand  rail  may  be  bent  upwards  (in  which  case  it  is 
said  to  be  ramped),  so  as  to  enter  the  newel  in  a  plane  per- 
pendicular to  it,  and  the  angle  of  intersection  between  the 
raised  level  portion  and  the  inclined  plane  of  the  straight 
rail  is  gracefully  eased.  This  last  method  is  the  one  most 
commonly  adopted,  owing  mainly  to  its  superior  ornamental 
characteristic. 

SI*  Ramps  and  Easements. — In  an  open-newel  stair- 
way the  rails  usually  meet  the  newels  one  above  the  other. 
To  bring  them  to  the  same  level,  the  rail  must  be  ramped,  and 
sometimes  they  are  ramped  and  kneed — the  latter  being  a  con- 
cave easement  with  its  upper  end  forming  an  angular  knee. 
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When  the  fcnee  is  convex,  the  combined  curve  i^  then  called 
a  swan  neck  or  sometimes  a  goose  neck.  The  lower  ends  of 
rails  abutting  against  the  newels  may  be  either  straight  or 
curved.  When  curved,  the  rail  is  said  to  be  eased,  and  the 
curved  portion  of  the  rail  is  called  the  easement,  and  this 
arrangement  requires  the  newel  to  be  somewhat  longer. 

23.  ■  Stiffening;  Hand  Rails. — Continued  hand  rails  are 
sometimes  provided  with  an  iron  brace  extending  across  the 
cylinder  from  the  facia  to  the  bottom  of  the  rail.     Instead  of 


this  brace,  an  iron  baluster  is  often  placed  at  each  end  of  the 
wreath.  Pig.  17  {a)  is  a  perspective  sketch  of  the  base  of 
such  a  baluster,  which  is  formed  into  a  flanged  connection 
and  attached  to  riser  and  stringer  by  screws.  At  {b)  is  shown 
a  side  elevation  of  the  base,  and  its  relative  position  with 
reference  to  the  face  stringer. 
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OBBINABT   FORMS. 

33«  Step  Xiadders. — One  of  the  simplest  forms  of  stair- 
ways in  use  is  a  step  ladder, 
fixed  or  movable,  such  as  is 
sometimes  built  from  an  attic 
floor  to  the  roof,  as  is  shown  in 
Fig.  18,  where  {a)  is  a  plan,  and 
(d)  an  elevation.  The  top  step 
should  always  have  an  increased 
width,  and  the  sides  of  the  lad- 
der should  be  at  least  6  inches 
wide  by  1^  inches  thick.  The 
steps  are  gained  into  the  sides 
not  less  than  |  inch  and  securely 
nailed  or  screwed  thereto.  This 
ladder  rises  8  feet,  or  96  inches, 
which,  divided  by  10,  the  num- 
ber of  steps,  gives  9f  inches  for 
each  riser.  The  horizontal  dis- 
tance from  the  face  of  the  land- 
ing beam  to  the  bottom  of  the 
ladder  equals  3  feet  7  inches. 
This  distance,  less  3  inches  for 
additional  width  of  top  step, 
leaves  3  feet  4  inches,  or  40 
inches,  which,  divided  by  10,  the 
number  of  treads,  gives  4  inches 
as  the  width  of  each  tread  from 
its  nosing  to  a  vertical  line  dropped  from  the  nosing  above. 

24,  Plank  Stairway. — In  (a)  and  (^),  Fig.  19,  are  shown 
the  plan  and  elevation  of  a  strong  stairway,  such  as  may  be 
required  for  a  shop  or  factory ;  a  and  b  are  newels,  6  inches 
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square,  to  wbich  3'  X 1^'  hand  rails  c  and  d  are  fastened  and 


■  braced  with  one  or  more  uprights  e.     At  {c)  is  shown  a  sec- 
tion of  the  hand  rail.     Hard-wood  treads  g,  3  inches  thick. 
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are  mortised  l.inch  into  3-inch  timber  stringers,  tightly 
fitted  into  the  mortises  "and  well  spiked,  but  not  wedged. 
The  soflBt  may  be  ceiled  with  matched  lining,  as  at/. 


geometricaIj  stairway, 

35.     Stralarht  Stairway. — In  Fig.  20  are  shown  the  plan 
(a)  and  elevation  (i)  of  a  straight  stairway  with  a  6-inch 
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cylinder.  The  first  requirement  in  planning  this  stairway  is 
to  fix  the  number  and  height  of  risers.  The  story  rod  A 
indicates  the  height  of  the  story  to  be  9  feet  4  inches,  or  112 
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inches,  whicli,  divided  by  14,  the  number  of  risers,  gives 

8  inches  as  the  height  of  each  riser.  The  total  run  cd  is  10 
feet  1  inch,  less  4  inches  for  the  depth  of  the  cylinder,  which 
leaves  9  feet  9  inches  to  be  divided  into  13  treads,  giving 

9  inches  as  the  width  of  each  tread.  As  the  floor  at  the 
landing  makes  one  of  the  steps,  there  is  one  tread  less  than 
there  are  risers.     The  width  of  the  stairway,  shown  in  (a)  as 

2  feet  9  inches,  is  measured  from  the  face  of  the  plaster  to 
the  face  of  the  front  stringer,  while  the  width  of  the  well 
includes  the  width  of  stairs,  the  diameter  of  the  cylinder  (in 
this  case  6  inches),  plus  1  inch  for  the  thickness  of  the  facia, 
and  1  inch  for  lath  and  plaster — altogether  3  feet  5  inches; 
and  if  the  outside  wall  be  constructed  of  brick,  1  inch  more 
for  thickness  of  furring  will  be  required.  At  the  landing 
of  a  straight  flight,  there  must  be  at  least  as  much  room 
between  the  cylinder  and  the  partition  as  the  width  of  the 
stairway,  preferably  as  much  more  as  possible.     In  this  case 

3  feet  is  the  width  used  in  the  platform,  the  3  inches  extra 
being  allowed  for  convenience  in  moving  furniture,  etc. 

The  headroom  of  the  stairway  shown  in  Fig.  20  is  7  feet 
2  inches  from  the  top  of  the  second  step  to  the  ceiling,  and 
the  point  where  this  headroom  can  be  secured  governs  the 
length  of  the  well  hole — as  figured  on  the  plan,  9  feet  4 
inches.  It  is  not  necessary  to  make  a  drawing  of  the  elevation 
in  order  to  find  the  length  of  the  well  hole  for  the  required 
headroom,  as  this  can  be  calculated  from  the  plan,  by  counting 
12  risers  down.  If  each  riser  is  8  inches,  the  12  risers  make 
96  inches.  From  96  inches  subtract  10  inches,  the  depth  of 
the  floor,  giving  7  feet  2  inches  as  the  headroom.  The  12 
treads,  of  9  inches  each,  make  9  feet,  to  which  must  be  added  3 
inches  for  the  depth  of  the  cylinder,  and  1  inch  for  its  thick- 
ness, making  the  total  length  of  well  hole  9  feet  4  inches. 

The  hand  rail  for  such  a  stairway  as  this  would  be  from  3 
to  3^  inches  wide,  and  the  balusters  from  1^  to  2  inches, 
square  or  turned. 

36«  Platform  Stairways. — ^The  plan  (a)  and  the  eleva- 
tion (p)  of  a  half-turn  platform  stairway,  with  a  continued 
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hand  rail  around  a  7-inch  cylinder,  is  shown  in  Fig.  21,  This 
kind  of  a  stairway  is  easy  of  ascent,  breaking  the  flight,  as 
it  does,  with  a  roomy  platform,  and  allowing  space  for  a 
window  to  light  the  stairway  and  hall  from  above  the  plat- 
form, while  below  it  affords  room  for  a  doorway  to  the  out- 
side. With  the  last  mentioned  purpose  in  view,  the  soffit 
of  the  platform  must  not  be  less  than  7  feet  in  height.  The 
plan  indicates  also  the  timber  framing  of  the  well  and  the 
platform.  A  jib  panel  F  is  shown  at  the  start  of  the  stair- 
way in  the  elevation  (i),  the  object  of  which  is  to  close  and 
neatly  finish  the  angular  space  formed  by  the  intersection  of 
the  stringer  and  the  floor.  The  height  of  the  jib  panel  is 
such  as  to  receive  the  hand  rail  of  the  basement  stairway. 
Where  it  is  desired,  the  latter  stairway  may  be  enclosed  by 
a  paneled  or  lath-and-plaster  partition  extending  up  to  the 
stringer  of  the  upper  flight. 

The  hand  rail  on  the  flight  is  2  feet  2  inches  in  height 
from  the  center  of  the  short  baluster  at  the  top  of  the  step 
to  the  bottom  of  the  rail:  along  the  hallway  the  bottom  of 
the  rail  is  2  feet  6  inches  trom  the  floor.  These  heights  are 
based  upon  the  commercial  custom  of  turning  ordinary  pin 
balusters  in  lengths  of  2  feet  4  inches  and  2  feet  8  inches, 
1  inch  being  allowed  for  entering  the  hand  rail  and  1  inch 
for  the  dovetail  entering  the  tread,  thus  leaving  the  exposed 
part  the  length  mentioned. 

This  kind  of  platform  stairway  can  be  altered  in  various 
ways,  without  changing  the  number  of  risers.  For  instance, 
a  step  can  be  taken  from  the  upper  flight,  and  added  to  the 
lower  flight,  increasing  the  run  9  inches  and  raising  the 
platform  one  riser,  making  it  7  feet  11  inches.  Then  the 
well  hole  for  the  same  headroom  must  be  9  inches  longer, 
and  the  beam  at  the  landing  of  the  short  flight  must  be 
brought  forward  the  same  distance.  On  the  other  hand,  a 
step  may  be  added  to  the  short  flight,  making  4  risers  in  the 
short,  and  leaving  12  risers  in  the  long  flight.  The  well 
hole  can  now  be  shortened  9  inches,  and  have  the  same  head- 
room as  before;  but  it  will  be  necessary  to  move  the  landing 
beam  of  the  short  flight  back  9  inches,  to  accommodate  the 
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additional  step.  The  platform,  however,  is  one  riser  lower, 
making  it  6  feet  8  inches;  but  if  the  total  depth  of  the  plat- 
form can  be  made  6  inches,  thus  reducing  its  depth  4  inches, 
the  height  to  the  soffit  of  the  platform  will  be  7  feet. 

37,  Winding:  Treads. — In  Fig.  22  is  shown  an  enclosed 
stairway,  illustrating  the  method  of  laying  out  the  wall 
stringer,  easement  curves,  etc.  The  widths  of  the  winding 
treads  at  the  wall  are  projected  down  from  the  plan  by  lines 
k  /,  m  fly  etc.  Then  the  wall  stringer  a  by  at  right  angles  to 
the  main  wall  stringer  a  e^  is  revolved  as  shown,  parallel  to 
the  main  wall  stringer  and  laid  out  in  a  similar  manner; 
a'  V  c'  d!  shows  the  stringer  ab  in  elevation.  The  stringer 
^/is  treated  in  a  similar  manner.  The  story  rod  is  shown 
at  the  left,  and  the  steps  are  projected  from  it  and  from  the 
plan,  as  shown  at  step  4-  Where  the  treads  are  wide,  as  in 
steps  i,  ^,  and  3^  the  line  of  the  nosings  makes  an  angle  with 
the  horizontal  different  from  that  made  by  the  line  of  the 
nosings  in  the  body  of  the  stairway.  This  is  because  the 
uprights,  or  risers,  remain  the  same,  while  the  horizontals, 
or  treads,  vary  in  width. 

38.  Easement  Curves. — At  the  angles,  easement 
curves  are  necessary,  or,  at  least,  advisable.  At  /t  is  shown 
a  method  of  drawing  an  easement  curve.  From  the  vertex  h 
lay  off  equal  distances  in  both  directions,  as  1,  2^  3,  4^  ©tc. 
Draw  lines  from  5  to  6^  4  to  7,  etc.  Through  the  points  of 
intersection  of  these  lines,  draw  a  curved  line  by  means  of 
a  spline.  If  the  angle  is  sharp,  as  at  ^,  perpendiculars  may 
be  drawn  at  equal  distances  from  g^  until  they  intersect,  as 
at  o;  the  curve  can  then  be  drawn  with  a  compass. 

29,  Items  of  Detail. — Both  wall  and  front  stringers 
are  to  be  mortised,  or  housed;  for  the  steps,  the  treads  and 
risers  are  to  be  glued  together,  wedged  and  back  nailed,  as 
before  explained,  in  order  to  secure  good,  solid  work.  The 
front  stringer  has  a  vertical  strip  4  inches  wide  spliced  and 
glued  to  it  so  as  to  receive  the  winders.  The  well  must  be 
framed  wide  enough  to  include,  beside  the  figured  width  of 
the  stairway,  the  thickness  of  the  enclosing  lining. 
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30«  Double  Winders. — In  Fig.  23  is  shown  a  stairway 
winding  one-quarter  turn  at  the  top  and  bottom,  with  an 
8-inch  cylinder,  for  a  continued  hand  rail.  In  planning 
winding  stairways,  it  is  important  to  make  the  treads  as 
nearly  as  possible  of  the  same  width  on  the  line  of  travel. 
This  line  should  be  about  14  inches  from  the  face  of  the 
stringer,  as  shown  on  the  plan  {a).  The  width  between 
finished  walls  for  this  stairway  should  be  at  least  6  feet 
4  inches,  as  follows: 

Width  of  stairway  from  finished  wall 2  feet  10  inches. 

Diameter  of  cylinder 8  inches. 

Hall  passage 2  feet  10  inches. 

6  feet    4  inches. 

The  distance  from  the  finished  wall  to  the  cylinder  is 
made  3  feet  1  inch,  so  as  to  allow  room  for  moving  furni- 
ture. Where  the  stairway  is  continuous,  the  first  and  last 
risers  of  each  flight  should  be  placed  2  inches  beyond  the 
landing  facia  line,  in  order  to  make  a  proper  finish  with  the 
facia. 

In  commencing  the  drawing,  the  starting  and  landing 
risers  are  marked  on  the  plan,  and  the  line  of  travel  divided 
equally,  as  before  mentioned.  Then  the  space  along  the 
cylinder  is  divided;  and  lastly,  the  risers  along  the  straight 
stringer  are  drawn  in  position.  Lines  are  drawn  through 
the  points  found  along  the  line  of  travel  and  passing 
through  the  points  located  along  the  front  stringer,  thus 
completing  the  plan  of  the  stairway.  The  elevation  {b)  of 
the  stairway  is  drawn  by  projecting  the  lines  of  the  risers 
down  from  the  plan,  and  by  drawing  the  lines  of  the  treads 
horizontally  from  the  story  rod,  as  shown  at  tread  10,  For 
the  development  of  the  wall  stringer,  follow  the  method 
given  in  Fig.  22.  The  headroom,  as  shown,  is  7  feet  6 
inches  from  the  top  of  the  third  step  to  the  ceiling. 

31«  Width,  of  Winders. — The  winding  treads  must  be 
made  of  uniform  width  around  the  cylinder,  so  as  to  obtain 
a  uniform  curve  in  the  rail.     It  will  be  observed  that  there 
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is  a  6-inch  width  introduced  between  the  straight  flight  and 
the  cylinder,  which  provides  for  a  better  easement,  or  ramp, 
from  the  pitch  of  the  straight  rail  into  the  steeper  pitch  of 
the  wreath  rail ;  besides,  if  the  winders  were  all  contained  in 
the  cylinder,  it  would  make  a  sudden  and  abrupt  change  of 
inclination  in  the  stairway,  causing  travelers  to  stumble  and 
fall 

3S.  DeTelopment  of  Stringrers, — ^At  (c)  and  {e)  in 
Fig.  23  are  shown  the  methods  of  developing  the  front 
stringer  when  each  end  curves  around  a  cylinder.  The  plan 
{c)  of  the  front  stringer  is  the  same  as  in  {a).  The  distance 
^  ^  in  {e)  is  equal  to  the  *  *  layout"  of  the  semicircular  cylinder, 
found  as  in  (^),  where  de  is  the  outstretched^  or  developed, 
length  of  the  curve  afb.  The  length  of  de  may  be  deter- 
mined as  follows:  Make  ab  equal  to  the  diameter  of  the 
cylinder;  from  r,  with  a  radius  equal  to  one-half  of  ab^ 
describe  an  arc  afb ;  from  a  and  b  as  centers,  with  a  radius 
equal  to  ab^  describe  arcs  intersecting  in  g.  From  g^ 
through  the  points  a  and  by  draw  lines ^^/ and  ge\  through 
f  &rQ.vf  a  line  tangent  to  the  arc  and  parallel  to  ^^;  the 
points  where  this  line  intersects  with  the  lines  drawn 
through  g^  will  define  the  length  of  de^  or  the  developed 
length  of  the  arc  afb.  A  CB  in  (e)  is  the  front  stringer, 
any  outstretched  step,  as  C,  being  obtained  by  projecting 
the  line  of  the  riser  vertically  from  the  plan,  and  the  tread 
horizontally  from  the  story  rod.  As  the  steps  D,  iT,  etc., 
in  the  cylinder,  have  their  width  marked  on  the  plan  as  3^ 
inches,  that  width  is  therefore  transferred  to  the  develop- 
ment. The  stringer  in  this  case  is  6^  inches,  measured 
from  the  angle  between  the  treads  and  risers.  This  width 
is  marked  out  with  a  compass  from  each  angle,  and  a  pleas- 
ing curve  is  drawn  tangent  to  the  arcs,  as  shown.  When 
a  cylinder  is  of  this  diameter,  or  smaller,  at  the  bottom 
of  the  flight,  the  curve  of  the  hand  rail  presents  a  better 
appearance,  and  it  is  more  convenient  when  the  rail  over 
the  regular  treads  is  continued  on  its  pitch  into  the  wreath, 
without  ramping  the  straight  rail.     In  this  case  there  would 
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be  an  easement  introduced  between  the  straight  rail  and 
the  wreath  piece. 

33*  Arrangement  of  Winders. — In  Fig.  24  are  shown 
the  plans  of  two  different  stairways  brought  together  for 
comparison,  each  having  one-quarter  turn  with  an  8-inch 
cylinder  and  a  continued  hand  rail.  It  will  be  seen  that  by 
the  arrangement  shown  in  (d)  a  platform  is  obtained,  thus 
making  the  flight  a  much  more  desirable  one.     In  plan  (a) 


(a> 


W 
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there  are  4  winders,  differing  but  little  from  the  plan  shown 
in  Fig.  23;  while  in  {6)  there  are  3  winders  with  slightly 
curved  ends.  The  6  risers  so  changed  in  their  arrangement 
in  (6)  take  4  inches  more  run  than  the  plan  with  4  winders  as 
shown.  The  placing  of  the  caiTiage  timbers  in  such  stair- 
ways is  a  matter  requiring  care,  as  the  strength  and  stability 
of  the  stairway  largely  depend  thereon. 

S4#  Carriage  Timbers. — In  Fig.  25  is  shown  the  plan 
of  the  top  winders  of  a  stairway  similar  to  that  in  Fig.  23, 
tf,  *,  and  c  being  the  principal  timbers  in  position.  The 
timber  a  is  set  in  place  after  the  stringers  are  put  up,  nailed 
to  the  floorbeam  at  dy  and  fastened  to  the  wall  at  e.  A 
piece  of  furring  strip  held  in  the  direction  ed,  together 
with  a  straightedge  tried  along  the  line  of  the  risers,  will 
indicate  the  best  position  for  this  timber. 
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The  bottom  of  the  flight,  as  shown  in  Fig.  26  (a),  may  be 
timbered  by  securely  placing  a  level  piece  fk  extending 
from  the  front  stringer  into  the  wall,  and  then  the  two  tim- 
bers^ A  and  /m  Sit  a.  steeper  pitch  than  the  main  timbers  n 
and  0,  To  do  this  may  require  the  insertion  across  the  well 
hole  of  the  floorbeamy/;  this  is  shown  by  the  elevation  at 
{d),  where  /m  and^A  of  the  plan  are  seen  at,  and  lettered, 
^  /i\  and  n  and  o  at  n\  Or,  instead  of  timbering  in  this 
manner,  omit  the  level  piece  k/  and  place  a  diagonal  timber 
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ik,  as  at  the  top,  and  continue  the  principal  timbers  n  and 
0  to  meet  it.  The  remaining  timbers  are  filled  in  as  required 
for  furring,  which  must  be  done  so  as  to  allow  the  lath  to  be 
nailed  on  in  the  direction  of  the  risers.  In  order  to  obtain 
a  smooth,  curved  surface  on  the  soffit — which  will  be  more 
or  less  warped — care  must  be  taken  to  aline  the  blocking  by 
means  of  a  guide  lath.     In  lathing  so  placed,  care  must  be 
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taken  that  space  has  been  allowed  at  all  points  for  the  rivet 
of  the  plaster  which,  under  stairways,  is  subjected,  at  times, 
to  heavy  jarring  that  is  likely  to  loosen  the  plaster  unless  it 
is  well  keyed  or  riveted.    

NEWEIi  STAIRWAYS. 

35,  In  Fig.  27  is  shown  a  plan  of  a  quarter-platform 
open-stringer  stairway  with  4-inch  square  newels  framed  in 
the  angles,  the  handrails  miaking  straight  connections  with 
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the  newels,  as  shown  in  Fig.  28.  The  position  of  the  plat 
form  beams  a  and  b  and  of  floorbeam  c  at  the  landing  must 
be  such  that  a  good  bearing  is  secured  for  the  carriage  tim- 
bers at  dy  e  andy,  g.  The  platform  beam  b  must  be  brought 
forward  to  give  a  support  of  about  \  inch  for  the  newel. 
The  elevation,  shown  in  Fig.  28,  is  projected  from  the  plan, 


39 


STAIR  BUILDING. 


§n 


Fig.  'Jh. 


§11 


STAIR  BUILDING. 


87 


and  shows  the  relative  position  of  the  newels,  hand  rails, 
balusters,  and  step  trim;  the  latter  is  composed  of  VxY 
fillets,  nosing,  and  scotia.  The  newels  are  built  up  as  shown 
at  (a)  in  Fig.  28,  slip-tongues  being  inserted  into  grooves 
in  the  sides,  and  the  whole  being  properly  glued  and 
blocked.  The  blocks  are  glued  first  to  the  two  narrow  sides 
of  the  newel  and  when  dry  are  planed  square  with  the  edge 
of  these  pieces.  The  whole  is  then  heated  in  the  hot  box, 
and  blocks,  edges,  and  slip-tongues  are  glued  and  brought 
together  with  handscrews. 

36.  Open  Stringers. — In  Fig.  29  are  shown  an  elevation 
and  section  of  an  open  stringer,  where  fillets  are  used.  At 
{a)  is  a  portion  of  the  stringer  showing  the  step  trim  with 
fillets  a^  a;  the  lower  portion  of  the  stringer  is  relieved  to 


form  a  facia  *,  and  the  edge  is  formed  into  a  quirk  bead, 
against  which  the  plaster  would  finish.  This  method, 
although  often  used,  does  not  give  as  good  a  bond  for  the 
plaster  as  does  the  soffit  mold  shown  at  A  in  Fig.  28,  in 
which  the  edge  of  the  stringer  is  kept  square.  At  {b),  Fig. 
29,  is  represented  a  section  of  the  fillet,  mitering  with  the 
riser,  which  shows  that  the  face  stringer  requires  to  be  kept 
back  the  thickness  of  the  fillet,  in  order  that  the  latter  may 
miter  properly  with  the  riser. 
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37.  Close  Strlngrers. — In  Fig.  80  are  shown  a  plan  (a) 
and  an  elevation  {6)  of  a  quarter-platform  stairway  with  4 
risers  in  the  flight  adjacent  to  the  landing,  close  paneled 
and  molded  stringers,  6-inch  square  newels,  2^-inch  turned 
and  square  base  balusters,  and  a  4^  X4J-' double  molded 
hand  rail,  with  ramp  and  knee,  or  g-oose  neck,  connection 
with  newels.  In  the  plan,  a  and  d  are  the  principal  floor- 
beams  of  the  platform,  and  c  is  the  top  landing  floor- 
beam.  In  drawing  the  elevation,  the  first  step  is  to 
locate  the  treads  and  risers  as  shown  by  dotted  lines. 
The  balusters  may  be  placed  at  any  distance  apart  that 
is  desirable  on  close  stringers,  as  their  relation  to  the 
treads  is  not  noticed.  On  the  plan  is  shown  their  relation 
with  reference  to  the  newels,  from  which  measurements 
should  be  taken. 

Observe,  in  the  elevation  of  the  lower  newel,  that  there  are 
two  risers  at  right  angles  to  each  other  at  the  center  of  the 
newel,  one  riser  being  from  the  top  step  of  the  lower  flight 
to  the  platform,  and  one  riser  from  the  platform  to  the  first 
step  of  the  short  flight,  as  shown  at  de/.  In  this  elevation 
the  portion  dhe'  h"  is  the  elevation,  or  side  view,  of  the 
short  flight,  from  ^  to  ^  on  the  plan  {a),  A  cross-section 
of  the  close  stringer,  showing  the  panel,  timbers,  blocking, 
etc,,  is  shown  at  i?,  and  from  this  the  connections  with  the 
newels  are  lined  in  as  indicated.  The  section  H  along 
the  floor  level  is  the  same  as  at  Z>,  but  if  this  should  prove 
at  any  time  to  be  too  high  above  the  floor,  the  panels  may 
be  reduced  in  width.  Panel  work  of  this  character  may 
have  stiles  at  newel  connections,  and  muntins  at  suitable 
intervals  in  the  long  flights  and  landing  facias. 

38,  Half  Newels. — In  neweled  stairw^ays,  the  rails 
should  always  finish  against  a  half  newel  at  the  wall  con- 
nection, and  the  lower  ends  of  the  half  newels  may  be 
shown  below  the  soffit.  Where  half  newels  are  placed  on 
the  walls  opposite  the  platform  newels,  ornamental  flat- 
arch  spandrels  may  be  framed  between  each  newel  and 
half  newel,  thus  finishing  the  soffit  of  the  platform 
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39,  Newel  Posts  and  Rails. — The  length  of  newel  posts 
is  governed  by  the  depth  of  the  stringer,  including  the  soffit 
molding^  Fixing  the  height  of  the  easement  at  G^  Fig.  30, 
and  the  height  of  the  level  hand  rail  at  /,  the  height  of  the 
hand  rail  up  the  flight  is  figured,  and  the  rail  is  made  parallel 
to  the  line  of  the  stringer.  There  is  nothing  important  in  the 
position  of  G,  except  that  it  fixes  the  level  of  the  knee  at  k. 

To  produce  a  good  easement,  draw  the  horizontal  line  li 
at  the  required  height  of  the  easement  and  continue  the  bot- 
tom line  of  the  inclined  rail  until  it  intersects  this  horizontal 
line.  Lay  off  im  equal  to  il  and  draw  tn  n  perpendicular  to 
int.  "Let  mo  equal  the  thickness  of  the  hand  rail;  from  n  as 
a  center,  describe  the  easement  lines  op  and  m  /.  For  the 
ramp  and  knee,  make  gr  from  ^  to  IJ  inches;  perpendicular 
to  yj,  draw  rz;,  which  is  a  continuation  of  z/.  Draw  rt 
parallel  to  the  newel,  and  continue  the  bottom  line  of  rail 
until  it  intersects  rt;  make  /  u  equal  to  r /;  from  u  draw  u  v 
at  right  angles  \.o  tu\  make  r  iv  equal  to  the  thickness  of  the 
rail,  and  draw  ivk  parallel  to  qs.  With  Vy  the  intei*section 
oirv  and  uVy  as  a  center,  describe  the  arcs  ru  and  zvx. 
The  ramp  and  knee  at  the  upper  landing  are  defined  in  the 
same  way.  The  rail  may  be  curved,  as  indicated  by  the 
arc  c'  e\  forming  a  goose  neck, 

40,  Special  Arrang^ement  of  Newels. — In  Pigs.  31 
and  32  arc  shown  the  plan  and  elevation  of  a  quarter-plat- 
form stairway  having  a  quarter-cylinder  connection  to  the 
landing,  thus  avoiding  the  use  of  a  second  newel. 

41,  In  Fig.  33  are  shown  the  plan  (a),  elevation  (^),  and 
development  {c)  of  a  straight  stairway,  with  a  single  newel 
set  diagonally  at  the  landing,  the  stringer  facia  and  hand 
rail  being  curved  to  enter  two  adjacent  faces  of  the  newel. 
In  the  plan,  abdc  \%  the  position  of  the  carriage  timber;  A 
and  B  indicate  the  position  of  the  floorbeams.  Half  balusters 
are  set  against  the  sides  of  the  newel  to  which  the  hand  rails 
are  connected.  In  the  elevation,  a'Vd'c^  show  the  depth 
and  position  of  the  carriage  timbers,  and  A  is  the  landing 


43 


STAIR  BUILDING. 


Ill 


iloorbeam.  In  the  development  (c)  lay  off  from  the  face  of 
the  riser,  s'e'  equal  to  the  corresponding  distance  on  the  plan, 
designated  at  os;  then  lay  off  e'  A'  equal  to  the  art;  s/i  on 
plan;  throxigh  A'  and  c'  erect  perpendiculars  for  the  sides  of 
the  newel ;  through  e'  draw  e'j  parallel  to  the  face  of  the 
newel;  layoff  i'/' equal  to  si  in  the  plan;  parallel  to  s'j 
draw  i't;  from  the  point  where  this  line  intersects  the 


center  line  of  the  inclined  rail  draw  is  parallel  to  the  tread, 
theajis  is  the  center  line  of  the  rail.  This  fixes  the  height 
of  the  flight  rail  at  the  newel ;  the  level  rail  is  2  ft.  6  in. 
above  the  floor.  The  easement  curve  at  the  top  of  the  rail 
is  entirely  independent  of  the  horizontal  curve  on  the  plan, 
and  may  be  determined  by  laying  off  equal  tangents  on  each 
side  of  i  and  erecting  perpendiculars  to  the  respective  tan- 
gents, The  point  of  intersection  of  these  perpendiculars  is 
the  center  for  the  easement  curve  sj. 
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The  horizontal  curve  on  plan  is  determined  by  laying  off 
ts  equal  to  ///  and  drawing  perpendiculars  sy  and  ky. 
Then  y  is  the  center  for  the  curves  of  the  rail  and  stringer. 

42,     Swelled   Steps  and   Curved   Strlngrers. — For  a 

pleasing  effect  the  start  of  a  stairway  is  often  widened  by 
curving  the  front  stringer,  and  increasing  the  width  of  sev- 
eral treads  by  curving  the  risers.  Fig,  34  shows  a  plan  of 
such  a  stairway  and  a 
development  of  the 
stringer  and  rail.  To 
find  the  height  at  which 
the  rail  enters  the 
newel,  draw  the  bottom 
line  of  the  rail  through 
the  points  where  the 
centers  of  the  short 
balusters  would  occur, 
as  at  dd*  y  set  off  from 
dd'  the  thickness  of  the 
rail,  %  inches,  and  draw 
the  center  line  of  the 
rail  ef.  The  tangents 
ck  and  ca  are  equal, 
and  k  is  where  the  rail 
joins  the  newel.  Make 
^/ equal  to  mk\  draw 
r^ vertically;  through^, 
draw  hj  at  right  angles 
to  CO.  If  the  rail  is 
brought  to  a  level  on 
oj\  its  height  will  be  10  inches  above  the  bottom  step/y. 
In  this  development  the  rail  is  below  its  real  position  a 
distance  the  height  of  a  short  baluster,  or  2  feet  2  inches. 
This  distance,  added  to  10  inches,  gives  3  feet  as  the  distance 
from  the  first  step/^  to  the  center  of  the  rail  at  hj.  If  the 
rail  is  without  an  easement  to  the  newel,  as  at  /,  its  height 
will  be  2  feet  5|  inches. 
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In  Fig.  35  is  shown  a  stairway  starting  at  the  newel  with 
a  curved  stringer  and  swelled  steps;  the  newel  in  this 
arrangement  is  to  stand  on  the  first  step,  the  riser  extending 

around  to  the  stringer 
which  will  receive  it. 
Thus  the  newel  does 
not  project  beyond  the 
line  of  the  first  step, 
and,  where  the  space 
is  limited,  this  method 
will  help  to  overcome 
the  difficulty.  The 
height  of  the  newel 
in  this  case  may  be 
determined      by     the 
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method  explained  for  Fig. 
34. 

In  Fig.  36  is  shown  a 
plan  wherein  the  stringer 
is  curved  as  in  the  pre- 
vious examples,  but,  with 
the  exce{)tion  of  the  start- 
ing one,  the  risers  are  made 
straight. 


43.  Curtail  Step.— In 
Fig.  37  is  shown  a  method 
of  describing  the  curves  of  a  curtail  step.  Begin  by 
drawing  a  circle  of  a  size  greater  than  that  required 
to  enclose    the    required    scroll.     Let    abed   be    such    a 
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circle;  divide  it  into  16  equal  parts,  and  let  the  diameter  of 
the  eye  of  the  scroll  be  equal  to  ef^  in  this  case  7  inches. 
The  diameter  of  the  eye  should  always  be  somewhat  greater 
than  the  width  of  the  hand  rail,  which  in  this  case  is  6  inches. 
At  right  angles  to  bd^  and  tangent  to  the  eye,  draw  e'  i\ 
from  i  draw  //,  perpendicular  to  hg\  and  so  proceed,  draw- 
ing lines  at  right  angles  to  the  successive  radial  lines;  and 
continue  this  process  to  f«,  or  to  any  point  desired.  From 
the  points  of  intersection  m^  «,  etc.,  on  the  radial  lines,  with 


a  radius  equal  to  3  inches,  or  one-half  the  width  of  the 
rail,  describe  circles  as  shown  until  one  is  tangent  to  the 
eye,  as  at  jr.  From  here  each  successive  circle  is  smaller  so 
as  to  be  tangent  to  the  eye.  Tangent  to  these  circles,  draw 
in  an  outline  of  the  curve  of  the  hand  rail. 

In  Fig.  38  is  shown  a  plan  {a)  of  the  curtail  step  with  curved 
steps  receding  from  same.  This  plan  may  be  drawn  from  the 
dimensions  shown,  taking  as  much  of  the  scroll  delineated  in 
Fig.  37  as  is  required  to  fulfil  the  conditions.  At  zr^  in  Fig. 
38,  is  shown  the  junction  of  the  scroll  with  the  straight  rail. 
Where  the  scroll  has  been  developed  in  a  diagram,  as  shown 
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in  Fig.  37,  the  whole  or  any  part  of  it  may  be  transferred  to 
the  plan  of  the  stairway,  as  was  done  in  Fig.  38.  In  order 
to  fix  the  height  of  the  wreathed  portion  of  the  scroll,  draw 
an  elevation  of  the  risers  and  treads  as  at  {b).     Draw  the 


bottom  line  of  the  rail  xx  through  the  points  on  the  treads 
where  the  center  lines  of  the  short  balusters  intersect ;  draw 
the  center  line  ^^  of  the  rail;  mske/s  equal  toja  in  {a). 
Parallel  to  the  riser  lines,  draw  ca  through  s;  make  //equal 
to,  say,  2  inches,  thereby  fixing  the  height  of  the  eye  and 
the  level  portion  of  the  scroll.  Make  /  d  equal  to  one-half 
the  depth  of  the  rail;  draw^^  parallel  to  the  tread  line. 
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Then,  as  the  bottom  line  of  the  scrolled  rail  is  3  inches 

above  the  first  step  i,  and  the  length  of  a  short  baluster  is  2 

feet  2  inches,  the  height  from  t  to  /  will  be  3  feet  4  inches, 

when  in  position.     It  is  desirable  to  keep  the  scrolled  rail  as 

low  as  that  shown,  so  that  its  varying  and  pleasing  curvature 

will  be  seen  to  the  best  advantage.     In  the  plan  (u),  a  A 

is  the  center  line  of 

the    rail    prolonged, 

and    ac6    is    taken 

from  lines  similarly 

lettered  in  {d).    From 

d,  draw  be  tangent 

to  the  center  line  of 

the    rail   at  e.     The 

joint  sd  is  made  at 

right   angles    to  eA. 

From  sdto  eris  the 

wreathed   portion  of 

the  rail,  since  it  both 

curvesand  rises.  The 

remaining  portion  of 

the  scroll,  from  s4  to 

the  eye,  Is  horizontal, 

as  shown  by  iaia.  the  ^°-  "■ 

elevation  (*),  and  in  this  part  of  the  scroll,  three  or  four  of 

the  balusters  should  be  bolted  to  the  step  at  their  bases, 

and  to  the  scrolled  rail  at  their  tops.     The  construction  of 

the  veneered  riser  and  scroll  block  is  shown  in  Fig.  39  (a), 

and  the  complete  scroll  step  is  shown  in  (A). 


SPECIAL  FORMS  OP  BTAIRWAT8. 
44.  Quarter  Flatfomi. — In  Fig.  40  is  shown  a  plan  of 
a  quarter-platform  stairway  with  a  quarter  cylinder  for  a 
continued  hand  rail.  Any  radius  of  cylinder  considered 
desirable  may  be  used,  but  if  the  risers  o  b  and  o'  b'  be  put  at 
a  distance  equal  to  one-half  the  width  of  a  tread  from  the 
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point  a^  the  intersection  of  the  center  lines  of  the  rail,  the 
wreath  piece  will  conform  to  the  common  pitch  of  the  flights. 
If  the  front  stringer  is  a  close  one,  and  the  risers  are  placed 
as  shown,  the  effect  will  be  more  agreeable  than  it  would  be 
if  the  risers  were  placed  either  nearer  to,  or  farther  from,  the 
point  a.  This  arrangement  of  the  risers  will  allow  a  grace- 
ful curve  in  the  development  of  the  front  stringer  and  the 
hand  rail,  while  if  placed  in  any  other  position,  the  result 
would  be  an  unsightly  crippled  rail  and  stringer. 


PlO.  40. 


PlO.  41. 


45,  Quarter-Turn  Wlndlngr. — The  plan  of  a  quarter- 
turn  winding  stairway,  with  a  quarter  cylinder  for  a 
continued  hand  rail,  and  with  regular  treads  above  and 
below,  is  shown  in  Fig.  41.  It  will  be  noticed  that  the 
treads  adjoining  the  cylinder  in  both  flights  are  reduced. 
The  benefit  derived  from  the  reduction  will  appear  in  the 
curve  of  the  rail  and  stringer,  as  it  modifies  the  angle  of 
intersection  between  the  pitch  of  one  straight  rail  and  that 
over  the  winders,  the  stringer,  of  course,  being  affected  in 
the  same  manner. 

46,  Platform  and  Curved  Risers. — In  Fig.  42  is 
shown  a  plan  of  a  stairway  which  includes  two  platforms 
with  a  tread  and  two  cur\^ed  risers  in  the  10-inch  cylinder 
between  the  platforms,  making  a  half  turn.    The  wreathed  rail 
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over  this  plan  has  a  pleasing  shape,  and  no  ramp  is  required 
in  the  straight  rail  either  above  or  below  the  wreath. 


Pig.  42, 


Pig.  4a. 
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Pig.  44. 


47.  Newel  Betrween  Quarter  Cylinders. — Fig.  43  is 
a  plan  of  a  stairway  with  a  newel  post  set  between  quarter 
cylinders  on  the  landing  of  a 
flight;  the  hand  rail  in  this 
case  would  be  bolted  to  the 
newel. 

48.  Half-Turn  Plat- 
form.— In  Fig.  44  is  shown  a 
half-turn  platform  stairway. 
The  face  of  the  top  riser  of 
lower  flight  and  of  the  bot- 
tom riser  of  upper  flight  have 
a  slight  curve  adjacent  to  the  flattened  cylinder.  By  this 
method  the  whole  depth  of  the  cylinder  is  saved  in  the  width 

of  landing  —  an 
advantage  where 
space  is  limited. 

49.  Wlndingr 
Stairway.  —  Fig. 
45  is  a  plan  of  a 
winding  stairway 
with  17  risers,  and 
10-inch  cylinders 
for  a  continued 
hand  rail.      This 


Pig.  45. 
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arrangement  is  suitable  where  space  is  limited  and  where 
the  entrance  to  the  staircase  is  on  the  side. 

50.  Arrang^ement  for  In- 
termediate   Floor.— Fig.    46 

is  a  plan  for  the  starting  and 
landing  of  two  flights  connected 
by  a  12-inch  cylinder;  such  an 
arrangement  is  used  where  the 
short  flight  ascends  to  an  in- 
termediate floor  on  the  platform 
level. 

51.  Quarter      Flatform 
Pig.  4«.                        With.    Tangent    Between 

Quarter  Cylinders. — Fig.  47  is  a  plan  of  a  quarter-platform 
stairway  for  a  continued  hand  rail.  The  cylinder  opening 
of  18  inches  is  formed  by  two  quarter  circles,  each  of  5 
inches  radius,  and  an  ''S-inch  piece  of  straight  stringer 
between.  By  this  method  a  platform  is  secured,  and 
angular  winders  are  dispensed  with;  the  length  of  the  stair- 
case is  also  reduced. 


w     *r 
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Fig.  47. 


Fig.  48. 


52,     Quarter  Platform  With  flcmidreular  Cylinder. 

Fig.  48  differs  from  the  preceding  plan  only  in  the  form  of  its 
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cylinder,  which  is  semicircular  in  plan,  and,  while  requiring 
a  little  more  run,  furnishes  a  more  pleasing  rail  and  cylinder. 

53.  Bouble  Platforms. — Fig.  49  is  a  plan  of  a  platform 
stairway  making  a 
half  turn,  one  riser 
at  the  center  of  the 
cylinder  dividing  the 
space  into  two  plat- 
forms. Where  the 
run  will  permit,  it 
is  always  advisable 
to  dispense  with  this 
central  riser,  thus 
adding  breadth  to 
the  platform,  and 
avoiding  the  danger 
of  stumbling  at  the 
step  placed  where  it 
is  not  expected. 
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FlO.  40. 


64.  Quarter  Platform  "With.  Step. — Fig.  60  is  a  plan 
of  a  quarter-platform  stairway  with  a  15-inch  cylinder 
having  a  regular  step  at  its  center. 
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Fig.  50.  Fig.  51. 

55.     Three-Quarter  Turn. — Fig.  51  is  a  plan  of  a  wind 
ing  stairway  making  a  three-quarter  turn,  the  entrance  being 
at  one  end  of  the  staircase. 
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66.     Startlngr  or  Xiandlng:  Winders. — Fig.  52  is  a  plan 
of  a  stairway  which  has  winders  either  at  the  starting  or  at 

the  landing.  The  curving  of  the  risers  is 
resorted  to  for  the  purpose  of  making  them 
occupy  less  room  from  /  to  m.  Curving 
the  risers  in  this  manner  also  improves  the 
appearance  of  the  stair- 
way, by  reducing  its 
angularity. 
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67.      Quarter    Plat- 
form  With.   Newels. — 

Fig.  53  is  a  plan  of  a.quar- 
ter-platform  stairway  with  small  newek 
framed  to  the  stringers  in  the  angles;  the 
hand  rail  may  join  the  newels  either 
straight,  or  with  easements  and  with  ramp 
and  knee,  or  with  a  goose  neck.  The  curved  risers  are 
introduced  to  save  the  space  in  the  run  of  the  flights. 

58.     Platform  Stairway  Witli  Two  Return  Fllgrhts. 

Fig.  54  is  a  plan  of  a  platform  stairway  with  two  return, 
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or  wingy  flights,  suitable  for  a  public  building.  The  flights 
and  platform  may  be  wainscoted,  and,  by  the  introduction 
of  half  newels  set  against  the  wall  opposite  the  regular 
newels,  a  good  structural  effect  is  obtained.  The  regular 
and  wall  newels  may  be  carried  up  as  columns  and  pilasters, 
further  improving  the  treatment.  Flat,  ornamental  arches 
may  be  introduced  between  the  newels  and  half  newels 
where  they  extend  below  the  soffit  of  the  platform,  to  break 
up  and  panel  the  soffit  spaces.  For  a  public  stairway  of  this 
character,  in  either  wood  or  iron,  a  better  effect  is  produced 
by  omitting  the  plaster  and  showing  the  framework. 


69,  Circular  Stairway. — A  plan  of  a  circular  stairway 
is  shown  in  Fig.  55 ;  all  the  risers  except  the  three  curved 
ones  at  the  start  radiate 
from  the  center  ^,  and 
are  equally  spaced  at 
the  front  and  wall 
stringers.  The  front 
stringer  along  the  first 
two  steps  is  curved  out, 
to  increase  the  width  of 
the  stairway  at  the  start, 
thus  giving  it  a  more 
pleasing  appearance.  A 
curtail  step  and  hand 
rail  at  the  starting  of 
such  a  stairway  are  very 
appropriate  and  attractive.  The  dotted  lines  indicate  the 
position  of  the  carriage  timbers.  A  similar  method  may  be 
followed  for  elliptic  stairways. 

Instead  of  a  cylindrical  front  stringer,  as  in  this  plan,  a 
circular  newel  post  of  sufficient  length  is  sometimes  used  as  a 
central  support,  the  treads  and  risers  being  framed  into  the 
central  newel  and  into  the  wall  stringer.  The  newel  post 
may  be  cased  with  |-inch  boards  of  the  same  width  as  the 
treads  at  the  point  of  connection,  affording  support  and  enclo- 
sure like  mortises,  to  the  steps;  the  grooves  for  the  risers 


Fig.  86. 
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may  also  be  cut  out  from  the  edge  of  the  boards,  thereby 
rigidly  securing  them.  This  casing,  or  staving,  would  not 
be  set  in  place  until  the  steps  were  all  nailed  in  position. 

60.  Elliptic  Stairway. — In  Fig.  56  is  shown  a  plan  of 
an  elliptic  stairway.  The  usual  method  of  providing  a  uni- 
form width  for  the  treads  along  the  wall  stringer,  and  also 
along  the  front  stringer,  causes  some  of  the  risers  to  stand 


Pio.  bfL 

at  such  an  angle  with  the  line  of  travel  as  to  diminish  the 
width  of  treads  at  those  points.  It  has  tlie  advantage,  how- 
ever, of  giving  the  hand  rail  a  uniform  pitch  from  end  to 
end.  In  the  plan  shown,  the  treads  are  divided  equally  on 
the  line  of  travel,  and  the  risers  are  drawn  as  nearly  as 
possible  normal  to  the  front  stringer. 


WArN^SCOTIXG. 

61,  The  paneled  wall  lining  for  halls  and  stairways  is 
made  of  various  heights,  the  arrangement  and  treatment  of 
the  panels  being  varied  to  meet  the  ideas  of  the  designer. 
In  Fig.  57  is  shown  a  portion  of  wainscoting  as  it  passes 
from  the  hall  up  the  fli^^ht.  A  vertical  section  of  the  frame- 
work, panels  and  moldings  as  usually  made,  is  shown  at  Z>, 
in  which  a  is  the  baseboard ;  ^,  the  bottom  rail ;  r,  the  panels; 


66  STAIR  BUILDING.  §  11 

d^  the  middle  rail;  e^  the  top  rail;  f^  the  cap  molding;  gy  the 
base  molding;  and  A,  the  furring  strip.  In  the  elevation, 
h'  h'  is  a  stile  with  a  groove  j  to  receive  the  return  wainscot- 
ing; at  i&,  i  are  muntins.  The  stile  A' A'  extends  the  whole 
height,  and  the  three  rails  are  framed  into  it  The  panels 
are  square  on  the  level  portion,  but  up  the  flight  they  become 
lower,  as  the  width  of  the  wainscot  ?i  n  is  less  than  the  width 
mtn.  The  curves  at  the  junction  of  the  pitch  and  level 
lines  are  described  from  three  different  centers,  as  shown. 
The  curves  cannot  be  described  from  a  common  center,  as 
the  two  portions  are  not  of  the  same  width.  By  producing 
the  tangents  of  the  level  and  inclined  portions  of  the  top, 
bottom,  and  central  rails,  and  deciding  on  the  length  of  the 
curves,  radial  lines  may  be  drawn  from  the  points,  as  at  r,  c^ 
thus  locating  the  center,  from  which  simple  curves  may  be 
drawn.  At  {a)  is  shown  a  method  of  fastening  the  panels 
whereby  no  nails  show  on  the  face  of  the  molding. 

The  panels  are  polished  separately,  and  put  in  place  after 
the  frame  and  moldings  are  finished.  The  framework  should 
be  well  seasoned,  and  the  walls  should  be  perfectly  dry 
before  the  wainscoting  is  set  in  position* 
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INTRODUCTION. 

1.  Iron  is  used  in  building  construction  to  serve  two 
purposes,  one  structural  and  the  other  ornamental;  but 
becomes  an  element  of  architectural  consideration  only  when 
both  purposes  are  combined.  Unfortunately,  the  facility 
with  which  iron  may  be  cast  or  wrought  into  any  desired 
form,  renders  the  execution  of  the  whole  facade  of  a  building 
as  simple  as  though  it  were  constructed  of  wood,  and  imbues 
the  ironwork  designer  with  a  tendency  to  ignore  the  charac- 
teristics of  the  material  with  which  he  is  working,  and  to 
execute  columns,  capitals,  and  friezes  in  cast  iron,  with  fidel- 
ity to  original  examples  which  were  carved  in  stone,  and 
whose  designs  are  ill  suited  to  iron. 

However,  the  incombustible  character  of  this  material,  and 
the  fact  that  its  use  materially  shortens  the  time  and  decreases 
the  expense  of  erecting  a  building,  render  it  certain  that 
iron  as  a  building  material  is  as  important  at  the  dawn  of 
the  twentieth  century,  as  was  stone  before  the  Christian  era; 
and  instead  of  condemning  it  as  an  ''unarchitectural  mate- 
rial," as  some  are  inclined  to  do,  it  is  our  duty  to  study  its 
character  and  possibilities  in  design,  and  to  develop  a  system 
or  scheme  of  design  which  wili  be  consistent  with  the  condi- 
tions imposed  by  the  material  and  its  structural  use. 

For  notice  of  the  copyright,  see  page  immediately  following  the  title  page^ 
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To  do  this  it  will  be  necessary  for  the  student  to  understand 
the  method  of  manufacture,  and  difficulties  attendant  upon 
the  execution  of  any  design  in  ironwork,  so  that  in  preparing 
a  design  he  may  keep  it  free  from  impossible  demands.  For 
instance,  if  the  design  is  for  a  piece  of  cast-iron  work,  the 
designer  must  provide  a  means  of  molding  the  form  properly, 
and  of  getting  the  fluid  metal  into  the  mold  without  injuring 
any  of  the  finer  details.  If  the  design  is  for  a  piece  of 
wrought-iron  work,  such  as  a  grille  or  a  railing,  provision 
must  be  made  for  enough  space  to  permit  riveting,  hand 
welding,  etc. 

Thus  it  will  be  seen  that  a  careful  consideration  of  the 
methods  used  in  general  shop  practice,  will  be  the  best  way 
for  the  ironwork  designer  to  advance  in  the  comprehension 
of  his  work.  This  section  will,  therefore,  treat  of  the  details 
of  shop  and  field  work  in  connection  with  the  manufac- 
ture of  iron  for  architectural  purposes;  and,  therefore,  the 
.  illustrations  of  working  drawings  used  herein  to  elucidate 
the  text  are  reproductions  of  drawings  which  have  actually 
been  used  in  the  preparation  of  ironwork  for  some  of  the 
most  important  buildings. 

The  first  part  of  the  paper  will  consider  cast-iron  work, 
while  the  manufacture  of  wrought  iron  and  the  combination 
of  cast  and  wrought  iron  will  follow  consecutively. 


CAST-IRON  WORK. 


METHOB   OF   MAKUTACTURE. 


DEFTNinONS  OF  TERMS. 

2.  Cast  Iron  is  the  term  given  to  that  quality  of  iron 
which  exists  when  the  melted  metal  is  poured  into  a  suitable 
receptacle,  or  ;«^A/,  and  allowed  to  cool  and  solidify.  Ca.st 
iron  is  hard,  brittle,  and  somewhat  crystalline  in  its 
composition — that  is,  it  shows  on  its  fractured  surfaces  an 
appearance  resembling  an   aggregation  of  small   crystals, 
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instead  of  a  fibrous  fracture  like  wrought  iron.  It  is  used, 
architecturally,  for  columns  and  newel  posts,  and,  under 
certain  conditions,  for  lintels  or  beams;  but,  owing  to  its 
lack  of  elasticity,  it  is  not  well  adapted  to  conditions  of 
transverse  strain.  It  is  also  formed  into  slabs  for  the  purpose 
of  stair  treads,  pavements,  etc.,  and  some  forms  of  ornament 
are  cast  and  attached  to  purely  structural  details. 

3«  Molds  are  the  receptacles  into  which  the  molten 
metal  is  poured  to  give  it  some  definite  form  consistent  with 
the  purpose  the  cast  iron  is  to  serve  in  the  building.  The 
molds  are  made  by  impressing  in  sand  a  cavity  or  a  number 
of  cavities  which  correspond,  in  shape  and  relation  of  parts, 
with  the  contour  of  the  object  to  be  cast.  The  process  of  so 
impressing  the  sand  is  called  moldings  and  is  effected  by 
means  of  a  wood  or  plaster  model  of  the  object,  called  a 
pattern^  which  is  so  embedded  in  the  sand  that  it  will  leave 
its  impress  when  withdrawn. 

4«  Patterns  are  generally  made  of  wood,  though  some- 
times of  plaster,  and  occasionally  partly  of  each.  Where 
there  are  to  be  a  great  many  castings  of  one  kind,  the  pattern 
is  sometimes  made  of  bronze  or  iron,  in  order  to  stand  the 
wear,  but  even  in  such  cases  the  bronze  or  iron  pattern 
would  be  cast  in  a  mold  originally  impressed  with  a  wood  or 
plaster  model.  Whether  a  pattern  shall  be  of  wood  or  plas- 
ter depends  entirely  on  the  character  of  the  work.  Plain 
straight  work,  such  as  molded  panels,  stair  strings,  col- 
umns, etc.,  is  generally  made  of  wood;  but  ornamented 
moldings,  decorated  panels,  complicated  capitals,  etc.  are 
first  modeled  in  clay  or  wax,  from  which  a  cast  is  taken  in 
plaster. 

All  patterns  must  have  an  allowance  made  for  slirinkagre 
— ^that  is,  the  contraction  and  consequent  decrease  in  size 
which  every  casting  undergoes  in  the  process  of  cooling.  In 
ordinary  work  this  amounts  to  about  \  inch  per  foot  in  every 
direction,  so  that  the  patternmaker  in  working  from  full-size 
drawings  must  use  a  shrinkage  rule  to  lay  out  his  work.  The 
shrinkage  rule  is  usually  a  little  over  2  feet  in  length  and 
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the  divisions  on  it  corresponding  to  1  foot  are  in  reality 
1  foot  and  ^  inch,  and  the  subdivisions  are  proportionately 
excessive.  Consequently,  the  pattern  for  a  cast-iron  bar 
1  foot  Ions',  3  inches  wide,  and  1^  inches  thick,  would  meas- 
ure 1  ft.  OJ  in.  longf,  3^  inches  wide,  and  1  fj  inches  thick. 

In  order  that  they  may  be  freely  withdrawn  from  the 
mold,  patterns  are  worked  with  a  draft,  or  taper.      For 
example,  if  the  object  to  be  cast  is  a  solid  bar  1  ft  3  in. 
long  and  3  inches  square  in  section,  as  at  (a).   Fig.  1,  it 
would  be  found  in  lift- 
I  ing  the    pattern  from 
the  mold  that  the  sand 
had  a  tendency  to  cling 
to  the  sides   and   thus 
destroy  the  mold.    But 
if  the  sides  of  the  pat- 
'''J  '  tern  are  slightly  bev- 

*""■*■  eled,    as   at    (*),    this 

tendency  is  overcome,  and  the  sides  of-  the  mold  are  left 
clean  and  sharp;  therefore,  in  all  cases  where  it  is  possible, 
all  surfaces  that  occupy  a  vertical  position  in  the  mold  should 
have  an  allowance  for  draft.  The  exact  amount  of  this 
allowance  cannot  be  given,  as  in  some  cases  it  is  desirable 
that  there  should  be  as  little  as  possible,  while  in  others  it 
may  be  quite  considerable  without  in  any  way  impairing 
either  the  purpose  or  the  appearance  of  the  part 

6.  CastinK  is  the  operation  of  pouring  the  molten  iron 
through  the  inlets — or  gates,  as  they  are  called — into  the 
sand  mold  from  which  the  pattern  has  been  withdrawn.  All 
the  above  described  details  culminate  in  the  casting.  The 
making  of  the  pattern,  with  its  allowances  for  shrinkage  and 
draft,  the  preparation  of  the  mold  with  its  inlets  and  gate»- 
and  all  the  details  attendant  thereon,  are  for  the  sole  purpose  o. 
securing  a  perfect  casting,  and  all  conditions  and  contingen- 
cies must  be  considered  before  the  metal  is  poured. 

6,  Suppose,  for  example,  a  newel  post,  such  as  is  shown 
in  Fig.  2  i^d),  is  to  be  cast  with  ornameuul  panels  on  each  of  the 
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four  sides.  The  first  step  is  to  prepare  the  model;  and.  as 
all  bides  are  alike,  one  complete  idde  is  tlieref<xe  modeled  in 
clay,  from  which  plaster  ca^sts  are  takvn  and  ctanbtned  to 
fonn  the  cumplete  pattern  shuwTi  in  Fiy.  2  (</).  The  sim- 
plest method  of  making  this  pattern  is  in  halves,  nnth  the 
joint  at  the  comers.  One-half  of  the  patteni  is  then  laid 
on  a  board,  as  shown  at  a,  Fi^.  3;  and  one-half  of  the  mold- 


in;j  bort.  e  is  laid  over  the  board  b,  as  shown.  The  sand  is 
then  rammed  tijjhtly  all  around  and  over  the  pattern,  and 
the  mold  turned  upside  down.  The  board  h  is  now  removed, 
and  the  other  half  of  the  pattern  is  laid  in  place.  The 
ni)[x:r  part  of  the  molding  box  is  then  placed  over  the  lower 
]jart,  and  filled  with  sand  around  the  upper  half  of  the  pat- 
tern, as  before.  The  top  part  of  the  mold  is  now  lifted  off 
and  the  piittem  withdrawn,  leaving  one-half  of  the  mold,  as 
fih'.wn  at  (h).  Fig.  4;  but,  as  the  castirg-  is  to  be  hollow,  a 
core  will  be  necessary  to  form  the  caWty.  This  core  consists 
of  a  blrK:k  or  bar  of  sand,  the  size  and  shape  of  the  hollow  por- 
tion, or  inside  of  the  casting,  as  shown  at  d.  Fig.  4.  The 
coreisBupported  at  each  end  in  reeessos  ^  formed  for  the 
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purpose  by  projections  on  the  pattern  called  corf  prints. 
When  the  core  d  is  in  place,  the  recess /shows  the  thickness 
the  metal  will  be  when  the  newel  is  cast 

The  core  is  made  of  sand  mixed  with  oil  and  flour,  or  some 
similar  composition,  and  is  molded  in  a  box  especially  made 
for  it;  it  is  then  baked  hard  in  an  oven  before  it  is  ready  for 
nse.     The  core  being  adjusted,  the  molding  box  is  closed. 


and  the  two  halves  are  clamped  firmly  together.  When 
filling  the  top  part  of  the  molding  box  with  sand,  a  passage 
is  formed  reaching  down  to  the  part  to  be  occupied  by  the 
cast  metal;  small  holes  are  also  left  for  the  gases  to  escape 
which  might  otherwise  destroy  the  mold  hy  explosion  when 
the  molten  metal  is  poured  through. 

This  method  of  molding  is  the  simplest,  and  is  perfectly 
suitable  for  any  plain  casting,  but  in  a  more  elaborate  piece 
of  work,  the  ornament  of  which  is  undercut,  as  it  is  termed, 
a  different  method  must  be  resorted  to,  or  the  undercut  por- 
tions, when  withdrawn  from  the  mold,  will  tear  out  a  part  of 
the  sand  with  them.  There  are  several  devicesf  or  overcoming 
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this  difficulty,  such  as  making  these  parts  loose  or  detach- 
able on  the  pattern,  so  that  after  withdrawing  the  main 
part  of  the  pattern,  these  pieces  are  left  in  the  mold  and 
can  be  picked  out  separately.  A  better  method  is  to  pre- 
pare a  pattern  of  plaster  somewhat  as  follows; 

7.  In  the  angle  formed  between  two  wood  or  plaster 
slabs,  set  as  shown  in  Fig.  2  (a),  the  pattern  is  molded  in 
clay,  leaving  a  projection  at  each  end,  as  shown  at  a,  to  form 
the  core  print. 

When  the  clay  model  is  complete,  it  is  coated  with  shellac 
varnish,  and  the  sides  of  the  slabs  are  oiled.  A  plaster  cast 
is  then  taken  of  the  clay  model,  as  shown  in  Fig.  2  (^).  This 
mold,  when  it  is  dry,  is  itself  oiled,  and  from  it  are  made 
four  additional  plaster  casts,  as  shown  in  Fig.  2  (c).  The 
purpose  for  modeling  the  original  pattern  in  the  angle 
between  two  slabs  is  now  apparent,  for  in  molding  the  four 
final  casts  the  plaster  is  simply  poured  on  top  of  the  mold. 
Fig.  2  {b)y  and  roughly  heaped  up  to  form  a  ridge;  then,  by 
drawing  a  straightedge  against  each  side  of  the  mold  in  turn, 
the  resulting  casts  are  properly  mitered,  and  may  be  secured 
together  with  shellac,  forming  a  complete  model,  as  shown 
in  Fig.  2  (d).  The  undercut  portions  are  so  arranged  that 
no  seams,  loose  parts,  or  cores  are  necessary,  and  the  danger 
of  displacement  is  overcome  by  treating  the  pattern  as  fol- 
lows: The  pattern  is  laid  on  a  board  and  leveled  up,  as 
shown  at  //,  Fig.  5  (a).  The  ornament  at  several  points  may 
rest  on  the  board,  bui;  the  body  will  be  clear.  It  is  then 
bedded  up  with  clay,  sloping  the  clay  from  the  line  of  the 
lower  edge  of  the  pattern  gradually  down  to  the  level  of  the 
board;  then  the  pattern  is  oiled  to  keep  the  wet  plaster  from 
sticking,  and  a  plaster  cast  is  made  of  both  sides,  sloping  the 
plaster  upwards  to  the  top  edge,  and  beveling  the  sides  and 
ends  as  shown,  the  object  of  which  will  be  seen  hereafter. 

In  Fig.  5  (a)  the  pattern  is  shown  resting  on  a  board,  with 
the  two  plaster  casts  of  the  sides  completed  and  lying  against 
it.  These  casts  or  molds,  when  detached,  appear  as  shown 
in  Pig.  .5  (b). 
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In  the  same  manner,  a  plaster  mold  is  made  from  each  of 
these  blocks.  As  these  molds  will  be  used  in  the  foundry 
repeatedly,  they  should  have  a  rough  wooden  frame  to  pro- 
tect them  from  fracture,  as  shown  in  Fig.  6  {a). 

Two  blocks,  such  as  shown  in  Fig.  6  (^),  are  attached  firmly 
with  shellac  to  each  side  of  the  original  pattern,  thus  bring- 
ing it  back  to  the  form  shown  in  Fig.  5  (a).  The  pattern 
thus  treated  is  ready  to  be  put  in  the  sand. 

The  pattern  d,  Fig.  5  (a),  is  now  laid  on  the  molding 
board,  and  one-half  of  the  molding  box  placed  over  it,  and 
rammed  full  of  sand,  as  shown  in  Fig.  6  (r).  It  is  then 
turned  over  in  the  position  shown  in  Fig.  5  (^),  and  the  tem- 
porary clamps  and  the  molding  board  are  removed.  The 
face  of  the  pattern  when  brushed  off  will  then  appear,  as 
shown  in  Fig.  5  {e).  The  upper  part  of  the  box  is  then  put 
in  place  and  rammed  up  with  sand,  and  then  the  box  is 
opened  and  the  pattern  removed.  The  mold  is  left  one-half 
in  the  lower  box,  as  shown  in  Fig.  6  (^),  and  one-half  in  the 
upper  box,  as  shown  in  Fig.  6  {c).  The  plaster  mold.  Fig. 
6  (a),  is  filled  with  sand,  and  also  the  corresponding  mold  for 
the  other  side,  thus  making  two  blocks  which  correspond  in 
shape  and  size  with  the  recesses  m,  m  left  in  the  mold.  Fig. 
6  (d),  into  which  they  are  carefully  slipped.  The  core  is  put 
in  place  and  the  molding  box  closed.  The  mold  is  now  ready 
for  the  metal,  it  being  understood  that  gates  and  outlets 
have  been  provided. 

8.  In  the  process  of  casting,  it  is  not  good  practice  to 
have  heavy  members  cast  adjacent  to  much  lighter  ones, 
because,  as  the  lighter  parts  cool  so  quickly,  compared  with 
the  heavy  portions,  the  result  would  be  disastrous,  on  account 
of  the  unequal  shrinkage  of  the  metal.  The  thin  members 
do  all  their  shrinking  in  a  very  short  time,  and  in  so  doing 
are  likely  to  crack  away  from  the  thicker  parts,  which  would 
have  retained  the  heat  longer  and  consequently  have  shrunk 
to  a  lesser  degree.  This  is  not  to  be  taken  to  mean  that 
every  casting  must  be  one  dead  level  of  thickness  all  through* 
but  where  there  are  variations  of  this  sort  adjoining,  thick 
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and  thin  sections  should  be  graded  gradually  together,  avoid- 
ing as  much  as  possible  any  very  abrupt  transition  from  one 
to  the  other. 

A  casting  designed  without  regard  to  this  matter  may  be 
molded  successfully,  and,  in  some  cases,  the  unequal  shrink- 
age of  the  parts  avoided  by  opening  the  box  as  soon  as  the 
iron  has  had  time  to  solidify,  and  exposing  the  thick  por- 
tions to  the  atmosphere,  while  the  thinner  parts  remain  cov- 
ered with  the  sand,  that  they  may  retain  the  heat  for  a  longer 
period,  thereby  somewhat  equalizing  matters.  The  fact 
remains  even  then  that  there  would  be  a  certain  amount  of 
latent  strain  left,  likely  to  be  sufficient  to  cause  a  subsequent 
fracture  when  the  casting  is  subjected  to  a  sudden  jar  or 
impact. 

Having  thus  far  described  the  use  of  iron  as  a  medium  for 
decoration,  and  the  processes  generally  used  for  cast-iron 
pattemmaking,  molding,  and  casting,  the  different  structures 
and  parts  generally  made  of  iron  will  now  be  considered. 


STRUCTU ItAJL   BKTATLS. 

9.  ScreTVS  and  Bolts. — In  Fig.  7  at  (a)  is  shown  what  is 
termed  a  square-head  bolt.  These  are  used  for  all  common 
connections,  such  as  the  joining  of  two  flanges  or  other 
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surfaces  which  are  not  exposed  to  view.  At  (*)  is  shown  a 
screw-head  bolt,  which  is  used  for  work  where  a  countersunk 
head  is  necessary  in  order  to  obtain  a  smooth  surface,  the 
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slot  in  the  head  being  filled  with  putty  after  the  work  is  in 
place. 

At  {c)  is  shown  a  couutersunk-hcad  bolt  used  for  the  same 
purpose  as  a  screw  head,  and  also  for  securing*  wooden  stair 
treads  to  wrought-iron  strings,  so  as  to  permit  the  head  to 
finish  flush  with  the  tread.  A  button-head  bolt  with  a 
square  shoulder  is  also  used  for  the  same  purpose,  the 
shoulder  aiding  in  the  tightening  of  the  nut.  The  counter- 
sunk bolt  is  also  used  in  joining  flat  surfaces  where  a  smooth 
finish  is  required.  At  (//)  is  shown  a  tap  bolt.  This  is  used 
for  all  connections  where  it  would  be  impossible  to  get  a  nut 
on  the  end.  The  hole  into  which  this  bolt  is  to  be  screwed 
has  a  thread  cut  in  it,  or  is  tapped^  as  the  technical  phrase 
would  express  it. 

At  (e)  is  shown  a  countersunk  tap  bolt  which  is  used  where 
very  heavy  work  is  to  be  joined,  and  requires  a  smooth- 
finished  surface.  After  the  bolt  has  been  tightened  up  by 
the  aid  of  a  wrench,  the  square  head  is  cut  off. 

Lagscrews,  shown  at  (/^,  .ire  used  to  secure  iron  to 
stonework  or  woodwork;  a  plug  of  soft  metal  or  wood  is 
driven  in  a  hole  drilled  in  the  stonework  and  into  this  the 
screw  is  inserted. 

At  (^)  is  shown  a  double-expansion  bolt,  which  is  used  for 
fastening  work  to  smooth  surfaces,  as  brick  or  stone  walls. 
This  bolt  consists  of  four  pieces  and  a  nut..  The  bolt  is 
inserted  in  a  hole  drilled  in  the  wall  for  it,  and  over  it  is 
slipped  the  expansion  piecey;  the  expansion  piece  k  is  then 
put  in  place,  and  finally  the  expansion  socket  /.  The  nut  is 
then  turned  down  against  the  article  to  be  secured,  and  the 
expansion  socket  /  is  forced  down,  while  the  bolt  draws  up, 
and  the  prongs  ony  and  k  expand,  taking  hold  in  the  stone- 
work and  binding  in  the  strongest  manner  possible.  The 
single-expansion  bolt  (//)  acts  in  the  same  way,  and  is 
used  for  the  same  purpose.  The  chief  advantage  of  these 
bolts  is  that  they  may  be  taken  out  without  damage  to  the 
surrounding  stonework. 

Expansion  bolts  are  also  made  with  screw  heads,  for  use 
where  the  surface  will  be  exposed  to  view. 
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lO.  Mnlllona. — A  window  such  as  shown  in  Fig.  8  is 
sometimes  so  wide  that  it  requires  a  mullion,  and  the  design 
of  this  mullion  must  be  consistent  with  the  rest  of  the 
building,  no  matter  what  its  construction  may  be.  There  are 
three  ways  of  constructing  the  muUion:  (])  with  an  upright 
X  beam,  and  cast-iron  facing,   as    shown  in  plan   at   (a); 
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(2)  with  a  cast-iron  box  on  which  the  ornament  is  cast,  as  at  (^) ; 
and  (3)  a  modification  of  the  two  preceding,  which  consists 
of  a  T-shaped  casting  with  the  ornament  on  the  face,  as 
at  (c).  The  advantage  of  the  first  method  is  that  the  orna- 
ment may  be  applied  without   regard    to    the    structural 
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support,  while  in  the  other  two,  sufficient  allowance  must  be 
made  in  the  thickness  of  the  metal  to  proportion  the  support 
to  the  load. 

In  the  first  example  (a),  the  cast-iron  facing  is  screwed  or 
bolted  to  the  I  beam.  The  decoration  may  be  a  simple 
panel  as  shown,  or  a  highly  ornamented  arabesque,  according 
to  the  requirements  of  the  design,  for  so  long  as  the  sides 
are  plain,  the  casting  of  the  mullion  presents  no  particular 
difficulty,  being  but  a  plain  panel,  the  pattern  for  which 
would  be  of  wood  about  ^  inch  thick  with  the  sides  slightly 
beveled  or  drafted  to  allow  it  to  be  drawn  freely  from  the 
mold. 

The  length  of  the  mullion  is  8  feet;  therefore,  the  pattern 
should  be  8  ft.  1  in.  in  length,  to  allow  for  shrinkage. 

If  the  design  of  the  mullion  be  ornamental,  tne  pattern 
may  be  entirely  of  plaster,  or  the  body  of  wood  and  the 
ornament  modeled  in  clay.  If  there  are  to  be  a  number  of 
these  mullions  in  the  facade,  only  one  model  is  made;  and, 
by  covering  this  with  plaster  of  Paris,  a  mold  is  obtained 
from  which  any  number  of  wax  duplicates  can  be  cast  of  the 
original,  which  are  then  mounted  on  the  body  of  the  pattern 
for  the  mullion. 

In  the  second  case  (d),  the  pattern  should  be  made  in  a 
similar  manner  to  (rt),  but,  in  addition,  a  core  box  is  neces- 
sary, in  which  thei  sand  core  is  made  to  be  placed  in  the 
mold  so  that  the  desired  thickness  of  metal  is  obtained. 
The  sides  of  this  mullion  are  checked  or  rebated  to  receive 
the  window  frames,  while  in  (a)  and  {c)  the  frame  passes 
back  of  the  reveal  or  side. 

The  third  case  (c)  should  only  be  used  where  the^uper- 
imposed  load  is  small ;  its  chief  advantage  lies  in  the  fact 
that  it  does  away  with  the  use  of  the  I  beam  without 
requiring  a  core  for  the  casting,  saving  thereby  both  in  the 
cost  of  manufacture  and  in  the  setting. 

!!•  WlndoTv  Frames. — The  section  of  the  window 
soffit  shown  at  Fig.  9  shows  a  cast-iron  frame,  the  outer 
edge  of  which  takes  the  place  of  the  weather  stop,  and  is 
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ornamented  with  an  egg-and-dart  molding.  The  section  of 
the  iron  jamb  and  head  shown 
at  a  are  for  either  a  stationary 
window  set  directly  in  the  iron 
frame  or  a  French  sash  win- 
dow, the  hinges  of  which  are 
secured  to  the  iron  frame  with 
countersunk  tap  screws;  or, 
when  a  wooden  hanging  stile 
is  introduced,  as  shown  at  b,  a 
pivoted  sash  may  be  used. 
The  decoration  of  the  weather 

stop  and  the  inside  of  the  frame  should  conform  to  the  gen- 
eral design  of  the  building. 

The  pattern  for  the  body  of  the  frame  would  be  modeled 
in  wood,  and  the  decorated  parts  done  in  clay,  cast  in 
plaster,  and  applied  to  the  body  of  the  pattern.  The  outer 
and  inner  faces  of  the  frame  should  have  considerable  draft, 
as  shown,  so  that  the  casting  may  be  easily  withdrawn  from 
the  mold.  If  the  requirements  of  the  case  demand  a  tran- 
som bar  in  the  frame,  its  construction  should  be  somewhat 
as  shown  at  e.  Fig.  10.  A  lug  is  cast  on  each  side  of  the 
frame,  and  the  transom  bar  is  secured  to  these  lugs  with 
countersunk  screws.  The  position  of  the  sash  is  shown  at 
/,  and  the  transom  may  be  hung  directly  from  the  iron 
frame  at  the  top,  or  pivoted,  as  described  in  Fig,  9. 

12.  It  frequently  happens  that  the  window-frame  cast- 
ing includes  the  outside  casing  and  molded  reveal,  as  in 
Fig.  10,  which  shows  a  richly  ornate  soffit.  In  this  case  the 
reveal  of  the  soffit  a,  or  the  jamb  at  the  side  of  the  opening, 
is  first  set,  then  the  frame  b  is  put  in  place,  .and  last  the 
casing,  or  architrave,  c,  the  head  of  which  is  checked  into  the 
stone.  The  only  difference  in  the  modeling  and  casting  of 
these  pieces  is  that  the  architrave  <:  has  the  rosette  ornament, 
while  the  reveal  b  has  a  repeating  ornament  modeled  and 
cast  separately.  By  this  procedure,  only  one  model  is 
required  for  the  rosette,  and  one  for  the  repeating  ornament; 
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and  castings  from  these  are  taken  until  the  required  quantity 
is  obtained.  Thus,  in  case  of  a  failure  in  casting  the  orna- 
ment, the  entire  casting  of  the  soffit  or  architrave  is  not 


Pn.  iul 
made  worthless,  as  it  would  be  if  the  ornament  was  cast 
with  the  main  detail  in  one  piece  and  a  portion  of  the  orna- 
ment proved  defective. 

13.  Door  ft^mcs  may  be  most  elaborate,  or  plain  and 
simple.  As  a  rule,  when  cast  iron  is  used  for  a  door  frame, 
it  is  more  properly  a  jamb 
and  architrave,  though  in 
some  cases  the  door  frame 
proper  is  of  iron,  the  same  as 
a  window  frame,  and  the 
hinge  butts  are  secured 
directly  to  it,  unless  a  regu- 
lar wooden  door  frame  has 
been  provided.  The  design 
shown  in  the  illustration. 
Fig.  11,  is  the  soffit  of  a 
simple  molded  jamb  and 
architrave,  the  wooden  door 
Fio.  iL  frame  fitted  against  it.    Both 
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the  jamb  and  the  architrave  are  secured  to  the  stonework 
with  expansion  boits,  and  the  joints  bolted  together  with 
countersunk  screw  bolts.  In  designing  a  door  frame,  the 
two  chief  points  to  bear  in  mind  are  the  '* draft"  and  the 
proper  location  of  the  joint  between  the  two  pieces.  All 
joints  of  this  character  should  be  specially  designed,  and  so 
placed  that  they  may  form  the  meeting  line  between  two 
moldings,  as  shown  at  ^,  so  that  they. may  be  practically 
invisible.  In  very  large  work,  and  in  buildings  that  are 
entirelj^  of  iron  construction,  it  is  better  to  set  up  a  series  of 
jamb  pieces  2  feet  apart,  of  %"  X  V  angle  iron  to  bolt  the  door 
jambs  to,  the  inside  ends  of  which  have  knees,  to  which  the 
door  frame  proper  is  bolted.  The  architrave  should  also 
have  an  angle-iron  frame  set  up  against  the  stonework  and 
secured  with  expansion  bolts,  and  the  architrave  should  be 
secured  to  this  with  countersunk  screw  bolts. 


CAST-IRON  STAIRS. 


STRAIGHT-RUN  STAIRS. 

14«  Stairways  in  public  buildings  should  be  of  iron,  and 
by  reason  of  the  prominence  of  their  location  it  is  usually 
necessary  that  their  design  should  be  in  accordance  with 
their  surroundings.  A  number  of  stairways  are  herein 
shown,  not  to  give  a  variety  cf  examples,  but  to  illustrate 
the  different  conditions  that  are  likely  to  arise  in  building. 
Any  of  these  designs  may  be  stripped  of  its  ornament  and  be 
used  in  the  plainest  of  structures,  or  the  ornament  may  be 
increased  and  the  design  made  suitable  for  a  most  elaborate 
interior.  The  stairs  shown  in  Fig.  12  are  suitable  for  such 
use  as  a  basement  stairway,  or  in  a  place  where  two  floors  are 
leased  or  used  by  one  occupant,  and  a  communication  between 
them  is  necessary  independent  of  the  public  halls  and  stairs. 

16,  In  laying  out  the  drawings  for  this  flight  of  stairs, 
locate  the  center  line  of  the  newel  d  one  inch  from  the  face 
of  the  beam  e^  and  the  face  of  the  last  riser  at  the  center  of 
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the  newel,  and  from  this  riser  measure  oflE  15  times  10  inches, 
or  150  inches  (there  being  15  treads),  which  will  be  12  ft 
6  in.,  and  there  locate  the  position  of  the  face  of  the  first 


riser.     The  framed  opening'  of  the  well  through  which  the 
stair  is  raised  is  more  than  the  length  of  the  stair,  so  that 
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the  headroom  does  not  necessarily  have  to  be  considered. 
The  width  of  the  opening  is  3  feet,  and  the  strings  f  must 
not  be  more  than  that  distance  apart  over  all.  The  rise,  the 
tread,  and  the  position  of  the  newel,  the  first  and  the  last 
riser,  and  the  width  of  the  opening  being  fixed,  a  plan,  as  at 
(*),  should  be  laid  out,  then  the  section  (^),  which  shows  the 
inside  face  of  the  string  which  finishes  against  the  newel. 
The  outer  string  should  be  similarly  laid  out.  The  next 
point  to  consider  is  the  finish  of  the  well ;  this,  as  shown  in 
the  section  (a),  has  a  molded  facia  y,  a  light  hand  rail  of 
wood,  and  a  balustrade  of  wrought  iron  composed  of  f -inch 
square  balusters  with  a  top  and  a  bottom  rail,  and  two  addi- 
tional rails  forming  a  frieze  and  dado  through  which  the 
balusters  pass,  making  a  very  stiff  rail.  The  moldings  on 
the  facia  j  are  so  placed  that  they  come  inside  the  face  of 
the  wall  string,  as  shown  at  f^  against  which  they  abut 
The  newel  g  and  the  end  rail  are  set  \\  inches  from  the 
flange  of  the  beam  h.  These  points  fixed,  the  general  layout 
is  complete  and  the  next  procedure  is  to  make  the  several 
parts  in  detaiL 

16.  The  first  piece  to  detail  is  the  string  f^  the  sectional 
shape  of  which  is  shown  at  f,  Fig.  13  (r).  The  lug  k  is  cast 
on  the  string,  and  supports  the  ends  of  the  treads.  The 
heads  of  the  strings  are  cast  with  the  base  or  lower  part  of 
the  newel  on  them,  and  are  shown  in  plan  at  dy  Fig.  13  {b\ 
and  in  section  and  elevation  at  {a).  The  plan  (b)  shows  a 
lug  /  cast  on  the  back  of  the  newel  which  holds  the  string  in 
place,  and  is  secured  to  the  flange  of  the  beam  with  a  hexag- 
onal-headed bolt;  the  lug  tn  is  cast  on  the  inside  of  the 
newel  to  receive  the  last  riser.  The  stair  strings  are  stiff- 
ened and  anchored  to  the  walls  by  the  plate  and  brace 
device  shown  at  u  in  Fig.  13  (^),  and  are  set  sufficiently  far 
from  the  wall  to  receive  the  plaster  or  other  finish  at  top 
and  bottom.  At  o  and  /,  Fig.  13  {a),  a  small  allowance  is 
made  for  any  variation  that  might  arise,  thus  enabling  the 
erectors  to  raise  or  lower  the  stairs  a  fraction  of  an  inch  in 
case  of  necessity. 
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The  angle  newel  is  secured  to  the  beam  in  the  same  man- 
ner as  the  newel  d,  and  is  cast  \vith  two  lugs,  so  as  to  receive 
both  the  end  and  the  side  facias.  These  facias  are  cast  with 
ribs  r  [see  Fig.  13  {c)\  along  the  back  2  feet  apart,  in  order 


Saetion  ofSrrimts.  Facfoafiff 


to  stiffen  and  support  them.  The  facias  are  held  in  place 
by  wrought-iron  anchors  s  to  which  they  are  bolted  with 
hexagonal -headed  bolts,  wliich  enable  the  erector  to  use  a 
wrench  in  this  close  place. 

17,  The  newels  are  cast  with  the  upper  part  of  each 
separate.  A  wrought-iron  rod  runs  through  the  base  and 
the  shaft  of  the  newel,  the  lower  end   passing   through  a 
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plate  in  the  base,  and  the  upper  end  through  a  plate  in  the 
head  of  the  shaft;  the  newel  is  thus  held  firmly  together 
when  the  nut  is  screwed  on.  The  caps  of  the  newels  are 
cast  with  a  shoulder  and  secured  to  the  newel  with  counter- 
sunk screws.  The  lower  rail  of  the  balustrade  is  secured  to 
the  facia  with  countersunk  screws,  and  the  upper  rail  in  the 
same  manner  to  the  newel. 

In  Fig.  14  is  shown  one  of  the  risers,  which,  except  the 
top  one,  are  all  alike.     The 


flange  v  in  the  section  is  cast         «««=:.«-«a_a=-«— ==«==-« 
on   the  lower  edge,  and  re-  k  '  |[  || ' 

ceives   the    marble   or  slate 


e'-^' 


tread,  and   the   nosing  zv  is  /so/*fO'/€^  ii3—o*taiK 


extended  at  the  back  to  give  f*^^ 

a  bearing  for  the  tread.     At  ^°"  ^^ 

X  is  a,  check,  in  which  the  lug  of  the  string  fits.  The  upper 
riser  of  the  flight  differs  from  all  the  others,  as  it  must  be 
wide  enough  to  form  a  facia  and  finish  under  the  stairs,  as 
shown  at  71  in  Fig.  13  (a),  and  at  the  same  time  provide  a  stop 
for  the  plaster  of  the  ceiling.  The  method  of  casting  is  not 
described,  as  it  is  perfectly  plain  work. 


PLATFORM  STAIRS. 

18,  The  stairs  shown  in  Fig.  15  is  one  of  a  series  of 
flights  that  might  be  used  from  the  basement  to  the  top 
floor  of  a  building  wherein  the  stairs  just  described  would 
be  suitable  in  the  basement.  This  flight  represents  the  run 
between  the  third  and  fourth  floors  of  a  building  as  being 
typical  of  the  whole  stair  system  which  is  enclosed  on  three 
sides  by  a  brick  wall.  In  many  respects  the  general  con- 
struction is  the  same  as  in  the  previous  example.  The 
course  to  be  pursued  in  laying  out  the  stairs  is  the  same  as 
described  for  the  previous  case.  The  principal  data  to  fix 
are  (1)  the  size  of  the  well;  (2)  the  height  of  the  story;  (3) 
the  number  of  risers  and  treads,  with  their  height  and 
width;  and  (4)  the  width  of  the  stairs.  The  drawing  is  then 
laid  out  precisely  as  in  the  previous  case,  except  that  the 
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parts  in  this  example  are  numbered  in  the  order  they  will  be 
required,  as  is  usually  done  with  working  drawings,  in  order 
to  facilitate  the  process  of   erection.     These  numbers  are 


marked  on  the  plans,  when  laying  out  the  stairs;  and  the 
workman,  by  referring  to  the  plan,  finds,  for  instance,  that 
*  1  indicates  the  wall  string  which  must  be  first  put  in  place. 
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He  consequently  looks  for  +  i,  and  refers  to  each  piece  by  its 
number  instead  of  its  name. 

19«  The  holes  indicated  by  the  letters  a  and  b  on  the 
plan  (a\  Fig.  15,  are  4  inches  deep  for  the  reception  of  the 
ends  of  wall  strings,  and  contain  either  an  iron  or  a  stone 
templet  for  the  strings  to  bear  upon.  The  wall  string 
marked  +  i  in  the  elevation  {U)  has  a  lug  cast  on  the  lower 
end  c^  through  which  it  is  bolted  to  the  top  of  the  beam  d\ 
at  its  upper  end  a  lug  ^,  which  is  shown  in  detail  in  Fig.  1 6  [a\ 
is  cast  to  receive  the  end  of  the  string  +^  which  sup- 
ports the  platform  and  the  stairs  on  the  wall  side  of  the 
second  run.  String  +  2  has  two  lugs  f  and  g  cast  on  the 
lower  end ;  f  to  receive  the  light  beam  which  carries  the 
platform,  and  g  to  receive  the  end  of  the  face  string  marked 
+  4  on  the  plan.  The  upper  end  of  string  +  2  has  a  lug,  the 
same  as  that  on  +  i  at  ^,  cast  on  it  to  receive  the  wall  string 
+  S.  String  +  S  also  has  on  the  lower  part  two  lugs  h  and  /; 
h  to  take  a  light  beam  to  support  the  platform,  and  i  to 
receive  the  face  string  +^.  On  the  upper  part  of  + «?  is  cast  a 
flange/,  through  which  it  is  bolted  to  the  beam  k\  there  is 
also  a  small  extension  or  easement  /  cast  on  this  string  to 
receive  the  case  of  the  finish  in  the  hallways.  Provision  for 
allowance  or  variation  has  been  made  at  the  floor  ends  of 
the  strings  + 1  and  +  5,  as  indicated. 

20.  The  face  string  +4,  as  shown  at  {a)^  Fig.  16,  is  cast 
with  the  first  two  newel  bases  attached  to  it,  the  lower  one  of 
which  has  a  lug  cast  on  the  back,  as  shown  at  ni  in  Fig.  10  (r), 
which  is  a  detail  of  the  development  of  the  base,  through 
which  it  is  bolted  to  the  beam.  This  detail  shows  the  base 
of  the  start  newel  developed  flat  so  as  to  show  all  four  sides. 
The  back  a  is  checked  out  at  n^  so  that  it  may  fit  over  the 
flange  of  the  beam.  The  inside  face  of  the  newel  d^  against 
which  the  first  riser  must  fit,  has  a  lug  o.  The  riser  /», 
which  also  extends  to  form  the  facia/',  is  bolted  with  coun- 
tersunk screw  bolts  to  the  lug  o.  The  front  face  of  the 
newel  c  shows  the  section  of  the  face  string  +  ^  at  ^,  and  the 
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outside  of  the  newel  b  has  a  lug  r  to  which  the  well  facia  t 
is  bolted.  The  second  newel  base  on  string  +  4  has  a  lug  shown 
at  «,  Fig.  15  (fz\  cast  on  the  outside  to  receive  the  end  of 
the  face  string  +  6,  The  end  of  string  +  ^  is  bolted  to  the  lug^ 
on  wall  string  *2  (see  Fig.  16).  The  face  string  ^6  has 
the  third  newel  base  cast  with  it,  and  extends  through  to  the 
wall  string  +  3^  to  which  it  is  bolted.  The  lower  end  is  bolted 
to  the  lug  u  on  the  second  newel  base.  On  the  third  newel 
is  cast  a  lug  z/,  to  which  face  string  +  ^  is  bolted  at  its  lower 
end.  Face  string  +  6  has  the  base  of  the  fourth  newel  cast  on 
it,  and  the  lugs  are  practically  the  same  as  those  shown  in 
the  detail. 

The  next  pieces  which  demand  attention  are  the  risers.  It 
will  be  noticed,  by  referring  to  the  plan  {a),  Fig.  15,  that  there 
are  five  different  kinds  of  risers,  and  that  each  is  indicated 
by  a  number  commencing  at  seven  and  ending  with  eleven ; 
these  risers  are  the  same  as  in  the  first  example,  and  have 
been  described,  except  those  marked  +P,  which  have  a  lug 
cast  on  the  back  at  the  center  to  carry  the  outer  end  of  the 
light  beam  + 13^  which  aids  in  the  support  of  the  platforms. 
The  facia  +  i^,  a  section  of  which  is  shown  at  t  in  Fig.  16  (^), 
has  ribs  cast  2  feet  apart  along  the  back  to  stiffen  and  sup- 
port it,  while  clamps,  which  are  bolted  to  the  facia  with 
countersunk  screw  bolts,  are  hooked  over  the  beam.  A  detail, 
Fig.  16  (/),  shows  a  perspective  view  of  the  string  and  base 
of  the  newel,  with  the  flanges  to  receive  the  treads  and  risers. 
In  the  detail  shown  in  Fig.  16 
(^),  w  and  y  are  sections  of  the 
face  and  wall  strings,  show- 
ing the  moldings  of  each,  the 
position  of  the  slate  treads,  and 
the  flanges  supporting  them. 
The  railings  include  +  H,  +  15y 
+ 16^  and  +  i7,  shown  in  Fig.  15, 
and  are  the  same  as  those 
described  in  Fig.  12.  It  often 
happens  that  it  is  necessary  to 
introduce  winding    treads   in  pia  17. 
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the  angles,  instead  of  straight  platforms.  For  example,  had 
the  distance  between  the  partitions  in  Fig.  15  been  but 
11  ft.  4i  in.  instead  of  14  ft  lOJ  in.,  the  treads  might  still 
have  been  kept  10^  inches  in  width  by  planning  the  comers 
as  shown  in  Fig.  17.  In  this  case  the  strings  would  take  a 
curve  which  would  be  determined  by  the  intersection  of  the 
treads  and  risers  with  the  wall  string;  the  elevation  of  these 


n  f 


curves  is  shown  in  the  section  at  (a)  and  {d).  Fig.  18.  The 
only  other  detail  afEected  by  the  difference  of  conditions 
would  be  the  increased  length  of  the  newels  brought  about 
by  the  winder  risers  c  and  dot  Fig.  17,  having  their  start  at 
the  newel,  thereby  lenjjthening"  it  by  their  height,  as  shown 
in  the  section  at  {c)  and  ((/),  Fig.  18, 


BEMICTIMTUI-An  STAIHS. 

31.     In  Fig.  19  is  shown  at  (a)  the  plan  of  a  semicircular 

stairway;  while  in  Fig.  20  is  shown  the  front  elevation  at 
(a),  the  development  of  the  string  at  (ii),  and  a  detail  of  the 
rail  on  the  upper  landing  at  {c).  The  first  three  treads 
a,  b,  and  c  of  the  plan,  Fig.  19,  are  11  inches  wide,  and  the 
remaining  ones  are  so  spaced  as  to  be  wider  than  this,  if 
measured  on  a  line  midway  between  the  strings.  The 
diameter  of  the  well  hole  is  14  ft.  6  in.;  and,  deducting 
twice  the  distance  from  the  wall  to  the  center  of  the  treads, 
it  will  be  foimd  that  the  diameter  of  a  circle  drawn  through 
the  center  of  the  flight  is  9  ft.  11  in.,  or  119  inches,  which, 
multiplied  by  3.1416,  will  give  for  the  circumference  373.85 
inches.  Dividing  this  by  3  and  deducting  from  the  result  1 
inch  (the  distance  from  the  top  riser  to  the  beam  d)  gives 
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the  length  of  the  center  line  required  as  185.92  inches. 
This  divided  by  the  number  of  treads  determines  the  width 
of  each  tread  on  that  line  to  be  1  If  inches.  The  lengths  of 
the  strings  around  the  outer  and  inner  circumferences  are 
taken  on  the  inside  faces,  and  determined  in  the  same 
manner.  In  a  stair  of  this  character  it  is  not  possible  to 
make  sections  through  any  particular  part  in  such  a  way  as 
to  be  of  any  service,  but  the  development  of  each  string  is 
given  instead. 

22.  To  lay  out  a  plan  of  such  a  flight  of  stairs  as  this, 
begin  with  the  wall  string  and  lay  off  from  the  foot  of  the 
flight  the  first  three  treads  11  inches  wide,  and  the  other 
sixteen  will  be  1  ft.  4^  in.,  the  latter  dimension- being 
found  in  the  same  manner  as  the  width  on  the  center  line, 
and  used  in  the  development  of  the  string,  as  shown  at  (6). 
A  line  drawn  through  the  lower  .intersections  of  the  treads 
and  risers  will  form  a  basis  from  which  to  determine  the 
width  of  the  wall  string,  and  to  lay  off  the  top  and  bottom 
lines  of  this  string,  as  shown  in  Fig.  19  (^).  The  propor- 
tion of  the  treads  to  the  risers  in  the  short  straight  part  of 
the  string  is  11  to  7|,  while  that  of  the  curved  portion  is 
IGfJ  to  7f ,  thus  causing  the  string  to  take  a  different  angle; 
the  juncture  of  these  two  parts  should  be  eased  off,  instead 
of  showing  the  sharp  angle,  which  would  be  out  of  harmony 
with  a  circular  stair.  This  applies  only  to  the  wall  string, 
as,  in  the  development  of  the  face  string  shown  at  /  in 
Fig.  20  (6),  we  have  a  surface  that  is  circular  throughout  its 
entire  length.  These  circular  strings  are  usually  made  of 
wrought-iron  or  steel  plate,  capable  of  being  bent  to  the 
required  curve,  and  this  bending  is  done  by  hammering  on 
a  curved  block  if  the  material  is  light,  or  by  mechanical 
pressure  in  case  of  heavy  work. 

23«  With  the  exception  of  the  straight  part  at  the 
bottom  of  the  wall  string,  both  strings  are  helical  in  shape ; 
that  is,  they  take  the  form  of  a  ribbon  spirally  wound 
around  a  cylinder  and  rising  at  a  certain  ratio. 
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To  get  this  helical  shape,  the  strings  are  first  laid  out  flat, 

a?  Rhown  in  the  developments,  Figs.  19  {d)  and  20  {d),  with 

the  lines  of  the  treads 

and  risers   drawn    on 

them;    they  are   then 

laid  across  a  hlock  with 

the  lines  of  the  risers 

a.  Fig.  21,  parallel  to 

the  sides  of  the  block, 

and,    while     in    this 

position,  are  hammered 

orsubjected  topressure 

,1  every  few  inches.     A 

wooden  templet   with 

one  edge  curved  to  the 

radius    to    which    the 

string  is  to  be  bent  is 

used  to  test  the  string 

and  determine  when  it 

has  been  pressed  to  the 

proper    curve.      This 

templet     is     placed 

against     the    iron    at 

short  intervals,   and 

held  in  a  direction  parallel  to  the  lines  of  the  treads.     This 

bending  may  also  be  accomplished  by   passing   the    string 

through  a  set  of  rollers  in  an  angular  direction,  provided 

the  rollers  are  long  enough ;  this  method,  however,  is  seldon 

used,  in  consequence  of  the  great  length  of  roller  required. 


Fio.  SL 


34.  In  making  the  pattern  for  the  railing,  it  is  advisable 
to  first  prepare  a  wooden  drum  of  the  same  diameter  as  the 
stairwell,  on  which  the  steps  are  laid  out;  and  from  them 
the  top  line  of  the  string  is  obtained,  which  is  also  the 
bottom  line  of  the  railing.  The  top  and  any  intermediate 
lines  of  the  railing  are  then  found  by  measuring  perpen- 
dicularly from  any  point  on  the  string  line  or  from  the 
center  of  each  tread ;  and  the  whole  railing  may  be  either 
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modeled  directly  to  the  proper  curve  or  made  straight  and 
bent  to  the  curve  afterwards.  The  well  holes  of  all  stairs 
are  framed  before  the  stairs  are  built,  and  in  straight  stairs 
there  is  little  more  required  in  the  shape  of  structural 
support;  in  curved  stairs,  however,  it  is  often  necessary  to 
introduce  special  supports,  as  has  been  done  in  this  case  by 
the  upright  T  irons  g  shown  in  Figs.  19  (p)  and  20  {b).  The 
circular  partition  under  the  string  in  this  case  is  of  terra- 
cotta blocks,  and  is  therefore  incapable  of  affording  sufficient 
support  to  the  wall  string.  The  strings  should  rest  on  the 
top  of  the  floorbeams  below,  and  be  bolted  to  the  webs  of 
the  floorbeams  above  wherever  such  is  possible ;  but,  as  this 
cannot  always  be  managed,  bearings,  such  as  shown  at  h  in 
Fig.  19  (a\  should  be  provided  under  the  starting  newel,  and 
laid  diagonally  between  the  nearest  beams. 

26«  The  face  string  being  of  wrought  iron,  it  must  be 
bolted  to  the  newel  faces,  and,  in  view  of  this,  flanges  are 
cast  on  the  newel  bases  for  this  purpose.  The  constructive 
details  for  these  stairs  in  the  connections  are  the  same  as  in 
Fig.  15  with  the  exception  of  the  strings. 

These  strings  are  shown  at  i  in  Fig.  19  {c)\  the  treads  are 
supported  on  wrought-iron  flanges  y  bolted  to  the  string. 
The  top  and  bottom  flanges  k  of  the  wall  string  and  the  top 
flange  /  of  the  face  string  are  of  angle  irons  riveted  to  the 
string.  The  upper  and  lower  edges  of  the  face  string  are 
finished  with  brass  moldings  «/,  and  the  rail  is  first  secured  to 
the  chaimel  iron  «,  which  in  turn  is  bolted  to  the  string. 


crmcDXAR  sTAins. 

26«  A  type  of  circular  stairway,  similat  to  that  described 
on  drawing  plate  entitled.  Winding  Stairs,  in  the  section  on 
Architectural  Drawings  is  shown  in  Fig.  22.  This  stair  is 
suitable  in  some  such  position  as  an  engine  room,  from  a 
sidewalk  to  a  subcellar,  or  from  an  attic  to  a  dome  or  tower, 
or  in  any  position  where  space  is  limited.  The  construction 
is  of  the  simplest  character,  and  consists  of  a  central  core  or 
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wrought-iron  pipe  a  resting  on  a  plate  b  at  the  bottom.    The 
treads  and  risers  c  are  of  cast  iron  in  one  piece,  with  a  collar 
to  fit  over  the  pipe  a,  so  that  in  erecting  the  stair  the  risers 
and  treads  are  slipped  on  as  shown  at  Fig.  23.     In  order  to 
keep  them  in  place,  the 
upright  bars  of  the  ratl- 
ing d.  Fig.  38,  are  con- 
tinued    down     through 
each  tread  near  the  front 
edge  to  a  lug,  or  projec- 
tion, e  on  the  back  of  the 
tread  immediately  under- 
neath, and  secured  with 
a  nut   The  top  riser  acts 
as  a  brace   to  hold  the 
pipe     in   place,    and    is 
fastened    to    the    beam 
with  awrought-iron  strap 
of    any   suitable    shape. 

There  are  no  strings  to  "°-  ^ 

be  bent  in  this  stair,  but  the  hand  rail /must  be  bent  to  the 
proper  curve.     This  rail  is  composed  of  a  small  cliannel  iron 


with  a  l^inch  wrought-iron  pipe  on  top.  To  bend  any  bar 
or  pipe,  the  most  satisfactory  results  are  obtained  by  the  use 
of  rollers,  preferably  run  by  power,  as  shown  in  Fig.  24.  one 
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of  these  rollers  being  capable  of  adjustment,  so  that  the  pipe 
or  bar  may  be  bent  to  any  required  radius.  In  this  way,  not 
only  is  it  possible  to  give  the  hand  rail  the  necessary  curve, 
but,  as  the  amount  of  rise  per  foot  is  known,  it  can  be  given 
this  upward  direction  at  the  same  time  by  setting  the  gauges, 
or  guides,  a  and  b  to  the  proper  angle.  It  is  presumed  the 
stair  is  erected  before  the  hand  rail  is  bent ;  and  to  determine 
if  the  rail  has  been  bent  to  the  proper  curve,  it  is  laid  over 
the  top  of  the  steps,  and  corrected,  if  need  be,  by  hand.  It 
might,  however,  be  required  that  the  hand  rail  should  be 
bent  and  set  quite  independently,  and  assuming  that  the 
rail  were  a  flat  bar,  1^  in.  X  f  in.,  it  would  be  accomplished 
as  follows :  An  end  view^of  a  tread  and  riser  would  be  laid 
out  in  outline,  the  sizes  being  taken  at  the  center  line  of  the 
railing,  as  shown  in  Fig.  25  at  b,     A  part  plan  of  the  stair, 

showing  two  treads, 
would  then  be 
drawn,  as  ^  ^  and  af^ 
with  a  dotted  linerrf, 
through  the  points 
e  and  f  where  the 
tread  lines  intersect 
the  outline  of  the 
stair  plan.  Then, 
from  ^  as  a  center, 
and  with  a  radius 
equal  to  b  (the  true 
length  of  the  rail 
over  each  step), 
arcs  would  be  struck  on  the  curve,  the  intersections  of 
which,  ^and  /:,  with  the  line  c  d  would  give  points  in  the  true 
curve  of  the  rail.  A  circle  described  through  the  points 
g^  Uy  h  would  give  the  curve  to  which  the  hand  rail  should 
be  bent.  The  bar  is  then  bent  to  this  new  radius  and 
twisted  evenly  along  the  whole  length  of  the  stairs,  in  the 
manner  and  with  the  tools  shown  in  Fig.  26.  It  will  be 
found  that  the  whole  bar  has  now  the  form  of  a  helix,  and  is 
of  the  required  radius.     Before  being  twisted,  the  positions 


^RadiuB  to  which 
handrail  i»  to  be 
bent. 


Pig.  2& 
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of  the  balusters  should  be  marked  on  the  bar,  and  the  holes 
for  thera  bored  or  punched,  as  the  case  may  be. 

At  {d)  and  {c).  Fig.  'ii,  are  two  plans,  one  showing  the  start 
at  the  cellar-floor  level,  and  the  other  the  flnish  o£  the  stairs 


at  the  platform.     The  detail  of  the  connection  at  the  plat- 
form, and  the  method  of  securing  the  baluster  through  the 


tread,  and  details  showing  the  comer  of  the  platform  and 
the  pipe  forming  the  rail,  are  shown  at  {d)  and  {e).     The 
platform  is  strengthened  by 
the  ribs  ^  cast  on  the  under 

side. 


FRIEZES  AND  BALUSTRADES. 

27.  In  Fig.  27  is  shown 
a  cast-iron  frieze.  The  orna- 
ment is  bold,  and  has  con- 
siderable relief,  but,  being 
entirely  on  the  surface,  and 
not  undercut,  it  does  not 
present  any  special  difficulty 
in  molding,  and  the  model 
may  be  withdrawn  from  the 
sand  without  injuring  the 
ornament.  The  modeling 
of  this  frieze  should  be  in_ 
clay,    and     then     cast     in 
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plaster,  and  the  working  mold  cast  from  this  last  in  the  same 

material. 

38.  Figs.  28  and  29  are  examples  o£  stair  balustrades  or 
panels.  Figs.  30  and  31  are  examples  suitable  for  exterior 
or  exposed  positions.     The  newel  a  in  Fig.  28  is  modeled. 


molded,  cored,  and  cast  in  the  same  manner  as  the  one  before 
described.  The  balusters  ^  rre  modeled  in  wood  and  cast 
so/i'tf.      They  are   secured  by  countersunk  tap  bolts  at  the 
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bottom  and  top  to  an  iron  strap  or  rail  c  and  d  \  inch  thick, 
and  o£  width  equal  to  the  bahister  base,  or  to  a  channel  iron. 
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The  characteristic  features  of  the  design  shown  in  Fig.  29 
are  the  cartouche  a  at  the  center  of  the  panel,  the  trident  b 
which  pierces  it,  the  dolphins  c  which  act  as  supporters,  and 
the  scrolls  d  which  complete  a  very  rich  and  artistic  panel. 
This  design  for  a  stair  rail  is  especially  good,  as  it  fills  the 
void  between  the  string  and  rail,  affording  perfect  protec- 
tion, while  at  the  same  time  the  design  is  not  overloaded 
with  ornament,  and  is  very  well  constructed. 

The  features  of  the  railing  shown  at  Fig.  30  are  the  long 
and  short  panels  forming  its  divisions.  The  large  panels  a 
are  strengthened  and  braced  vertically  at  the  middle,  with  a 
post  b  nmning  from  the  top  rail  to  the  lower  rail,  and  hori- 
zontally with  the  rails  Cy  d^  and  e.  The  short  panel /"is  let 
in  between  the  posts  g  and  A,  combining  them.  The  hand 
rail  i  is  made  of  a  brass  or  bronze  pipe. 

The  rail  at  Fig.  31  is  composed  of  a  series  of  balusters  a 
and  panels  b  let  in  between  them.  The  panel  is  well  secured 
at  four  points  on  each  side.  The  hand  rail  is  formed  of  iron 
with  a  molded  cap  piece  screwed  on. 


WBOUGHT-IROIf  WOKK. 


METHOBS   OF   I^IANUFACTURE. 


CHAUACTERISTICS. 

29.  "Wrought  Iron  differs  from  cast  iron  principally  in 
the  characteristics  that  it  is  soft,  malleable,  and  fibrous, 
while  the  latter  is  hard,  brittle,  and  crystalline,  as  explained 
in  Art.  2.  This  difference  in  character  is  due  to  the  method 
of  manufacture,  as  both  kinds  of  material  come  originally 
from  the  same  ore.  Wrought  iron  is  purer  than  cast  iron, 
as  the  carbon,  phosphorus,  and  sulphur  are  eliminated  as 
far  as  possible,  as  well  as  other  ingredients  which  abound  in 
cast  iron.  It  is  the  carbon  which  gives  cast  iron  its  hard- 
ness, and  the  phosphorus  which  makes  it  brittle,  while  the 
elimination  of  the  sulphur  renders  WTought  iron  malleable 
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and  capable  of  being  forged.  While  it  is  practically  impos- 
sible to  entirely  eliminate  these  ingredients  in  the  manu- 
facture of  wrought  iron,  they  may  be  so  reduced  as  to  be 
harmless.  The  presence  of  too  much  phosphorus  will  render 
the  iron  what  is  termed  cold  short,  that  is,  brittle,  or  liable 
to  split  or  break  when  hammered  or  bent  cold.  Sulphur, 
however,  does  not  so  much  affect  the  cold  working  of  the 
iron,  but  if  present  in  excess  it  tends  to  make  it  hot  short, 
or  brittle  at  a  red  heat,  and  unweldable  at  any  temperature. 
The  value  of  these  characteristics  will  be  better  appre- 
ciated when  the  methods  of  working  are  described. 


TOOLS  AND  IMPIiEMENTS. 

30.  In  some  structural  work,  cast  iron  is  used  extensively 
on  account  of  its  cheapness;  but  for  certain  classes  of  work, 
cast  iron  is  not  suitable,  and  wrought  iron  is  employed  almost 
exclusively;  as,  for  instance,  the  grille- work  of  elevator 
enclosures,  light  railings,  lamp  brackets,  and  work  of  a  like 
character. 

Ornamental  wrought-iron  work  may  be  divided  into  two 
general  classes ;  namely,  that  which  requires  to  be  fashioned 
while  hot,  and  lighter  work  which  is  manufactured  from 
cold  materials.  In  each  case  the  original  material  is  in  the 
same  form — ^long  bars  of  varying  widths  and  thicknesses, 
which  are  worked  with  vise  and  pliers,  or  forged  with  ham- 
mer and  anvil  into  any  desired  shape.  The  dominating 
feature  of  some  designs  is  frequently  the  repetition  of  similar 
scrolls  or  rings;  and  when  there  are  a  number  of  these,  it  is 
necessary  that  they  should  be  produced  rapidly  and  exactly 
alike.  In  making  any  sma^U  scroll  of  light  iron,  the  first 
and  most  important  step  is  the  forming  of  the  small  quirk, 
or  curl,  at  the  center,  and  the  method  and  machine  for  doing 
this  is  shown  in  Figs.  32  and  33,  The  tool  employed  is  of  a 
very  simple  character,  and  consists  of  a  fixed  cani  a^  over 
which  the  clamp,  or  die,  ^  fits  closely  and  is  pivoted  at  the 
other  end ;  the  spring  c  keeps  the  die  clear  of  the  cam,  and 
the  lever  d  forces  it  into  place.     In  Fig.  32  the  lever  is 
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thrown  back  to  a]k)W  the  clamp  to  be  pressed  open  by  the 
spring  c.  The  bar,  the  end  of  which  is  to  be  bent,  is  intro- 
ducetl  between  the  cam  a  and  the  clamp  b.     The  lever  is 


then  pulled  forward,  and  the  die  is  forced  against  the  cam, 
and  the  beginning  of  the  scroll  is  formed.     The  bar  is  then 


mo.n. 
brought  around  to  the  position  shown  in  Fig.  l 
convolution  of  the  spiral  thus  completed. 
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31.  The  bar  is  now  placed  in  the  machine  shown  in 
Fig.  34,  and  the  remainder  of  the  scroll  is  formed.  This 
machine  consists  of  a  shaft  a,  on  which  a  screw  thread  is  cut, 
and  over  which  is  coiled  a  steel  spring  d.  On  one  end  of  the 
shaft  is  a  crank  or  handle,  and  on  the  other  end  i§  the  disk  e 


carrying  the  coil  or  volute/,  which  forms  the  die  or  pattern 
for  the  rest  of  the  scroll.  This  plate  and  volute  are  detach- 
able, so  that  different  sizes  of  scrolls  may  be  formed  on  the 
same  machine. 

The  bar,  having  had  the  first  convolution  of  the  scroll 
formed  as  already  described,  is  now  placed  in  the  machine,  as 
shown  at  h.  The  lever  ^  is  pressed  against  it  to  hold  it  in 
close  contact  with  the  volute/  and  the  di&k  is  revolved  unti] 
the  scroll  has  assumed  the  proper  number  of  convolutions. 
As  the  shaft  turns,  the  screw  thread  causes  the  disk  to 
advance,  and  the  bar  //  is  coiled  evenly  in  one  plane,  instead 
of  conically,  as  might  appear  from  the  spiral  on  the  disk. 
When  the  shaft  has  reached  the  point  where  the  proper 
number  of  revolutions  has  been  attained,  a  catch  releases 
the  nut  from  the  screw  thread,  and  tlio  spring  d  throws  the 
shaft  and  disk  back  to  their  original  positions,  and  releases 
the  completed  scroll,  which  is  now  cut  off  the  bar,  and 
another  one  prepared  in  the  same  manner.  With  such 
appliances  one  man  can  make  from  -tftO  to  (100  scrolls  a  day, 
according  to  their  size  and  weight;  but  where  only  a  few 
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are  required  it  is  usual  to  make  them  almost  entirely  by 
band,  for  which  tools  similar  to  those  shown  in  Fig.  35  are 


used,  the  operation  being  so  simple  that  description  is  not 
necessary. 

32,  As  it  is  more  economical  to  have  special  machines 
for  the  manufacture  of  scrolls  in  quantities,  the  same  applies 
to  the  twisting  of  flat  bars,  and  for  this  purpose  the  appli- 
ance shown  in  Fig.  30  is  used.     This  apparatus  consists  of  a 


C5©©®^H 


fixed  upright  a,  with  a  socket  to  receive  the  pipe  b,  the  other 
end  of  which  rests  in  the  movable  upright  c.  The  latter  is 
arranged  to  travel  along  the  bedplate  by  means  of  a  threaded 
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shaft  d,  so  that  the  length  of  the  pipe  b  may  be  changed  to 
suit  the  length  of  the  twist  required  to  be  produced.  The 
bar  to  be  twisted  is  passed  through  the  pipe  and  the  slot  in 
the  lever  e  until  in  proper  position,  and  the  slotted  pieceyis 
dropped  into  the  pocket,  as  shown  at  {b).  If  the  length  of 
the  pipe  is  such  that  the  distance  between  the  lever  and  the 
slotted  piece  is  of  the  desired  length  for  the  twist,  then  the 
bar  being  held  at  these  two  points  and  prevented  from 
revolving  independently,  the  lever  is  wound  around  as  many 
times  as  is  necessary  to  produce  the  required  twist.  The 
greater  the  number  of  turns,  the  closer  will  be  the  twist.  The 
piece  y  is  made  loose  and  dropped  into  place,  so  that  it  may 
be  easily  lifted  out  when  the  twist  is  complete,  and  the  fin- 
ished bar  drawn  out  without  twisting  it  through  the  slot,  as 
would  be  necessary  if  the  slots  were  permanently  fixed  in 
each  end.  The  pipe  b  merely  acta  as  a  guide  to  prevent  the 
bar  from  bending  in  a  lateral  direction  when  the  twist  is  of 
considerable  length. 

33.    This  machine  is  fo.r  making  a  regular  twist,  as  shown 
at  (£■),  but  another  form  of  twist  in  common  use,  especially 


in  light  grille-work,  ia  made  by  gi^nng  the  bar  a  series  erf 
half  turns,  as  shown  in  Fig.  37.     The  bar  is  dropped  into 


14 


ORNAMENTAL  IRONWORK. 


§12 


two  slots,  as  shown,  one  ofwhich  can  be  adjusted  by  means 
of  a  long  screw  underneath  the  bedplate,  so  that  the  length 
of  the  part  to  be  twisted  may  be  regulated.  It  is  then 
grasped  between  these  slots  by  the  loose  clutch,  and  given  a 
half  turn,  producing  the  result  shown  at  (i>).  If  the  bar  is 
to  form  a  part  of  a  square  mesh  grille,  as  shown  at  (tr),  there 
will  be  a  number  of  these  twists  to  each  piece,  and  the  dis- 
tance from  center  to  center  must  be  marked  out  before  the 
twisting  is  commenced.  If  the  quantity  required  should  be 
great,  it  might  be  advantageous  to  make  a  set  of  fixed  pockets 
set  to  the  proper  centers,  so  that  six  or  more  turns  could  be 
made  without  lifting  the  bar.  The  foregoing  are  a  few  of 
the  tools  used  in  the  manufacture  of  light  grille-work ;  where, 
however,  this  class  of  work  is  produced  to  any  great  extent, 
there  is  a  constant  demand  for  new  tools  to  meet  the  require- 
ments of  special  conditions,  but  these  tools  cannot  be  bought 
and  must  be  made.  It  would  be  impossible  to  provide  for 
the  manifold  variations  that  are  likely  to  occur;  but,  apart 
from  these  special  tools,  those  that  are  here  illustrated  are 
always  in  demand,  and  supplement  the  general  machines, 
such  as  drills,  punches,  lathes,  etc, 

34.  Grilles. — Having  described  the  tools  used  In  work- 
ing wrought-iron  bars  into  forms  from  grilles,  a  few  exam- 
ples of  the  simpler  forms  of  grilles  are  shown  at  Figs.  38  to 
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■41.  These  are  plain  basket  patterns,  and  can  be  made  in 
any  size  iron  and  set  to  any  mesh.  The  frame  is  of  angle 
iron,  the  ends  of  the  meshwork  being  riveted  to  it     The 
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meshwork  grilles,  being  of  an  interlaced  pattern,  form  a 
strong  and  economical  screen  to  manufacture.  If  the  surface 
to  be  screened  by  this  basketwork  is  considerable,  it  is  desir- 
able to  run  a  line  of  rivets  at  intervals  through  the  mesh; 
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othcrwiKe,  the  metal  strips  that  form  the  mesh  are  likely  to 
.slip  out  of  place  and  become  distorted.  If  a  more  orna- 
mental grille  is  wanted,  the  simplest  variation  is  secured  by 
twisting  the  bars  as  shown  in  Fig.  42,  the  result  being  that 
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a  mesh  is  produced  with  the  edges  towards  the  eye  and  a 
series  of  flat  crosses  at  the  intersections.  If  a  border  to  the 
grille  is  desired,  the  scroll  ornament  shown  in  Fig.  43  is 
suitable  and  inexpensive.     A  glance  at  the  illustration  will 
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show  how  this  is  made,  by  turning  the  ends  of  each  strip  or 
bar.  In  this  case  an  angle-iron  frame  could  not  very  well  be 
used,  because  part  of  the  scroll  would  be  hidden  by  the  flange 
of  the  angle.  The  frame  may  be  a  flat  bar,  though  a  small 
channel  would  be  preferable,  as  the  ends  of  the  rivets  that 
fasten  the  scrolls  could  be  hidden  in  the  hollow  c£  -the 
channel. 

35.  A  great  variety  of  grille  designs  have  the  square 
meshwork  shown  in  Fig.  42  as  a  basis,  with  additional  orna- 
ment introduced  at  top  and  bottom,  as  shown  in  Fig.  44,  or 
with  a  border  and  center  ornament,  as  in  Fig.  45.  It  will 
be  seen  that  the  ornament  is  formed  to  a  great  extent  by 


turning  the  ends  of  the  bars  forming  the  square  meshwork  into 
scrolls,  and  adding  other  scrolls  as  may  be  desired.  This  can 
readily  be  seen  by  examining  the  designs  shown,  but  to  make 
it  perfectly  clear,  some  of  the  component  parts  of  Fig,  44  are 
shown  separately.  The  small  top  scroll  a  is  shown  separately 
at  (^);  the  large  central  scroll  d  is  shown  at  (<:);  the  central 
division  and  loop  c  is  shown  at  {d) ;  and  the  small  scroll  and 
ribbon  d  is  shown  at  {e).    These  are  all  made  of  single  pieces 
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of  iron.     The  pattern  shown  in  Tig.  46  is  designed  to  pro- 
duce a  diaper  eflEect,  as  is  also  Fig.  47,  the  latter  being  a 


more  open  pattern.    These  deigns  are  all  for  grilles  of  light 
strips  not  over  -^  inch  thick  by  -^  inch  wide,  though  at  times 


heavier  material  may  be  employed.     Figs.  48  and  49  are 
radiating    designs    suitable    for    arched   window    or    door 
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openings,  but  in  other  respects  are  precisely  the  same  as  the 
above  described.     At  Figs.   50  and  51  the  square  mesh  is 


Pro.  «, 

abandoned,  and  the  metal  is  made  rather  heavier,  so  that  the 
long  straight  bars  may  be  strong  enough  to  resist  the  tend- 


PlO.  40. 

ency  to  bend.     There  is  no  set  rule  for  determining  the  size 
of  iron  of  which  a  design  should  be  composed,  as  this  ia 
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governed  by  considerations  of  artistic  fitness  for  the  position 

for  which  it  has  been 
designed.  If  the  iron 
is     too     thick     to     be 


Fig.  fia  PiO.  61. 

readily  twisted  at  the  intersection,  it  may  be  half  checked, 

as  shown  in  Fig.  52;  or,  if  one  piece 
is  wider  than  the 
other,  the  wide 
piece  may  be 
punched  out  to 
permit  the  nar- 
rower one  to  pass 
through  it,  as 
Pio.  Bi  shown  in  Fig.  53.  p,o.  bs. 


OFFICE  GRILLES. 

36,  The  metal  counter  rails  in  banking  houses,  offices, 
etc.,  so  far  as  the  grille-work  is  concerned,  are  in  no  way 
different  from    the   grilles   heretofore    described;   but   the 
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arrangement  of  the  supports,  and  the  height  and  division  ot 
the  rail,  must  all  be  proportioned  to  suit  the  special  conditions 
of  each  case.  Figs.  54  and  55  are  examples  of  grilles  made 
of  cast  and  wrought  iron.  In  Fig.  64  the  rail  and  the  posts 
are  of  cast  iron,  but  the  frame  of  the  grille  and  the  wicket 
gate  and  frame  are  of  wrought  iron.  The  grille  is  a  simple 
basket  pattern  of  ribbon  iron  twisted  at  the  intersections  and 


wrought  into  scrolls  at  the  outside  to  form  a  border.  The 
main  scrolls  of  the  wicket  are  finished  with  cast-iron  rosettes. 
The  rail  has  a  cresting  produced  by  extending  the  post  with 
a  finial  ornament,  and  placing  a  scroll  each  side  of  it. 

The  design  shown  in  Fig.  65  is  more  elaborate.  The  posts 
and  rails  are  of  cast  iron,  as  in  the  former  case,  as  well  as 
the  frame  surrounding  the  wicket  gate ;  but  the  entire  screen 
is  backed  up  with  plate  glass.  The  posts  have  a  fluted  band 
above  the  base,  and  just  above  this  is  a  band  or  circlet  to 
carry  out  the  line  of  the  baluster  rail  of  the  screen.  The 
entire  grille  of  each   panel  is   set  in   one  frame,  which  is 
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divided  into  two  parts,  the  lower  part  forming  a  balustrade 
design,  &nd  the  upper  part  a  diaper;  the  loop  scrolls  of  the 
diaper  are  ornamented  with  a  pendant  of  leaves,  as  shovm. 
The  frame  is  separated  from  the  rail,  counter,  and  sides,  by 
button  washers,  as  shown.  The  plate-glass  panels  back  of 
the  screen  are  set  in  an  angle-iron  frame  fitted  with  hinges, 
and  swinging  inwards  so  that  they  may  be  opened  to  clean 


Pto.  n. 
the  glass.  The  wicket  frame  is  designed  with  architraves 
and  lintel,  as  would  be  any  door  or  window.  The  change 
shelf  under  the  wicket  is  of  polished  metal  supported  on  two 
console  brackets.  The  head  of  the  opening  is  ornamented 
with  a  cast-iron  scroll  and  leaf,  but  the  scroll  at  the  junction 
of  the  frame  and  the  baluster  rail  is  of  wrought  iron,  and  Is 
placed  there  to  give  rigidity  to  that  point 

The  moldings  of  the  rail  at  the  top  of  the  screen  are  broken 
out  over  the  posts  to  emphasize  the  divisions  of  the  screen. 
Over  each  of  these  points  is  a  finial  ornament,  which  also 
serves  as  a  standard   through  which  the  brass  upper  rail 
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passes.  These  examples  represent  the  usual  forms  and  out- 
line of  this  class  of  work,  but  the  details  of  the  design  will 
vary  with  each  individual  case. 


EliEVATOB  ENCi:X>SirRES. 

37.  All  the  preceding  examples  of  grille- work  are  suit- 
able for  use  in  elevator  enclosures  or  any  similar  screen 
work,  and  their  application  to  such  work  will  now  be  con- 
sidered. In  Fig.  56  is  shown  an  example  of  grille-work 
front  for  an  elevator  shaft.  The  shaft  is  formed  by  the  main 
wall  of  the  building  in  the  rear,  and  fireproof  partitions  on 
the  sides,  the  front  only  being  of  grille- work.  An  angle  iron 
or  a  channel  is  usually  set  across  the  front  of  the  well  at  each 
floor,  as  shown  at  a^  Fig.  56  (c\  the  top  of  which  is  generally 
4  inches  below  the  level  of  the  finished  floor  of  the  story 
above,  although  the  location  of  these  beams,  being  a  matter 
that  is  determined  in  connection  with  the  general  structural 
framework  of  the  building,  varies  materially  in  different 
structures.  The  enclosure  work  must,  of  course,  be  made 
to  suit  the  positions  of  these  beams  on  which  it  is  supported, 
and  the  important  point  is  their  relation  to  the  finished  floor 
level.  In  fact,  the  principal  measurements  necessary  to  lay 
out  the  work  are  the  width  between  the  partitions,  the  dis- 
tance from  the  finished  floor  to  the  top  of  the  beams,  the 
depth  of  the  beams,  and  the  height  from  floor  to  floor  (which 
will  generally  be  the  same  as  from  beam  to  beam).  Having 
these  points  determined,  the  position  of  the  cast-iron  jambs 
shown  at  b  in  the  plan  («)  should  be  fixed.  In  this  example 
the  whole  opening  is  surrounded  with  a  cast-iron  architrave 
c  consisting  of  the  jambs  shown  at  b  in  the  plan,  over  which 
is  set  the  cornice  d^  standing  independent  and  distinct  from 
the  partition.  The  jambs  rest  on  top  of  the  steel  channel 
shown  at  e  in  the  section  (tr),  and  are  bolted  to  it  at  the  bot- 
tom ;  while  the  top  is  run  up  and  bolted  to  the  bottom  of  the 
channel  a^  as  the  partition  itself  affords  no  support.  The 
upper  portion  of  the  jamb  is  checked  back  from  the  point 
where  the  architrave  is  mitered,  to  the  bottom  of  the  beam 
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above,  in  order  to  permit  the  cornice  to  pass  in  front  of  it, 
and  to  permit  it  to  be  enclosed  in  the  partition.  The  top 
connections  maybe  made  by  riveting  to  the  head  of  the  jamb 
a  short  piece  of  angle  iron,  to  project  each  side  of  the  jamb, 
as  shown  at  {d) ;  or,  the  top  of  the  jamb  may  be  cast  with  a 
flange  or  lug  about  J  inch  down  from  the  top,  as  shown  at  (e). 
The  half -inch  clearance  permits  the  jamb  to  be  shortened  a 
trifle  if  necessary,  when  fitted  to  its  position. 

The  jambs  being  set  perfectly  plumb,  the  sill /is  then  put 
down,  and,  as  will  be  seen  in  the  section  (^),  the  edge  next 
to  the  floor  is  turned  down  about  1^  inches,  to  form  a  flat 
surface  for  the  woodwork  to  finish  against.  The  angular 
grooves  shown  at  k  in  the  large  detail  of  the  sill,  Fig.  67  {a)^ 
give  a  better  foothold  than  if  the  surface  were  smooth;  the 
deep  groove  a  in  the  same  detail  is  for  the  bottom  guide  of 
the  sliding  door  to  travel  in,  and  is  made  ample  in  width, 
and  closed  in  on  each  side  with  a  strip  of  wrought  iron  *,  to 
permit  of  adjustment  in  case  the  cast  sill  is  not  set  true. 
The  wrought-iron  plates  are  also  advantageous,  inasmuch  as 
they  serve  better  to  keep  the  door  in  its  proper  place  and 
reduce  the  friction  surface  to  the  narrow  edges  of  the  strips 
only.  As  the  side  of  the  sill  next  the  shaft  is  not  deep 
enough  to  reach  to  the  beam.  Upright  ribs  c  are  cast  about 
3  feet  apart  along  the  under  side ;  and  on  one  side  of  each  of 
these  ribs  is  riveted  a  piece  of  angle  iron  ^,  which  is  bolted 
to  the  beam.  The  cornice  is  a  hollow  casting,  as  shown  at  (d). 
It  is  open  at  the  ends  where  the  extensions  of  the  side 
jambs  pass  behind  it,  and  it  is  mitered  at  the  comers  where 
it  joins  and  is  bolted  to  the  jambs  and  architrave  with 
countersunk  screw  bolts.  The  cornice  is  secured  to  a  bar 
with  screw  bolts,  as  shown  at  /,  and  the  bar  in  turn  is  bolted 
at  each  end  to  the  jamb. 

38.  In  Fig.  68  is  shown  a  plan  and  horizontal  section 
of  the  front  of  the  enclosure.  The  strap  brackets  a  are  of 
2"x2"  angle  iron,  and  are  so  placed  as  to  brace  the  opening 
laterally.  They  are  bolted  to  the  structural  column  with 
expansion  bolts,  and  to  the  architrave  with  countersunk  screw 
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bolta  The  webs  ^  of  the  architrave  are  sufScieotly  thick  to 
provide  the  tap  or  screw  bolts  securing  the  door  stop  a  firm 
and  sufficient  hold.  These  stops  are  fitted  with  a  rubber 
cushioQ  <",  which  takes  up  the  recoil  and  noise  of  the  door 
when  operated. 

By  referring  to  the  elevation  {d).  Fig.  BQ',  it  will  be  ob- 
served that  the  grille-work  is  divided  into  two  large  panels, 
one  being  the  door^,  and  the  other  a.  pivoted  panel  A.  The 
frame  of  the  door  is  composed  of  angle  irons,  as  shown  at  </, 
Fig.  58,  and  the  frame  of  the  pivoted  panel  of  flat  bars,  as 
shown  at  e:    The  pivots  are  secured  to  these  bars  with  screw 


Pro.  ra. 
bolts,  as  shown  at/in  Fig.  57.  On  the  sliding  door  is  a  bar 
shown  at/,  Fig.  68,  to  which  the  door  is  hinged.  The  bot- 
tom of  this  bar  carries  a  guide,  fitting  in  the  groove  of  the 
track,  and  at  the  topsecured  to  the  angle  iron  ^,  Pig.  57,  which 
is  a  slight  extension  of  the  door  frame.     The  door  is  held  in 
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place  by  the  guide  bolt  /,  and  the  panel  by  sliding;  bolts.  The 
reason  for  this  arrangement  is  to  facilitate  and  make  possible 
the  entrance  to  the  elevator  of  large  pieces  of  furniture;  in 
such  a  case,  the  whole  front  may  be  swung  open  by  first 
drawing  the  sliding  bolts  in  the  pivoted  panel,  then  drawing 
the  guide  bolts  and  pushing  back  the  sliding  door  to  its  full 
extent.  Both  sections  are  then  swung  open,  the  bar  and  the 
angle  iron  remaining  attached  to  the  binges.  When  used 
under  ordinary  conditions,  the  sliding  door  is  held  in  place 
and  firmly  attached  to  the  hanger  by  the  clips  shown  dotted 


39,  The  hanger  consists  primarily  of  a  pair  of  wheels 
running  on  a  track,  from  which  the  door  is  suspended.  These 
wheels  are  both  alike  and  are  set  about  12  inches  from  each 
end  of  the  door,  the  position  varying  somewhat  in  different 
doors.  Fig.  50  shows  the  principal  features  of  this  hanger, 
■  which  is  patented.  The  track  a  shown  in  the  section  (<^),  on 
which  the  wheels  run,  is  fixed  to  the  back  of  the  transom  at 
each  end  by  cast-iron  supporters  A,  shown  in  detail  in  Fig. 
(iO,  which  should  be  set  perfectly  level.  The  track,  with  the 
wheels  on  it,  is  then 
put  in  position,  and 
the  bolts  i'  are 
loosely  screwed 
through  the  slotted 
holes  in  the  end.  If 
it  is  found  necessary 
to  further  adjust  the 
track,  the  screws  c 
are  for  that  pur- 
pose, so  that  it  can 
be  easily  set  level; 
then  the  bolts  d'  are 
to  be  screwed  up 
^■*  tight     On   the  ar- 

rangement  of    the 
ft-heels  depends  the  easy  gliding 


— 
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sides  which  enclose   the 
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motioiL  These  sides  e^  Fig.  69,  are  punched  out  of  solid 
steeL  At  the  lower  end  there  is  a  V-shaped  hole  /and  across 
the  center  is  a  slot  g  reinforced  by  a  steel  strap  h  in  which 
the  axle  of  the  wheel  travels  and  revolves.  The  slot  is  an 
arc  of  a  circle  v/hose  center  is  the  lower  angle  of  the  V-shaped 
hole,  and  the  door  is  suspended  from  the  knife-edge  bearings 
i  resting  in  this  V.  When  the  door  is  at  rest  the  wheel  is  in 
the  position  shown  by  the  full  lines,  and  as  it  is  pushed  along 
the  sheaves  gradually  swing  over  to  the  position  shown  by 
the  dotted  lines,  the  center  of  the  wheel  always  remaining 
over  the  point  of  suspension.  This  prevents  any  rubbing 
motion  at  any  point,  as  the  axle  of  the  wheel  is  not  bound  in 
any  way,  but  simply  rolls  in  the  slot,  and  it  is  evident  that 
the  friction  at  the  point  from  which  the  door  hangs  is  prac- 
tically nothing.  If  it  is  found  necessary  to  raise  or  lower  the 
door  itself,  this  may  be  done,  after  everything  is  in  x)osition, 
by  turning  the  suspending  bolts  r,  which  are  squared  at  the 
neck  to  afford  a  hold  for  a  key  or  wrench. 

40.  The  construction  of  the  enclosure,  as  well  as  the 
design  shown  in  Fig.  61,  differs  considerably  from  that  of 
the  preceding  example.  With  the  exception  of  three  details, 
it  is  entirely  of  wrought  iron,  these  exceptions  being  the  sill, 
the  transom,  and  the  molding  at  the  top  of  the  lower  panels. 
By  referring  to  the  plan  (a)  of  the  small  scale  detail,  Fig.  G2, 
also  the  section  {d\  the  surroundings  governing  the  design 
may  readily  be  seen.  The  main  support  of  the  screen  is  a 
round  bar  or  column,  shown  at  a^  Fig.  Gl,  which  consists  of 
a  wrought-iron  pipe  2 J-  inches  in  diameter  fitted  with  a  cap 
and  base.  The  top  is  secured  to  the  soffit  of  the  brick  arch 
over  the  partition  with  an  expansion  bolt,  and  also  to  the 
cast-iron  sill  at  the  floor  level.  The  grille  screen  is  sepa- 
rated from  this  column  by  a  small  post  ^,  which  forms  the 
sides  of  the  grille  frame  and  is  finished  with  base  and  finial. 
It  is  secured  to  the  main  column  b  by  collar  straps  c  on  the 
lower  part,  and  by  the  transom  extension  d  at  the  top.  The 
jambs  of  the  door  opening  are  formed  of  half  rounds  to  cor- 
respond to  the  post  b  and  to  strengthen  the  center  of  the 
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screen.  The  space  between  the  post  and  the  partition  is 
fitted  with  a  small  bar/"  to  fill  the  space  between  the  column 
a  and  the  side  walls.    The  sill  shown  in  detail  at  (/),  Fig.  (j2, 
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has  a  tongue  b  cast  on  it  to  receive  the  finished  floor, 
which  is  grooved  to  fit  over  this  tongue  and  thereby  make  a 
snug  and  unyielding  joint  The  stationary  panels  of  the 
screen  each  side  of  the  door  have  a  dado  panel  in  plate  iron,  and 
grille- work  above ;  the  same  treatment  being  used  in  the  door. 

41.  A  section  of  the  screen  at  Cy  Fig.  61,  shows  the 
sliding  door  on  the  inside  of  the  shaft  and  the  hanger  above. 
Fig.  62  shows,  at  (/),  a  section  through  the  cast-iron  sill  and 
the  method  of  screwing  it  to  the  wooden-floor  construction. 
At  rf  is  a  section  of  the  bottom  of  the  sliding  door,  while  at  c 
is  the  fixed  panel.  The  sections  of  the  upper  moldings  on  the 
dado  panel  of  the  door  and  screen  are  shown  in  Fig.  62  {e) ; 
and  at  g  is  seen  the  elevation  of  the  lower  part  of  the  bars  of  the 
grille,  and  the  screw  which  secures  each  of  them  to  the  channel 
iron  forming  the  surrounding  and  protecting  frame.  In  Fig. 
62  (c)  a  section  of  the  transom  bar  is  shown  at  gy  a  section  of 
the  top  of  the  door  at/,  and  the  track  on  which  it  slides  at  h, 

43.  The  general  construction  of  all  elevator  enclosures 
is  pretty  much  the  same  as  the  examples  given  in  the  pre- 
ceding figures,  and  further  details  are  unnecessary.  In  tlie 
enclosure  screen  shown  in  Fig.  63,  the  architrave  is  of  cast 
iron,  the  general  outlines  and  form  of  which  are  designed  to 
correspond  with  the  adjoining  trim.  This  architrave  is 
decorated  on  the  jamb  side  with  a  spool-and-spindle  fillet 
mold,  and  on  the  outer  edge  with  an  egg-and-dart  echinus 
molding.  .The  dado  panel  is  of  sheet  iron  surrounded  with 
a  tooth  molding,  and  the  center  decorated  with  a  wreath  of 
myrtle  leaves,  hemes,  and  ribbon  in  wrought  or  cast  iron. 
The  grille  of  the  door  is  much  closer  than  the  transom 
grille,  thus  giving  a  heavier  and  close  effect  in  the  proper 
place.  Both  these  grilles  are  formed  of  ■j^^''  X  Y  strap  iron 
set  with  the  edge  to  the  front,  the  very  open  portions  being 
relieved  by  twisting  the  bars  so  as  to  produce  a  spiral,  show- 
ing the  full  width  of  the  bar  to  the  front. 

43.  In  Fig.  64  the  whole  screen  is  formed  of  wrought 
iron,  except  the  transom  bar.     This  design  presents  several 
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most  agreeable  and  pleasing  features;  it  is  well  balanced, 
and  the  transition,  which  should  always  be  studied  in  design, 
from  the  heavy  effect  in  the  dado  to  the  light  area  in  the 
transom,  is  here  well  defined.  The  dado  is  especially  good, 
as  it  combines  protection,  good  design,  and  cheapness.  The 
pattern,  which  is  a  diaper,  is  made  of  the  usual  basket  strap 
work  with  the  edges  cut  to-the-form  shown.  The  rail  is  not 
too  heavy,  and  shows  a  molding  with  a  rosette-and-leaf 
decoration.  The  filling  of  the  panel  is  of  a  series  of  bars 
well  braced  and  bound  together  with  three  rows  of  rings. 
The  transom  bar — the  only  piece  of  cast  iron — is  finished  at 
the  ends  with  fluted  and  molded  collar  bands,  through  which 
the  columns  supporting  the  screen  pass.  The  transom 
grille  border  is  a  repetition  of  the  door  grille,  and  the  center 
is^  composed  of  six  very  open  panels,  separated  by  small 
button  washers,  thus  completing  the  screen. 


combini:d  elevator  and  stair  shafts. 

44.  In  fireproof  buildings  it  is  a  common  practice  to 
combine  the  elevators  and  stairs  in  one  shaft.  In  such  cases 
the  elevator  usually  occupies  the  center  of  the  shaft,  and  the 
stairway  is  constructed  around  it.  Such  a  combination  is 
shown  in  plan  in  Fig.  G5,  where  the  arrangement  of  stairs 
and  elevator  shaft  on  the  first  floor  is  shown  at  (a),  and  on 
the  upper  floors  at  (b).  An  elevator  shaft  6  ft.  X  6  ft.  9^  in. 
is  thus  provided,  around  three  sides  of  which  rises  a  stairway 
3  ft.  2^  in.  in  the  clear.  So  far  as  the  details  of  the  stairs 
are  concerned,  they  are  precisely  the  same  in  principle  as 
those  described  in  Arts.  18,  19,  and  20;  the  wall  strings 
are  first  set  in  place,  then  the  face  strings  (which  in  this  case 
are  the  we//  strings),  and  finally  the  risers  and  treads.  The 
well  strings,  however,  have  to  be  considered  with  the 
elevator  shaft,  as  they  form  a  part  of  that  structure ;  and 
the  details  of  the  grille-work  screen  around  the  elevator 
shaft  must  include  a  treatment  that  will  take  the  place  of  a 
balustrade  on  that  side  of  the  stairs. 

The  elevations  of  the  wall  strings,  the  outside  strings,  and 
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the  sides  and  back  of  the  enclosure,  also  the  front  elevation 
of  the  enclosure,  are  shown  at  (a),  (l>),  (c),  and  ((/),  in  Fig.  66, 


The  grille-work  on  the  first  story  is  of  brass,  and  on  the  stories 
above  of  iron. 

46.  As  in  the  previous  examples  of  stair  work,  the  first 
procedure  is  to  fix  the  number  of  risers  and  the  width  of  the 
stairs.     The  height,  as  shown  at  (a),  is  14  ft.  SJ  in.  between 


g  13  ORNAMElSfTAL  IRONWORK.  6? 

the  first  and  second  stories;  ar.d  to  determine  the  number  of 
risers,  the  size  of  the  well  hole,  as  well  as  the  approximate 
space  that  the  elevator  will  occupy,  must  be  considered, 
though  the  latter  may  be  modified  to  work  out  the  stairs. 


It  will  be  seen  that  26  risers  at  6.77  inches  high,  counting 
from  the  top  to  top  of  the  treads,  gives  9  risers  each  side  of 
the  well  and  8  at  the  back.  This  will  permit  the  treads  to 
be  10  inches  wide  on  the  sides  and  back,  all  finishing  nearly 
symmetrically  at  the  comers.     The  face  of  the  first  riser,  as 
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shown  in  Fig.  65  {a),  is  J  inch  from  the  comer  of  the  angle- 
iron  frame  of  the  well,  and  the  ninth  riser  is  1  inch  from  the 
comer  of  the  corresponding  angle  at  the  back  of  the  shaft. 


The  upper  part  of  the  opposite  side  is  similar,  and  the  run 
at  the  back  has  the  tenth  and  seventeenth  risers,  each  1  inch 
back  of  the  angle  iron,  thus  in  each  case  allowing  sufficient 
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room  for  the  finished  tread  to  stop  inside  the  edge  of  the 
angle.  In  planning  any  stair  that  is  broken  by  intermediate 
platforms,  the  starting  riser  of  each  section  should,  if  pos- 
sible, be  kept  the  same  distance  from  a  fixed  point;  in  this 
example  these  points  are  represented  by  the  angles  at  the 
comers  of  the  well.  Circumstances  may  arise,  as  in  the 
present  case,  when  this  arrangement  is  not  possible,  and 
then  the  space  is  divided  equally,  in  place  of  having  the 
eleventh  riser  ^  inch  back,  and  the  seventeenth  1^  inches ; 
this  also  allows  the  platform  to  be  the  same  breadth. 

The  upper  stories  being  less  in  height  than  the  first  story, 
fewer  risers  are  required;  and  by  making  them  7.66  inches 
high,  the  plan  of  the  stair  on  each  side  of  the  well  remains 
the  same  as  the  first  story,  while  at  the  back  the  platform 
extends  across  the  full  width  of  the  well.  In  fact,  the  stairs 
in  every  case  should  be  planned  as  a  whole,  and  not  simply 
flight  by  flight. 

46,  The  plans  being  determined,  the  wall  and  outside, 
or  well,  strings,  and  the  sides  and  back  of  the  enclosure 
should  be  laid  out  on  the  section  linesy^,  Int^  and  no^  shown 
in  Fig.  65  (tf),  the  developments  of  which  are  shown  at  (tf), 
{b\  {c\  and  (d\  Fig.  m,  and  (a),  {b\  and  (c\  Fig.  67.  The 
elevation  of  the  front  is  also  shown  at  (^),  Fig.  66.  In  most 
stairs,  the  platforms  are  of  slate  or  marble,  and  must  be  sup- 
ported at  the  center  or  diagonally  by  either  cast  or  wrought 
iron  ribs  or  arches,  as  indicated  by  the  dotted  lines  shown  on 
the  plans.  Fig.  65.  The  development  and  details  of  the 
parts  of  the  enclosures  and  stairs  are  shown  in  Fig.  68.  (a) 
shows  the  head  of  the  outside  string  in  plan  and  section  at  the 
first  platform,  between  the  first  and  second  stories;  (^),  the 
foot  of  the  outside  string  in  plan  and  section  at  the  first 
platform,  between  the  first  and  second  stories;  (r),  the  wall 
string  in  plan  and  section  at  the  first  platform  between  the 
first  and  second  stories,  and  an  elevation  of  the  arch  rib  sup- 
porting the  platform  and  the  springing  block  to  which  the 
rib  is  bolted.  At  (^/)  is  shown  the  plan  and  section  of  the 
head  and  foot  of  the  outside  string,  with  the  enclosure  of 
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basketwork  and  grille  as  they  exist  in  the  upper  stories,  and 
(e)  shows  the  plan  and  section  of  the  wa//  string  of  the  same 
run.     At  {/)  is  shown  a  plan  and  section  of  the  head  and 
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foot  of  the  outside  string  on  all  the  platforms  and  landings 
of  the  upper  stories.     At  {g)  is  shown  the  wall  string  and 
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the  platforms  and  landings  of  the  same  nm.  In  Fig.  69  is 
shown  the  elevation  and  section  of  the  rib  arches  that  sup- 
port the  platforms.  The  ends  are  checked  out  J  in.  X 1  in. 
where  they  rest  on  the  springing  blocks  as  shown.  Fig.  69 
shows  at  (a)  the  plan  of  these  platform  arches  for  the  first 
story,  and  at  (d)  for  the  upper  stories,  while  the  springing 
blocks  that  support  these  ribs  are  shown  at  (r).  They  are 
cast  channel  shape,  with  the  web,  or  socket,  and  the  lug  on 
the  face. 

47.  The  risers  shown  in  Fig.  70  (/)  are  for  all  starters  on 
each  floor,  and  for  all  intermediate  risers.  The  facias  shown 
in  Fig.  70  {m)  are  at  the  start  of  the  upper  stories,  and  form 
a  finish  from  the  first  tread  to  the  plaster  of  the  ceiling 
below.  The  seven  risers  cast  on  the  facias  are  shown  at  (;/), 
and  are  for  the  upper  landings,  and  form  a  finish  from  the  last 
tread  to  the  under  side  of  the  plaster.  The  top  rails,  center 
rails,  and  bases  are  shown  at  (^),  (/),  (^),  (r),  and  {s) ;  the  base 
{s)  finishes  the  enclosure  on  the  first  floor  only.  The  center 
rails  {o)  and  (/)  extend  throughout  all  floors,  as  do  the  top 
rails  (g)  and  (r).  The  leaves  forming  the  finish,  and  cover- 
ing the  joints  of  the  transom,  center  rail,  and  base  rail,  are 
shown  at  (/).  The  finish  at  the  base  of  the  angle  irons  at  the 
first  floor  is  shown  at  (j)  and  {s),  the  latter  being  the  plate 
which  is  bolted  to  the  I  beams  to  form  the  foundation  of  the 
enclosure,  the  four  angles  at  the  corner  being  bolted  to  these 
plates.  The  basket  grille  which  forms  the  dado  of  the 
enclosure  is  shown  at  (tf),  (*),  {c\  (d),  (/),  and  (^),  and  the 
grille-work  at  (^),  (//),  {t\  (/),  (/&),  and  (/'). 

48.  Fig.  71  {a)  shows  the  strings,  enclosure,  arch,  and  riser 
in  detail.  The  wall  string  is  shown  at  a,  and  the  well  string 
at  d;  the  frame  of  the  basket  grille  composed  of  small  angle 
irons  is  shown  at  r,  and  the  center  rail  at  d;  the  grille  frame 
composed  of  small  angles  at  e,  and  the  top  rail  af  /.  A 
section  of  the  riser  and  an  elevation  of  the  front  of  the  same 
are  shown  at  ^  and  A  in  Fig.  71  (*),  and  the  arch  rib 
at  (c). 
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ELEVATOR  CABS. 

49.  Elevator  cars  are  usually  constructed  of  angle- 
iron  or  pipe  framework,  and  filled  in  with  woven-basket  and 
twisted-iron  grille-work  and  scrollwork.  The  design  of  the 
grille- work  is  usually  similar  to,  if  not  identical  with,  the 
design  of  the  grille  of  the  enclosure,  though  sometimes  cer- 
tain conditions  require  a  stronger  and  less  elaborate  design 
in  one  place  than  in  the  other. 

In  Fig.  72  is  shown  a  plan  at  (a),  and  a  section  or  interior 
elevation  at  {6),  of  an  elevator  car,  the  design  of  which  is 
simple  and  inexpensive,  while  the  construction  is  substan- 
tial and  serviceable. 

The  plan  {a)  shows  two  recesses  at  a,  in  which  are  located 
the  guides,  thus  permitting  the  car  to  extend  the  full  width 
of  the  shaft.  The  frame  of  the  car  is  composed  mostly  of 
wrought-iron  pipe,  as  shown  at  6  in  the  plan,  between  the 
vertical  members  of  which  small  channels  c  are  secured  to 
receive  the  basketwork  and  grilles.  On  the  inside  of  the 
car  the  guides  are  covered  with  sheet-iron  dado  panels, 
extending  2  ft.  9  in.  above  the  floor  and  with  a  beveled 
plate-glass  mirror  from  here  to  the  top  of  the  car.  The  rest 
of  the  side  walls  of  the  car,  with  the  exception  of  the  door, 
is  composed  entirely  of  grille-work. 

60,  The  dado  consists  of  a  simple  basketwork  of  1^-inch 
iron  straps,  spaced  |  inch  apart  and  secured  by  riveting  the 
end  of  each  strap  to  the  leg  of  a  1-inch  angle  iron,  as  shown 
at  /.  The  space  between  the  dado  and  the  grille-work  con- 
sists of  a  sheet-iron  panel  secured  in  place  by  riveting  it  to 
the  vertical  legs  of  two  1-inch  angle  irons,  which  are  framed 
in  between  the  vertical  saipports. 

The  grilles  forming  the  upper  part  of  the  elevator  are 
composed  of  y  X  y^"  bars  rf,  which  are  held  vertically  in  place 
by  means  of  Vx\''  horizontal  rails  r,  through  which  the 
vertical  members  extend.  By  arranging  the  rails  in  pairs, 
and  keeping  their  distance  apart  equal  to  the  spaces  between 
the  vertical  members,  a  series  of  squares  is  formed,  in  which 
rings  are  inserted,  as  shown  at  ^,  thus  bracing  the  joint  and 
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rendering  the  entire  grille  stiff  and  secure.  Across  the 
middle  of  the  grille,  a  series  of  scroll  ornaments  relieves  the 
plainness  of  the  panel,  while  at  the  same  time  it  gives  lateral 
stiffness  to  the  vertical  bars.  At  the  top  of  the  wall  panels 
a  scroll  design  forms  a  frieze  at  the  ceiling  line,  and  serves 
to  combine  the  character  of  the  side  walls  with  that  of  the 
(domed  roof  The  grilles  of  the  roof  are  composed  of  simple 
twisted  strap  iron,  such  as  was  described  in  Art.  33, 
on  the  sides,  and  of  a  more  elaborate  scrollwork  in  the 
angles. 

61»  In  Fig.  73  {d)  is  shown  a  section  through  the  side  of 
the  car,  illustrating  on  a  larger  scale  the  details  of  its  con- 
struction. The  rectangular  floor  frame  is  composed  of  3-inch 
Z  bars,  as  shown  at  a,  and  three  thicknesses  of  wood  floor- 
ing, lined  with  a  Russia-iron  shield  ^,  rest  on  the  lower 
flange  of  the  Z  bar,  while  the  walls  of  the  car  are  secured  to 
its  upper  flange.  The  comer  and  intermediate  supports  ^, 
composed  of  If'^-inch  wrought-iron  pipe,  are  secured  to  the 
upper  flange  of  the  Z  bar  a  at  the  floor  level,  and  to  a  J-inch 
wrought-iron  plate  /at  the  top.  This  is  accomplished  by- 
plugging  the  ends  of  the  pipes  with  wrought-iron  blocks  and 
riveting  the  blocks  in  place  through  the  pipe,  as  shown 
dotted  at  c.  The  ends  of  the  plugging  blocks  are  then  cut 
with  a  screw  thread  and  the  nuts  A  turned  up  on  them,  after 
their  insertion  through  the  flange  and  plate.  Two  1-inch 
angle  irons  i  form  the  upper  and  lower  members  of  the  frame 
for  the  base  and  middle  rail,  as  shown,  and  a  1-inch  channel, 
extending  full  length  of  the  sides  and  across  the  top  of  each 
panel,  secures  the  grilles  and  scrolls  in  their  places.  A 
smaller  channel  k  rests  on  top  of  the  plate  /  and  receives  the 
lower  ends  of  the  vertical  members  of  the  roof  grille  o.  At 
m  another  channel  set  vertically  receives  the  upper  ends  of 
the  vertical  members  of  the  roof  grille,  and  also  the  ends  of 
the  straps  forming  the  center  ceiling  panel  shown  at  /  in 
Pig.  72.  The  straps  of  the  dome  and  ceilmg  grilles  are 
V  ^  A'  ^^^^  twisted  as  shown,  and  riveted  where  they  cross 
aty,  as  described  in  Art  33« 
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52.  In  Figf.  73  (c)  is  shown  a  section  through  the  panel 
and  gTiide  at  the  side  of  the  car,  the  line  a  b  being  the  center 
line  through  the  guides.     The  an^le  irons  d  are  secured  to 


the  flange  of  the  Z  bar  at  the  bottom  and  to  the  j-inch  plate 
at  the  top  by  means  (^f  small  angle-iron  knees,  and  a  plate  of 
sheet  iron  e  riveted  to  the  short  legs  of  the  angles  forms  the 


§  13  ORNAMENTAL  IRONWORK.  79 

back  of  the  chase  or  guide  recess.  On  the  inside  of  the  car 
the  mirror  is  secured  against  this  plate  by  means  of  |-^  X  \^ 
angle  irons  screwed  to  the  chase  back  with  coimtersunk 
screw  bolts. 

63,  An  elevation  of  the  sliding  or  folding  gate,  protect- 
ing the  entrance  to  the  car,  is  shown  in  Fig.  73  (tf),  while 
Fig.  73  (e)  shows  a  large  scale  detail  of  the  bottom  of  the 
sliding  post  of  the  gate  n  and  the  guide  o  in  which  it  slides. 
The  vertical  members  of  the  gate  are  each  composed  of  a 
pair  of  J-inch  channels,  as  shown  at  a  in  Fig.  73  (/),  which  is 
an  enlarged  plan.  Between  these  channels  the  diagonal  lat- 
tice bars  b  are  secured  as  shown,  with  washers  c  between 
them  to  prevent  their  rubbing  together  as  the  gate  is  opened 
and  shut.  The  rivets  securing  this  latticework  to  the  chan- 
nels are  not  driven  tight,  but  are  left  sufficiently  free  to  play 
up  and  down  in  the  slotted  openings  shown  in  the  elevation, 
Fig.  73  (a\  at  a.  Thus,  the  gate,  which  effectively  bars 
the  2  ft.  7|  in.  opening  in  the  car,  occupies,  when  open  to  its 
fullest  extent,  only  the  width  of  the  seven  vertical  channels, 
or  3^  inches.  On  the  exterior  channel  a  ^^X}^  guide  is 
riveted,  as  shown  at  n  in  Fig.  73  (^),  and  on  the  under  side  of 
the  Z-bar  flange  a  track  o  is  secured  for  the  guide  to  travel 
in.  At  the  top  of  the  gate  the  ^-inch  channels  are  carried 
up  each  side  of  the  frieze  grille  of  the  car,  as  shown  at  b  in 
Fig.  73  (a)y  and  also  in  Fig.  73  (^),  where  the  lower  bar  of 
the  frieze  grille  is  shown  at  g  and  the  side  bars  or  channels 
at/.  The  general  appearance  of  the  car  when  completed 
and  all  of  its  parts  assembled,  is  shown  in  Fig.  74. 

64,  In  Fig.  75  is  shown  a  reproduction  of  a  shop  draw- 
ing of  one  of  these  cars,  which  was  to  be  one  of  several  all 
constructed  alike,  and  accounts  for  the  excess  of  material 
stated  on  the  drawing  for  the  different  parts.  This  car  is 
designed  for  a  similar  disposition  of  tracks  and  guides  as  the 
last  example,  but  the  design  is  more  elaborate.  The  bot- 
tom of  tlie  car  shown  at  a  in  the  interior  elevation  {pi)  is  of 
wood;  the  upright  framing  is  of  square  tubes,  as  shown  in 
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the  plan  at  ^,  inside  of  which  an  iron  rod  c  passes  through 
the  floor  and  the  cornice  d^  and  secures  these  parts  as 
shown.  The  framework  is  bound  together  horizontally  by 
rods  at  the  rail  and  base,  as  shown  in  the  elevation  at  e^ 
and  by  the  cornice  at  the  top.  Similar  rods  are  placed  in 
the  comers  behind  the  projecting  panels  on  each  side,  thus 
binding  the  whole  car  together.  The  top  of  the  car  is  of 
sheet  iron,  and,  being  dome-shaped,  is  self-supporting.  The 
sides  of  the  car  are  of  cast  iron  beloiv  the  rail,  and  cast  and 
wrought  iron  above,  with  a  mirror  on  each  side.  The 
small  section  of  front  shown  in  the  plan  at  s  is  made  to 
swing  inwards,  to  allow  the  use  of  the  full  width  of  the  car  in 
taking  on  merchandise.  The  outside  of  the  car  below  the 
rail  is  covered  with  sheet  iron.  The  dado  of  the  side  shown 
at  g  in  the  elevation  (a)  is  cast  in  one  piece,  including  the 
base,  panel,  frieze,  and  cap.  The  base  and  cap  are  plain 
molded ;  the  outside  molding  of  the  panel  is  decorated  with 
a  link  leaf  and  the  inner  with  a  spool-and-reed  ornament 
The  casting  is  secured  at  the  top  and  bottom  by  bolts 
through  the  angle  irons  A,  which  are  framed  in  between, 
and  bolted  to,  each  pair  of  corner  posts.  At  the  sides  the 
panels  are  held  by  small  lugs  cast  on  them  to  receive 
dowel-pins,  as  shown  at  /.  The  top  and  bottom  of  the  out- 
side frames  for  the  grilles  shown  aty  are  made  of  bar  iron 
\\  in.  XlJ  in.,  and  the  sides  k  of  Y'KY  i^o°-  The  inside 
frame  dividing  the  cast-iron  border  and  the  grille  is  of 
I  in.  X  ^  in. ,  as  shown ;  the  bars  of  the  grille  are  f  in. 
Xj-in.,  and  the  scrolls  are  all -J- inch  thick.  The  cast-iron 
border  of  the  grille  is  a  laurel-leaf  design  with  a  rosette  in 
each  comer  and  in  the  center  of  the  top  and  bottom  sec- 
tions. The  scrolls  are  secured  to  the  frame  by  rivets,  but 
to  the  bars  they  are  held  by  straps.  The  cast-iron  guide 
box,  shown  at  /  in  the  plan,  is  strengthened  at  the  comers 
and  finished  on  the  inside  with  a  pilaster,  the  upper  part  or 
shaft  of  which  is  fluted  and  finished  with  a  cap,  while  the 
pedestal  is  paneled  and  filled  with  a  guilloche  ornament. 
The  cornice  is  of  cast-iron,  molded  and  ornamented  with  a 
dentil  course,  as  shown  on  the  interior  elevation,  while  on 
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the  back  it  is  finished  with  small  moldings  top  and  bottom, 
which  return  as  indicated  by  the  dotted  lines  n.  The  dome 
plates  are  mitered  at  the  angles  and  paneled  on  the  inside 
face.  The  miters  are  covered  by  bronze  spool-and-reed 
moldings,  and  the  panel  molding  is  decorated  with  a  leaf 
link.  The  dome  plates  are  secured  to  the  vertical  leg  of  an 
angle  ^,  which  is  riveted  to  the  top  of  the  cornice  of  the  car; 
and  the  cast-iron  cornice  of  the  dome  is  supported  by  these 
dome  plates.  The  soffit  of  this  dome  corniSe  is  decorated 
with  a  guilloche  and  flower  rosette,  as  shown  at  /  in  the 
plan;  while  its  facia  and  corona  are  supported  on  modillion 
brackets,  as  shown  at  q.  The  dome  grille  r  is  designed 
suggestive  of  the  usual  treatment  of  a  ceiling,  being  first 
divided  in  panels,  which  are  afterwards  filled  with  a  circle, 
and  the  circle  with  a  quarterfoil  of  scrolls.  This  grille  is 
set  in  an  angle-iron  frame,  which  is  bolted  to  the  cornice. 
The  swinging  door  shown  in  the  plan  at  s  is  seen  in  eleva- 
tion at  {d).  The  pivots  s  are  riveted  to  the  frame  of  the 
grille,  the  top  one  being  inserted  in  the  cornice  and  the 
bottom  one  in  the  pivot  plate  /.  The  top  and  bottom  of  the 
post  u  are  fitted  with  spring  bolts,  which  are  withdrawn 
when  the  section  is  to  be  opened.  By  a  careful  inspection 
of  the  details  of  the  preceding  examples,  the  construction  of 
elevator  cars  should  now  be  fully  comprehended;  and,  as 
such  work  does  not  differ  materially,  the  student  should  be 
able  to  design  the  construction  details  of  any  car  required. 

66.  In  Fig.  76  is  shown  a  design  for  an  elevator  car 
entirely  of  wrought  iron.  The  grille  differs  from  the 
previous  examples,  as  it  has  no  border,  but  is  divided  into  a 
dado,  field,  and  frieze.  The  dado  is  composed  of  an  inter- 
laced leaf;  the  field  has  a  cartouche  with  a  fleur  de  lis  in  the 
center,  and  the  frieze  with  an  interwoven  pattern  ending  in 
scrolls.  The  panels  which  take  the  place  of  the  cornice  are 
filled  with  scrolls,  and  decorated  with  leaves  having  a  flower 
or  bud  at  the  center.  The  grille  of  the  dome  is  in  motive 
similar  to  the  honeysuckle-link  decoration  used  in  classic 
architecture.     The  car  illustrated  at  Fig.   77  is  wrought 
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iron;  the  dado  is  a  diaper  of  basketwork.  The  grille  by 
the  arrangement  of  the  scrolls  does  away  with  a  border  top 
and  bottom,  but,  as  it  is  divided  into  three  panels  having 
the  bars  gathered  reed  fashion,  it  is  necessary  that  a  border 
be  provided  to  close  the  space  at  the  sides.  The  rods  form- 
ing the  reeds  are  separated  by  button  washers  and  riveted 
together.  The  dome  of  this  car  is  circular  in  plan,  divided 
into  a  series  of  radiating  panels  finished  at  the  bottom  with 
a  link-scroll  design  and  at  the  top  with  rings.  The  crown  of 
the  dome  has  the  scrolls  so  arranged  that  they  form  a  natural 
continuation  of  the  panels. 


liSAVSS  AND  FOMATED  WOBX. 

66.  All  the  work  considered  up  to  the  present  time  has 
been  purely  structural.  Such  ornament  as  has  been  neces- 
sary in  elevator  fronts  or  office  partitions  has  been  of  a 
conventional  character,  and  is  confined  to  strap-iron  grilles. 
Now,  however,  we  come  to  the  consideration  of  another 
kind  of  ornamental  ironwork — the  execution  of  leaves  and 
flowers  in  sheet  and  bar  iron,  by  means  of  forging  and  work- 
ing the  metal.  No  machinery  is  required  for  this  work  but 
man's  own  ingenuity  and  skill;  however,  artistic  intelligence 
and  dexterity  of  hand  in  the  use  of  simple  tools  are  indis- 
pensable in  the  production  of  satisfactory  results. 

In  this  branch  of  wrought-iron  work,  the  designer  must 
be  intimately  acquainted  with  his  material;  he  must  know 
how  much  working  his  metal  will  stand  under  certain  con- 
ditions, and  how  much  working  his  design  will  require  to 
bring  it  into  shape.  He  must  know  at  w^hat  point  and  under 
what  conditions  forging  will  be  necessary,  how  much  of  the 
work  can  be  formed  cold,  and  what  details  will  have  to  be 
executed  wnth  the  metal  at  a  red  or  a  white  heat.  Wrought- 
iron  leaves  are  usually  executed  in  sheet  metal  and  hammered 
into  shape;  flowers  sometimes  require  both  sheet  and  bar 
metal;  while  designs  of  foliated  grille-work  require  sheet, 
bar,  and  strap  iron  in  varying  quantities,  according  to  the 
character  of  the  work. 
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57.  In  Fig,  78  is  shown  a  finished  leaf  as  it  would  appear 
when  placed  in  the  position  it  was 
to  permanently  occupy.  To  repro- 
duce this  leaf  in  iron,  it  will  first  be 
necessary  to  make  adeveloped  draw- 
ing of  it — that  is,  a  drawing  of  the 
leaf  as  it  would  appear  if  flattened 
out  to  the  original  shape  of  the 
^°-  ™-  metal  when   first   cut  out,   before 

working  in  any  manner.  It  is  hardly  possible  to  lay  it  out 
exactly — and,  in  fact,  such  accuracy  is  not  required,  as,  the 
general  dimensions  beiny  correct,  the  other 
parts  may  be  worked  into  shape  in  subse- 
quent operations.  In  Fig.  79  is  shown  the 
general  appearance  of  the  developed  draw- 
ing. This  drawing  should  now  be  care- 
fully traced  on  the  sheet  metal  and  cut  out. 
The  crude  iron  leaf  is  then  placed  upon  a 
block  of  soft  metal,  sueh  as  lead,  and  cold 
hammered  into  the  general  shape  required. 
As  constant  hammering  is  likely  to  make  the 
metal  brittle  and  hard,  it  is  sometimes  neces- 
sary to  anneal  the  iron  in  the  forge  several 
times  before  the  leaf  is  finished.  Special 
forms  of  hammers  are  used  to  shape  the  work, 


two  of  which  are  shown  ii 


The  one  at  (a)  is  flat 
on  both  faces,  and  is 
used  in  the  general 
shaping  of  the  leaf, 
while  the  one  at  (i>) 
with  its  spherical  head 
is  used  to  produce  the 
Pio-  K>-  curves    of    the    lobes 

and  indentations,  and  to  bring  the  leaf  to  its  finished  form. 
The  flared  face  opposite' the  spherical  head  is  brought  into 
service  when  sharp  indentations  or  veins  are  to  be  expressed, 
though  other  tools  and  punches  are  used  in  connection  with 
the  work  for  this  purpose. 
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58,  In  designing  leafwork  for  a  grille,  a  gate,  or  a  rafl- 
ing,  consideration  must  always  be  given  to  the  appro- 
priateness of  its  position  in  accordance  with  the  utility  of 
the  device  and  the  architectural  style  of  the  building.  For 
instance,  in  the  elevator  cars  and  enclosures  heretofore  dis- 
cussed, we  have  given  little  or  no  consideration  to  wrought- 
iron  leafwork,  because  an  elevator  is  essentially  a  utilitarian 
device,  and  such  ornamental  features  as  we  express  in  its 
design  should  be  a  part  and  detail  of  the  necessities  of  its 
construction.  The  grilled  sides  of  the  elevator  are  rendered 
ornamental  simply  by  twisting  the  iron  straps  and  bars  of 
the  frame  filling  into  geometrical  forms;  but  where  a  grille 
is  inserted  in  a  transom  light,  or  over  a  gateway,  simply  as 
a  finish  and  ornament  to  the  opening,  the  design  may  be 
elaborated  with  leafwork,  as  the  purpose  of  the  grille  is  not 
utilitarian  but  ornamental.  Again,  the  heavy  gates  of  a  car- 
riage entranceway  require  some  leaf  decoration  to  harmonize 
with  the  design  of  their  surroundings,  but  they  must 
at  the  same  time  preserve  their  identity  as  a  purely  utili- 
tarian detail.  The  leaves  and  tendrils  must  not  be  delicately 
modeled  in  thin  metal,  but  must  be  boldly  hammered  from 
sheet  iron  of  from  -^^  to  -g^  inch  in  thickness.  There  must 
be  no  feeling  of  frailty  in  such  a  detail,  and  the  ornament 
must  be  as  strong^  and  serviceable  as  the  main  structural 
details  of  the  gate. 

69»  In  Fig.  81  is  shown  the  design  of  a  panel  suitable 
for  a  light  railing,  or  a  protecting  grille  over  a  glass  screen. 
The  lines  of  the  design  are  too  delicate  to  permit  of  its  use 
in  a  position  where  it  would  receive  hard  usage,  and  its 
details  may  therefore  be  of  very  light  materials.  The  main 
framework,  it  will  be  observed,  is  composed  of  substantial 
bar  iron,  while  the  filling  and  leafwork  is  of  very  light 
gauge.  The  treatment  of  the  panel  shown  in  Fig.  82  is  the 
reverse  of  this.  Heavy  framework  filled  in  with  substan- 
tially proportioned  scrolls  and  bars  forms  the  general  scheme 
of  the  design,  while  the  leafwork  is  applied  to  the  parts 
where  the  scrolls  unite,  and  thereby  render  the  points  of 
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forging  more  pleasing  to  the  eye.  The  leafwork  in  this 
design  plays  no  part  in  the  structural  strength,  but  renders 
the  structural  necessities  artistic,  by  combining  and  uniUug 
them  under  an  artistic  form. 

These  two  examples,  Figs.  81  and  83,  are  intended  to 
show  the  two  principal  conditions  to  be  met  in  leafwork 
design.  Fig.  81  shows  a  framework  full  of  ornament,  pos- 
sessing little  strength  and  mainly  intended  for  appearance. 
Fig.  83  shows  a  strong  frame  and  rigid  grille-work,  certain 


details  of  which  are  emphasized  with  leaf  design.     In  Fig. 

82,  strength  is  the  main  consideration,  and  the  ornament 
clothes  the  utilitarian  details  in  artistic  forms. 

60.  In  Fig.  83  is  shown  a  piece  of  wrought-iron  work 
which  exceeds,  in  elaboration  of  design,  anything  hereto- 
fore considered.  It  is  a  design  for  one  panel  of  a  railing, 
and  is  intended  to  be  supported  at  each  end  by  a  heavy 
stone  pier  or  post.     The  top  rail  a  and  the  bottom  rail  b 
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extend  from  one  of  these  posts  to  the  other  in  an  unbroken 
line,  while  the  inner  rail  c  is  broken  by  the  lines  of  the 
main  scrolls^  and  is  worked  into  a  fret  design  in  the  comers. 


Fig.  8& 

As  the  filling  of  this  panel  is  nearly  all  leafwork,  it  follows 
that  the  leaves  should  be  wrought  in  a  heavy  gauge  of  iron. 
The  delicacy  of  the  design  will  in  no  way  be  impaired  by 
such  treatment,  as  the  parts  must  possess  an  appearance  of 
strengfth  suflScient  to  fulfil  their  several  functions. 

The  main  lines  of  the  ornament  in  this  design  are  com- 
posed of  heavy  iron  bars,  to  which  the  leafwork  is  secured 
by  forging.  The  double  lines  of  the  large  scrolls  forming 
the  scheme  of  design  at  each  end  are  filled  in  with  a  fret 
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ornament  of  light  iron.  The  iron  of  the  main  scroll  being 
wider  than  that  of  the  fret,  the  latter  is  protected  from 
injury,  but  is  raised  from  its  support  on  button  washers,  in 
order  that  it  may  be  more  readily 
seen.  The  same  may  be  said  of 
the  guilloche  ornament  on  tlie  left 
side  of  the  center  scroll,  but  the 
stem-and-bud  ornament  on  the 
right  side  of  the  centerpiece  is 
bent  in  place  independent  of  the 
surrounding  bars. 

The  leafwork  is  forged  to   the 

structural  details  as   shown,   and 

therefore  seems  to  form  a  natural 

part  o£  them,  though  the  style  of 

leaf  is  of  an  exaggerated  system 

of    design    which    is    not    highly 

artistic   from  a  strictly   architec- 

^  tural   standpoint.       The   example 

^  serves  to  illustrate,  however,  the 

C  extremes  to  which  wrought-iron- 

work  designs  may  be  carried,  and 

■  the  tasks  which  a  skilful  workman 

may  be  called  upon  to  carry  out. 

Fig.    84    shows    another    design 

which,   though  less  ornate  in  its 

leafwork,  is  equally  complex  in  the 

arrangement  and  management  oE 

ifs  scrolls.     The  main  scroll  lines 

break  and  change  their  direction 

suddenly,    thereby    leaving    some 

points    improperly    secured,  and 

necessitating  other  scrolls  to  secure 

them  in   place.     The   centerpiece 

is  executed  entirely  in  sheet  metal, 

the  drooping  leaves  being  secured  to  the  surface  of  the  vase 

\^•ith  rivets.     The  main  leaf  of  the  scroll  on  the  right-hand 

end  of  the  rail  is  somewhat  similar  to  the  one   shown   in 
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Fig.  78,  though  larger,     la  this  position  it  forms  an  ornate 


finish  to  the  panel,  and  at  the  same  time  serves  as  a  flora! 
calyx  out  of  which  the  lower  lines  of  the  scroll  appear  to 
naturally  grow, 

FOICOKD  WORK. 

61.  In  the  succeeding  pages,  descriptions  of  the  illus- 
trations given  cannot  be  more  than  genera],  as  the  chief 
object  is  to  give  examples  which  are  standards  of  artistic 
and  ornamental  design.  Instruction  of  the  student  in  smith- 
work  has  not  been  attempted,  nor  has  it  been  deemed  advi- 
sable to  try  to  cover  the  complete  field  of  usefiil  and  orna- 
mental objects  made  in  wrought  iron,  but  to  discuss  only  a 
small  number  of  the  ones  more  commonly  seen  and  used  in 
house  building.  That  a  knowledge  of  the  tools  and  the 
methods  employed  in  working  iron  may  be  made  known  to 
the  student,  and  that  the  designs  shown  may  thereby  be  bet- 
ter understood,  the  following  short  description  is  given: 
The  few  primary  tools  consist  of  a  forge,  an  anvil,  a  pair  of 
tongs,  an  ordinary  blacksmith's  hammer,  a  fuller,  a  set  of 
punches  (say,  three  sizes  each  of  square  and  round),  three 
swage  hammers,  a  set  hammer,  a  flatter,  and  a  riveting  ham- 
mer. The  fuller  and  the  swage  hammers  are  usually  called 
top  swages,  as  a  duplicate  of  the  hammer  face,  which  fits  in 
a  hole  in  the  top  of  the  anvil,  is  called  a  bottom  fuller  or 
^a|^,     Tbe  making  of  grilles  and  scrolls  by  bending  and 
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riveting  is  described  tinder  another  head.  Any  two  or  more 
parts  joined  while  hot  are  called  welded^  and  all  objects 
worked  from  a  single  piece  are  called  forged.  Whether 
welded  or  forged,  the  iron  must  first  be  brought  to  a  white 
heat,  and  work  commenced  with  the  metal  at  this  color,  and 
continued  until  the  iron  assumes  a  deep  cherry  red,  although, 
of  course,  this  will  somewhat  depend  on  the  grade  of  iron 
used.  When  the  object  to  be  welded  or  wrought  is  placed 
on  the  anvil,  the  blows  at  first  should  be  light,  and  gradually 
increased  in  force  as  the  metal  cools,  or  the  forging  is  likely 
to  be  knocked  needlessly  out  of  shape.  To  convert  a  section 
of  a  flat  bar  into  a  round  one,  the  bar  is  brought  to  the 
proper  heat  in  the  forge  fire  and  then  laid  across  a  bottom 
fuller  set  in  the  anvil,  where,  with  a  pair  of  tongs,  it  is  held 
edge  up,  with  the  fuller  hammer  on  the  upper  side.  In  this 
position  it  is  indented  until  the  approximate  size  of  the  round 
is  made.  The  bar  will  now  look  as  though  it  had  a  nick  cut 
out  of  it  on  each  side,  the  space  between  being  the  guide  for 
the  round  part.  The  bar  is  now  again  heated,  and  a  bottom 
swage  put  in  the  hole  in  the  top  of  the  anvil,  and  the  bar  is 
placed  on  the  anvil  and  worked  to  a  rough  round.  It  is  then 
once  more  heated,  and  this  time  placed  in  the  bottom  swage, 
the  smith  holding  the  top  swage  in  place,  while  the  helper 
strikes  the  top  of  it  repeatedly  as  the  bar  is  drawn  between 
the  swages,  producing  an  even  smooth  finish.  In  the  case 
of  a  fence  railing  or  window  guard,  where  the  bars  or  pickets 
are  to  pass  through  the  horizontal  rails,  and  it  is  desired  that 
the  rails  shall  be  of  a  uniform  thickness  where  bars  pass 
through,  it  is  necessary  that  the  rail  shall  be  what  is  termed 
upscty  that  is,  heated  and  driven  together  endwise  to  pro- 
duce a  bulge  at  the  desired  portion ;  or  a  small  piece  may  be 
welded  on  at  the  point  where  each  bar  is  to  pass  through; 
the  rail  is  then  heated,  and  the  required  hole  is  made  with  a 
square  or  round  punch.  After  reheating,  the  rail  is  passed 
over  the  anvil,  evening  up  the  thickness  where  necessary, 
and  is  then  finished  with  the  flatter,  to  remove  all  the  marks 
of  the  other  tools.  If  two  bars  are  to  be  joined  at  right 
angles,  they  are  placed  one  over  the  other  at  a  white  heat 
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and  welded  together  with  a  common  smith's  hammer,  after 
which  the  slight  bulging  at  the  juncture  is  worked  out.  In 
especially  fine  work,  a  small  piece  is  cut  from  each  bar  at 
the  point  of  welding,  though  this  is  seldom  necessary  in 
ordinary  practice.  Surface  cuts,  indentations,  etc.,  for  the 
production  of  diaper  designs  or  patterns  on  plain  surfaces, 
should  be  made  at  a  low  heat  with  fullers  set  in  the  bench, 
or  anvil,  as  the  case  may  require,  a  guide  or  spacer  being  so 
placed  as  to  keep  the  work  uniform  and  true.  The  finials 
of  posts  and  knobs  on  fence  bars  are  first  roughly  forged  out 
by  hand,  and  then  placed  in  a  die  under  a  trip  hammer ;  or, 
where  this  is  not  at  hand,  the  die  is  struck  with  sledges. 
When  small  work  is  welded,  the  tool  marks  are  removed  by 
the  set  hammer,  which  is  simply  a  small  flatter. 

62.  In  making  festoons  of  leaves  or  flowers,  or  of  both, 
a  stem  should  first  be  made  of  the  required  length,  and  the 
pieces  for  the  leaves  cut  from  thin  bar  or  strap  iron,  on  which 
the  individual  stems  of  the  flowers  are  welded.  The  shape 
of  the  leaf  or  flower  is  then  worked  out  on  a  soft  metal  block, 
as  described  for  leafwork.  When  all  the  leaves  and  flowers 
are  made,  the  main  stem  and  a  single  leaf  or  flower  are 
heated  in  the  forge  and  welded  together,  this  process  being 
repeated  with  each  leaf  and  flower  until  all  are  in  place; 
they  are  then  finished  up  and  put  in  exact  position  or  aline- 
ment  after  the  metal  is  cold.  When  an  object  is  to  be 
forged  out  of  a  single  piece  of  material,  it  is  heated  in  the 
forge  and  worked  under  the  hammer  to  the  required  shape 
or  form;  this  is  the  most  expensive  part  of  wrought-iron 
work.  

OATES  AN1>  FENCTES. 

63.  Most  of  the  examples  heretofore  given  have  been 
of  light  work  that  could  be  made  without  heating  the  iron, 
but  in  Fig.  85  is  shown  a  piece  of  a  more  substantial 
character.  The  main  bars  are  IJ  inches  square,  the  cross 
bars  are  3  in.  xlj  in.,  wide  enough  for  the  uprights  to  pass 
through,  and  the  scrollwork  is  of  ^'^  X 1  ^  material.     When 
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a  bar  is  to  be  puncbed  out,  as  in  the  horizontal  members  in 
this  case,  there  should  be  ample  metal  left  on  each  side 
of  the  hole  punched  to 
prevent  the  sides  from 
spreading  under  the 
pressure  of  the  punch 
and  leaving  the  bar 
somewhat  protruded 
at  these  points.  The 
scrolls  are  alike  in  the 
lower  part  of  the  gate, 
and  are  secured  to  the 
upright  bars  by  a  nar- 
row strap  on  one  side 
and  a  countersunk 
screw  on  the  other. 
The  hinge  or  hanger 
should  be  arranged  at 
the  top  and  made  as 
shown  in  Fig.  8G.  The 
frame  of  the  gate, 
'  which  is  a  square  bar 
is  rounded  where  the 
hinge  clasps  it,  as 
shown  at  (a).  The 
jagged  part  of  the 
hinge  is  embedded  in 
the  stone  piers  or  wall 
to  which  the  gate  is  to 
be  hung,  and  fixed  in 
place  with  molten  lead ; 
or,  where  circumstan- 
ces will  permit  it,  the 
''"'■  *■  bar  is  passed  entirely 

through  the  wall  and  secured  on  the  other  side  with  a  large 
washer  and  nut.  The  gate  is  held  by  the  clasp,  which  is 
secured  with  two  bolts  passing  through  the  hinge  bar,  as 
shown  at  (b). 
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In  exceptionally  high-grade  work,  the  inside  of  the  hingb 
is  lined  with  a  brass  collar,  as  shown  in  Fig.  87,  which  pre- 
vents the  two  surfaces  from  rusting  when  they  are  in  contact. 
Nearly  all  gates,  and  especially 

heavy  gates,  are  pivoted  at  the  ,  .  p  ^  ,       —  ^  ■_  , 

bottom;  and  the  pivot  is  usually  T»  l^^^^nnH 
formed  at  the  lower  part,  or  /leel,  ST   -^^.-.^..^.j^-j^^ 

of  the  gate  itself,  and   fits  in  a  (aj' 
socket    under    the    gate.       The  Fia.&i. 

objection  to  this  method  is  that  the  socket  is  likely  to 
fill  with  dirt,  and  the  gate  become  difficult  to  move.  A 
better  way  is  to  make  the  socket  part  of  the  gate,  and 


have  the  pivot  separate,  as  shown  in  Fig.  87  {c).  An  oil 
hole  may  then  be  bored  through  the  socket  in  an  oblique 
direction  to  the  pivot,  which  may  then  be  oiled;  and,  as  the 
socket  is  in  the  gate,  the  dust  and  dirt  cannot  get  in  and  clog 
it  up. 

64.  The  railing  shown  in  Fig.  88  is  a  good  example  of 
forged  work,  and  illustrates  the  application  of  leaf  work  with- 
out detracting  from  the  lines  of  the  fence.  The  main 
uprights  and  the  horizontal  rails  are  clearly  defined,  and, 
as  they  should  be,  much  heavier  than  the  bars  and  scrolls 
filling  the  panels  formed  by  them.  The  fence  is  divided 
into  large  panels  or  sections,  one  a  double  gateway.  The 
first  two  upright  bars  at  each  end  of  the  panels  are  carried 
up,  forming  posts,  and  an  increase  in  the  size  of  these  bars 
would  be  an  improvement  and  further  emphasize  the  post 
effect  The  top  of  the  post  is  finished  with  a  finial  orna- 
ment, and  the  gate  as  well  as  the  side  panels  are  finished 
with  a  cresting.  The  cresting  of  the  gates  is  arranged  to 
^roup  them  as  one  panel,  and  the  main  scrolls  are  decorated 
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with  leaf  work.  The  top  and  bottom  of  both  the  gates  and 
panels  are  well  braced  with  an  open  rail  having  a  scroll  let  in 
between.  The  scrolls  filling  the  top  and  bottom  of  the 
panels  are  finished  with  a  leaf-and-bud  ornament,  and  the 
bars  arc  braced  by  three  rows  of  rings  secured  with  straps 
and  screws.     The  posts  from  which  the  gates  are  hmig  are 


braced  with  triangular  foot  braces,  and  these  as  well  as  the 
posts  themselves  are  leaded  into  the  stonework,  while  the 
post  r.ext  the  column  is  secured  with  expansion  bolts.  The 
gate  shown  at  Fig.  80  is  a  vigorous,  well  balanced  design, 
decidedly  German  in  character,  and  including  in  the  design 
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of  its  transom  the   German   national  emblem.     The  side 
panels  of  the  screen,  as  well  as  the  outside  of  the  transom, 
are  open  and  less  elaborate  than  the  central  panels,  the  con- 
trast between  them  heightening  the  effect  by  separating  the 
rich  carving  which  existed  on  the  stone  architrave  from  the 
elaborate  iron  grille  of  the  center.     The  transom  bar  is  in 
four  panels,  each  of  which  is  filled  between  the  border  frame 
and  lower  rail  with  grille-work  composed  of  crossed  scrolls 
and  decorated  with  leaves  and  rosettes.     The  continuation 
of  the  principal  vertical  lines  from  the  screen  to  the  transom 
bar  is  accomplished  by  a  console  bracket,  the  top  of  which 
clasps  the  transom-bar  rail.     A  point  in  this  design  which 
might  be  improved  is  the  manner  in  which  the  inner  frame 
of  the  semicircular 
transom  border  is 
carried  down  past 
the    top    of    the 
transom  bar  to  the 
border  frame,  thus 
giving  the  idea  that 
the  transom  frame 
is  supported  there ; 
the  omission  of  this 
piece    of    frame 
would  consider- 
ably heighten  the 
border  effect  and 
remove  this  weak 
appearance. 

65.     At  Fig.  90 

is  an  example  of  a 
small  garden  gate 
in  cast  iron,  and 
with  the  exception 
of  the  central  shield 
and  the  ornament 
no.  »a  at  the  top.  all  the 
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members  are  kept  approximately  the  same  general   thick- 
ness, to  avoid  any  danger  of  cracking  during  the  cooling 
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stage.  The  parts  that  appear  heavier  on  the  face  are 
thinned  out  to  preserve  the  balance  of  metal.  Cast  iron 
for  small  work  of  this  kind  is  inferior  to  wrought,  as 
the  effect  of  contrasting  heavy  and  delicate  features  is 
somewhat  wanting,  owing  to  the  limitations  of  the 
material.  The  railing  shown  at  Fig.  91  is  a  very  massive 
one,  and  still  the  proper  thought  has  been  given  to  the 
different  members.  The  posts  or  supports  are  made  tri- 
angular in  shape,  as  shown  at  (^),  and  would  almost  retain 
their  position  without  the  aid  of  the  expansion  bolts  by  which 
they  are  secured  to  the  coping,  as  shown  at  (6).  This  railing 
tops  a  stepped  coping,  as  shown  at  (^),  and  is  joined  by  easy 
and  graceful  scrolls  at  the  point  of  step  b.  The  comers  are 
arranged  as  at  c  in  the  plan  {d)y  and  the  grille  bent  to  the 
radius  formed  by  the  intersection  of  the  supports  at  their 
bases.  The  hand  rail  is  a  wrought-iron  pipe  finished  at  the 
ends  with  a  knob  ornament,  and  the  top  has  a  bar  studded 
with  spikes  to  prevent  lounging  upon  it. 


WINBOW  GUARDS. 

66.  A  window  guard  should  be  primarily  a  protective 
device,  and  secondarily  an  ornament  or  decoration.  As  a 
rule,  especially  in  private-residence  work,  the  design  of  these 
very  necessary  appendages  is  not  given  a  proper  amount  of 
attention,  but  they  are  certainly  as  deserving  of  mature 
consideration  as  any  other  ironwork  of  the  structure.  They 
may  be  made  to  form  the  divisions  of  the  window  opening 
in  place  of  the  bars  of  the  sash,  and  to  produce  the  desired 
effect  of  window  subdivision,  at  the  same  time  leaving  the 
glass  in  any  required  size.  It  is  not  necessary  that  a  window 
guard  shall  be  flat,  nor  set  out  of  sight  when  looking  towards 
the  window  from  the  street,  but  may  be  a  roomy  addition  to 
the  window  sill,  where  in  summer  flowers  may  be  placed  to 
blossom  in  the  sun  and  protected  from  high  winds  or  careless 
hands.  Small  openings  for  ventilation  or  light  may  be  ren- 
dered pleasing  by  simple  and  effective  guards,  such  as  those 
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shown  in  (^),  (*),  and  (c)  in  Fig.  92,  cut  out  of  single  pieces 
of  iron.  The  guard  shown  in  Fig.  92  (d)  is  a  clever  piece  of 
forging,  and  illustrates  what  simple  and  yet  refined  design 
may  be  executed  in  this  class  of  work.  The  upper  and  lower 
parts  of  the  bars  a  are  made  by  bending  the  iron  into  long 
open  loops  as  shown,  the  ends  being  carried  through  the 
rails  by  a  ring  forged  between  the  two  interior  ends,  and  the 
scrolls  c  forged  to  the  bars  and  ring;  the  clip,  or  clasp,  J 
encircles  both  ring  and  scroll,  and  binds  them  together. 
The  design  shown  in  Fig.  92  (e)  is  very  old  in  style,  and  is 
made  to  set  over  the,  jambs  of  the  opening,  the  rails  a  and 
bars  b  being  provided  with  return  ends  which  are  let  into 
the  stonework  about  6  inches  from  the  edge  of  the  window. 
The  rings  c  forming  the  grille  in  this  design  are  carried  about 
a  quarter- turn  past  the  full  circle,  and  the  iron  is  twisted  and 
flattened  out  in  the  center  to  form  a  leaf  scroll  d,  which,  with 
the  rings  and  bars,  is  held  in  place  by  the  flat  clips  c.  The  bars 
are  drawn  out  and  cut  in  three  prongs  at  the  top  to  form  a 
cresting,  the  center  one  being  twisted,  and  the  other  two  bent 
down  to  give  ample  protection  to  the  top  of  the  opening. 
The  design  shown  in  Fig.  92  (/)  is  constructed  for  use  either 
on  the  wooden  window  frame  or  on  the  face  of  the  wall  sur- 
rounding the  window.  The  bars  a  forming  the  large  square 
mesh  are  welded  together,  and  extend  beyond  the  mesh  a 
distance  equal  to  its  width,  and  are  then  bent  back  4  inches 
and  welded  to  the  frame  d;  intermediate  pieces  c  are  set 
between  them,  and  a  border  is  thus  fonned.  The  angles  of 
the  mesh  are  filled  with  scrolls  as  shown,  which  are  held  in 
place  with  flat  clips  d. 

67.  The  guard  shown  in  Fig.  92  (^)  is  an  example  of 
how  effectively  iron  maybe  employed  in  decorating  an  other- 
wise plain  opening,  and  transforming  it  into  one  of  the 
attractive  features  of  a  house  front.  This  guard  is  intended 
to  cover  a  small  window  opening,  which  would  almost  escape 
observation  without  it,  and  certainly  add  nothing  to  the 
design  of  the  building,  though  necessary  for  lighting  the 
interior.     The  guard  in  Fig.  92  (^)  is  made  up  entirely  of 


/ 
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different  sizes  of  bar  iron.  The  principal  features  are  the 
manner  in  which  the  bars  a  are  divided  just  above  the  circles 
b  which  are  riveted  to  them,  the  divided  portions  being 
wrought  into  scrolls,  which  are  welded  to  the  spikes  ^,  and 
are  further  bound  by  the  strap  clips  d.  The  tops  of  the 
bars  are  finished  with  spike  points,  passing  through  a  band  e 
and  through  the  bars  forming  the  top,  and  are  welded 
together.  The  guard  is  attached  to  the  opening  by  the  ends 
of  the  bands  e  and /bent  to  form  lugs  which  are  leaded  into 
holes  cut  for  them  in  the  stone  jambs.  In  the  guard  shown 
in  Fig.  93,  the  horizontal  bands  a  not  only  greatly  increase 
the  protection,  but  by  the  ornamental  studs  or  rosettes  on 
their  faces  add  much  to  the  decorative  effect.  These  studs  b 
are  riveted  on  over  each  twisted  bar.  The  edges  of  the 
bands  are  turned  over,  forming  a  border  or  flange,  strength- 
ening and  giving  them  a  finish.  The  twisted  bars  terminate 
at  the  lower  band,  and  the  plain  bars  are  carried  down,  all 
meeting  in  a  point  where  they  are  welded  together  and  cov- 
ered at  the  junction  with  a  leaf  ornament  c.  The  twisted 
bars  are  pointed  at  the  top,  and  the  plain  ones  finished  with 
a  scroll.  The  entire  lower  portion  of  the  guard  is  filled  with 
a  scroll  grille,  and  a  dado  of  scrolls  is  filled  in  between  the 
bars  above  the  lower  band.  The  guard  is  secured  to  the 
stone  with  expansion  bolts  let  into  the  stonework  back  of  the 
ornamental  bolt  plates  d. 

68.  The  design  shown  in  Fig.  94  has  many  points  in  its 
favor  from  both  a  structural  and  an  ornamental  standpoint. 
It  is  constructed  almost  entirely  of  forged  bar  iron,  with 
just  sufficient  leafwork  to  relieve  the  monotony  of  single 
lines.  The  design  is  so  open  that  the  interference  with  light, 
ventilation,  or  outlook  is  inconsiderable;  but  at  the  same 
time  it  is  strong,  secure,  and  amply  adapted  to  its  prime 
purpose  as  a  guard. 

The  presence  of  the  leafwork  in  the  upper  part  gives  it  an 
appearance  of  lightness  and  delicacy,  but  observation  will 
show  that  behind  these  leaves  heavy  wrought  bars  give  the 
strength  which  the  purpose  of  the  device  requires. 
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LAMPS  AND  BRACKETS. 

69.  For  exterior  and  interior  lamp  posts  and  brackets, 
wrought  scroll -and -leaf  work  lends  itself  most  readily.  There 
is  no  detail  of  house  furnishings  wherein  wrought  iron  can 
be  put  to  such  effective  use  in  decoration  as  in  electric  and 
gas  fixtures.  The  necessary  presence  of  the  wire  conduit 
or  gas  pipe  forms  the  purely  utilitarian  element  of  the  design, 
and  is  so  easily  disposed  that  the  designer  may  devote  nearly 
all  of  his  energies  to  the  perfection  of  the  ornamental  details 
and  the  grouping  in  the  composition.  It  may  be  well  also 
to  remind  the  student  that  another  consideration  than  the 
ironwork  itself  materially  affects  this  style  of  design,  and 
that  is  the  forms  of  electric  lamps  and  globes,  with  which 
the  fixtures  are  to  be  furnished.  Electric  lamps  may  be 
obtained  in  all  sizes  and  styles,  from  the  large  300-candlc- 
power  strictly  for  commercial  use  to  the  small  single  and 
half  candlepower  globes  used  for  decorative  purposes.  The 
latter  are  frequently  mounted  on  the  end  of  white-glass  tubes 
blown  in  representation  of  wax  candles,  a  number  of  which 
are  grouped  in  one  candelabrum  or  bracket,  diffusing  the 
soft  unobtrusive  glow  of  old-fashioned  candle  light,  without 
the  offensive  grease,  smoke,  or  smell.  Again,  these  same 
diminutive  lamps  are  enclosed  in  china  globes  representative 
of  various  flowers,  such  as  the  rose,  lily,  morning  glory,  etc., 
and  the  bracket  which  supports  them  is  correspondingly 
designed  to  suggest  the  details  of  the  foliated  bush  or  vine, 


70.     The  lamp  in  most  common  use  is  the  16-candle- 
power  size,  and  Fig.  %h  shows  the  simple  arrangement  of  one 
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of  these  globes  at  the  end  o£  a  wrought-iron  wall  bracket. 
The  design  is  extremely  simple;  the  tube  containing  the 
wires  extends  in  a  curve  from  the  wall  to  the  lamp.  Iron 
scrolls  appear  to  emerge  from  the  small  foliated  wall  plate 
with  the  tube,  and  help  support  it  on  the  outside,  while 
the  lamp  is  so  set  that  its  light  will  not  cast  a  shadow  of  any 
part  of  the  ornament  of  the  fixture. 

Fig.  96  shows  a  similar  design,  somewhat  more  ornate, 
though  precisely  the  same  in  principle.  The  tube  or  conduit 
forms,  as  it  protrudes  from  the  leafwork,  the  main  stem  of  a 
floral  device,  from  which  scrolls  branch  out  at  each  side,  and  at 
the  termination  of  which  is  the  blossom  consisjing  of  a  16-can- 
dlepower  lamp,  surrounded  by  a  calyx  of  wrought-iron  leaves. 


The  essential  points  of  difference  between  Figs.  95  and  96  lie 
in  the  fact  that  the  former  consists  almost  entirely  of  strap- 
ion  scrolls,  while  the  latter  is  primarily  a  foliated  design 
the  scrolls  of  which  exist  as  a  part  of  the  floral  composition, 
and  are  not,  as  in  Fig.  95,  the  main  scheme  of  the  design. 
The  long  wall  plate  in  Fig.  96  renders  this  bracket  much 
stiffer  than  the  former  one,  particularly  as  the  scroll  on  the 
curve  of  the  conduit  tends  to  tie  the  wall  plate  and  bracket 
in  two  places.  The  scrolls  in  Fig.  95  might  serve  a  similar 
purpose,  but  not  without  impairing  the  effect  of  a  single  tube 
springing  abruptly  from  the  wall  surface. 

71.  In  Fig.  97  we  have  a  combination  bracket  designed 
for  both  gas  and  electric  light.  Here  the  wall  plate  is  much 
heavier,   and    though    the    general  scheme    of   design    is 
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similar  to  the  example  shown  in  Fig.  96,  the  leaf  and  orna- 
mental work  is  heavier, 
as  is  required  by  the 
presence  of  more  elec- 
tric lamps  and  a  gaa 
globe.  The  main  tube 
or  conduit  contains 
both  the  electric  wires 
and  the  gas  pipe,  and 
as  it  tenninates  in  a  . 
spray  of  four  lamps  and 
one  gas  jet,  it  must  ap- 
pear sufficiently  strong 
and  well  proportioned 

to  cany  these   details  ^"^  ^■ 

successfully — hence  the  extra  leafwork  to  give  its  body  bulk 
and  weight,  together  with  the  scrolls  which  appear  to  sup- 
port it  from  above.  Behind  these  is  the 
wall  plate  which  apparently  carries  the 
,  weight  of  all,  and  is  therefore  made  bold 
!^  and  substantial  in  proportion  to  the  work 
it  has  to  do. 

72.  When  gas  and  electric  fixtures  are 
designed  for  exterior  situations,  they  are 
usually  in  the  form  of  posts,  though  some- 
times a  wall  bracket  is  desirable,  and 
casionally  a  pendant  from  an  archway. 
Fig,  98  shows  a  form  of  lamp  post,  the 
design  of  which  is  suggestive  of  a  giani 
candelabrum.  The  base  and  shaft  of 
iron-are  octagonal  in  plan,  and  support  the 
three  spherical  globes  containing  the  electric 
lamps.  The  arms  supporting  the  globes  are 
simply  designed  with  just  a  suggestion  of 
Fic. «  foliated   work   in  the  details.     The  globe 

may  be  of  opalescent  or  ground  glass,  in  order  to  diffuse 
the  light  from  the  electric  lamps  within,   of   which  there 


ORNAMENTAL  IRONWORK. 


may  be  three 


3  to  each  globe,  according  to  the  illumi- 
nating requirements.  This  style  of 
lamp  post  is  frequently  used  as  a 
luminant  for  the  porch  of  a  private 
residence,  hotel,  or  club,  but  for 
street  lighting  where  the  arc  light  is 
•  used,  a  different  form  of  post  is  re- 
quired, owing  both  to  the  difference 
1  the  form  of  the  lamp,  and  to  the 
care  attendant  upon  its  maintenance. 
Fig.  99  shows  the  style  of  support 
suitable  for  the  latter  case.  It  is 
executed  in  cast  iron,  as  was  the 
design  shown  in  the  previous  ex- 
ample, but  owing  to  the  difference 
of  its  purpose  the  entire  character 
of  the  design  has  necessarily  been 
altered. 

In  the  first  place,  the  post  shown  in 
Fig.  99  is  much  heavier  and  bulkier 
than  the  one  in  Fig.  98;  as,  being 
likely  to  receive  somewhat  rough 
usage  from  passing  vehicles  or  care- 
less draymen,  it  must  not  be  so 
slender  as  to  be  easily  broken.  The 
upper  portion  is  designed  as  a  loop 
or  wicket,  in  which  the  arc  light 
hangs  under  a  protective  roof  or 
hood.  Thus  we  see  that  its  exposed 
position  requires  the  street  lamp  to 
be  heavj-  and  Strong,  and  that  the 
character  of  the  light  itcarriesdeter- 
mines  the  form  of  its  top,  while  the 
maintenance  of  the  arc  light  requires 
the  two  projecting  rungs  a  against 
^o-  <*■  which  the  keeper  may  rest  his  ladder 

or  upon  which  he  may  stand  when  he  adjusts  new  carbons 

or  cleans  the  globe  and  copperwork. 
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73.  In  Fig.  100  is 
shown  a  form  of  post 
for  a  gas  lamp.  The 
main  shaft  or  post  is  of 
cast  iron,  on  which  the 
fretwork  and  scrollwork 
of  wrought  iron  is 
secured  with  counter- 
sunk screws.  The  lan- 
tern at  the  top  consists 
of  glass  plates  mounted 
in  a  wrought-iron  frame 
which  is  covered  with  a 
dome-shaped  hood. 
This  lantern  encloses 
the  gas  jet  or  jets  and 
protects  the  flame  frqm 
the  wind.  The  scroll- 
work of  this  design  is 
so  delicate  that  -it  is 
hardly  suited  for  a 
much  exposed  position 
such  as  a  street  light, 
but  for  courtyards  and 
lawns  or  for  park  walks 
it  is  admirable,  com- 
bining delicacy  and  re- 
finement of  design  with 
simplicity  and  economy 
of  construction. 

The  lamp  shown  in 
Fig.  101  is  an  elaborate 
design  in  cast  and 
wrought  iron,  suitable 
as  a  porch  light  or  as 
one  of  a  series  of  lights 
arranged  in  acourtyard. 
FIG.  iool  The  main   body   is  of 
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cast  iron,  decorated  and  relieved  with  wrought-iron  leaf- 
work,  secured  to  the  cast-iron  standard  with  countersunk 
screws.  The  design  is  suggestive  of  an  antique,  standard, 
and  torch;  only,  where  the  flame  of  the  torch  would  have 
existed  in  ancient  art,  the  globe  and  electric  lamp  are  present 
here.  The  globe  in  this  case  would  be  of  opal  or  ground 
glass,  for  reasons  similar  to  those  stated  in  connection  with 
Fig.  98. 

t4t.  Bracket  and  gate  lanterns  of  various  forms  are  used 
on  the  entrance  posts  flanking  a  gate,  or  suspended  over  the 
gate  by  means  of  a  scroll- 
work arch.  Fig.  102 
shows  a  bracket  lamp,  the 
body  of  which  is  sheet 
iron  and  glass.  The  py- 
ramidal sheet- iron  roof — 
ot:  canopy,  as  it  is  some- 
times called — is  pierced 
by  eight  small  ventila- 
tors and  finished  on  top 
with  a  foliated  finial.  The 
scrollwork  connecting  the 
lantern  to  the  wall  is  com- 
posed entirely  of  strap 
work,  and  is  secured  to 
the  masonry  by  means  of 
expansion  bolts.  Strength 
and  simplicity  are  the 
fundamental  principles  to 
be  looked  out  for  in  this 
class  of  work. 

The  gateway  lanterns 
shown  in  Figs.  103  and 
104  are  made  of  a  com- 
bination of  cast,  wrought, 
and  sheet  iron.  The  de- 
sign shown  in  Fig.  103  is  intended  to  be  placed  between  the 
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gate  posts,  and  is  provided  with  the  bracket  scrolls  a  to  dis- 
tribute and  support  the  weight,  with  the  scrolls  b  to  brace 
the  grille  laterally,  and  with  the  scroll  c  to  prevent  any 
tendency  towards  a  rotary  movement.  The  iron  arch  in 
Fig.  104  is  designed  to  rest  on  the  top  of  the  gate  posts,  and 
the  scrolls  a  are  so  arranged  at  the  foot  of  the  arch  that  they 
prevent  any  lateral  movement  or  tendency  to  revolve,  the 
weight  being  better  distributed  and  also  a  firmer  hold  being 
obtained,  by  extending  the  large  scroll  b. 


IRON  STRUCTURES. 

76.  It  is  sometimes  desirable  to  erect  small  structures 
entirely  of  cast  and  wrought  iron.  Of  these  the  most  com- 
mon are  the  small  domes  or  cupolas  crowning  the  roofs  of 
certain  classes  of  buildings,  bay  windows,  oriole  windows, 
and  show  windows  for  residences  and  stores,  and  occasion- 
ally small  detached  buildings  used  as  offices  for  the  sale  of 
tickets  at  the  entrance  of  places  of  amusement,  or  as  an 
adjunct  to  some  branch  of  a  general  service  system,  as  is 
the  example  hereafter  shown.  In  any  case,  the  structure 
is  necessarily  of  an  ornamental  character,  and  must  accord 
in  design  with  surrounding  conditions. 

An  example  of  a  detached  iron  structure  is  shown  in  Fig. 

105.  The  entire  edifice  being  constructed  of  cast  and 
wrought  iron  framework  carrying  a  copper  roof  and  heavy 
plate-glass  window  lights.  The  purpose  of  the  building  is 
that  of  a  cab  office  in  connection  with  the  service  of  a  hotel, 
club,  or  theater.     The  plan  is  octagonal,  as  shown  in  Fig. 

106,  each  angle  of  the  octagon  being  marked  by  a  hollow  cast- 
iron  upright,  molded  to  form  the  architraves  of  the  window 
and  door  openings,  and  at  the  same  time  to  contain  the 
T-iron  supports  d  of  the  roof  and  superstructure.  These  sup- 
ports extend  to  the  ground  in  each  case,  and  stand  upon  an 
iron  plate,  or  shoe,  as  shown  at  g  in  the  elevation, 
Fig.  105  (^),  and  between  them  is  framed  an  angle  iron,  to 
receive  the  ends  of  the  floorbeams,  as  shown  at  /  in  the 
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section.  Fig.  105  (J).   The  space  from  this  angle  to  the  ground 
is  filled  with  a  cast-iron  grille,  as  shown  in  the  elevation  at  c; 


while  from  the  floor  to  the  window  level  a  cast-iron  plate 
encloses  each  side  of  the  octagon  with  an  ornamental 
panel  p. 

The  construction  of  this  paneled  dado  can  be  better  under- 
stood from  Fig.  107,  which  is  a  section  taken  on  the  line  ab 
of  Fig,  105  (a).  The  angle  iron  framed  between  the  verti- 
cal T's,  as  shown  at  /  in  Fig.  105  (b),  is  here  seen  in  section 
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Pia  107. 


as  piece  +^^,  and  outside 
of  it  is  the  cast-iron 
facing  of  the  structure, 
consisting  of  a  water- 
table  4  inches  in  height, 
and  the  plinth,  panel,  and 
window  sill  extending 
2  ft.  3  in.  more.  The 
sill  cap  o  is  secured  at 
each  end  to  angle-iron 
knees  or  brackets  previ- 
ously riveted  or  bolted 
to  the  vertical  T  sup- 
ports. These  sill  caps 
extend  over  the  top  of 
the  panel  pieces  and 
hold  the  latter  in  place 
by  clamping  over  a  rib 
piece  cast  on  the  top  of 
the  main  panel.  On  this 
sill  piece  o  rests  the  sash 
as  shown  at  v^  and  on  the 
inside  o*f  the  office  is 
secured  the  wood  trim 
which  forms  the  finish 
under  the  sill. 

76.  In  Fig.  108  is 
shown  a  section  through 
the  cornice  on  the  line 
cd  oi  Fig.  105  (a\  This 
cast-iron  cornice  is 
fastened  at  each  end  to 
the  T-iron  uprights  with 
screw  bolts,  and  thereby 
braces  and  secures  these 
uprights  at  top.  The 
inside  cornice  r  is  secured 
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in  place  by  means  of  the  wrought-iron  strap  s  bolted  to  the 
main  cornice,  and  to  which  the  inside  cornice  is  fastened 


Fio.  loe. 
with  screw  bolts.     Observe   that  these  screw  bolts  do  not 
pass  through  the  sash  head,  biit  simply  secure  the  two  pieces  . 
of  cast-iron  cornice  to  the  strap  or  bar  s. 

In  Fig.  lOO   (/')    is  shown  a   section  through  the  lower 
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part  o£  tfae  cornice  where  the  sash  is  intended  to  be  immovable. 


The  inside  or  lining  strap 

is  omitted  in  this  case,  and 

the  outside  cornice  secures  /V 

the  top  of  the  sash  with  a 

round-headed   screw   bolt, 

while  the  inside  cornice  is 

secured  to   the   sash  head 

by    a    countersunk    screw 

bolt,  the  sash  head  serving 

the  same  purpose  here  as 

did    the   strap  piece  s   in 

Fig.    108.       At    the    door 

opening,    the    lower    fillet 

of    the    inside    cornice    is 

omitted,    thus    permitting  ''"'■  "* 

the  outside  cornice  to  fall  below  it  and  form  a  stop,  for  the  top 

o£  thedoor,  asshown  in  Fig.  109  («).     An  inside  strap  or  bar 
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s  IS  then  used  to  screw  thesb  cornices  to,  for  the  preservation 
of  their  alinement,  while  the  ribs  t  cast  on  the  exterior 
cornice  maintain  it  in  its  proper  position  as  a  door  stop. 

77.  The  door  frame  is  formed  of  two  angle  irons,  whose 
legs  are  unequal,  as  shown  in  Fig.  109  (a).  This  inequality 
permits  the  inside  angle  to  extend  beyond  the  exterior  one, 
and  strike  (when  the  door  is  closed)  against  the  door  stop 
formed  in  the  architrave  or  jamb  casting. 

Fig.  110  shows  three  sections  through  the  architraves  and 
supporting  T  irons  of  the  main  frame.  At  {a)  is  shown  a 
section  through  the  architraves  of  the  fixed  sashes,  where 
the  glass  of  the  windows  is  held  in  place  by  a  molding  and 
recessions  in  the  casting.  At  (d)  the  section  shown  is 
through  the  architrave  at  one  side  of  the  door,  where 
provision  is  made  in  the  casting  for  the  door  stop  against 
which  the  longer-legged  angle  iron  of  the  door  frame  shall 
strike,  and  at  {c)  is  shown  a  section  through  the  architrave 
at  the  side  of  a  pivoted  window  sash.  The  glass  is  here  shown 
secured  in  the  cast-iron  sash  frame  similar  to  that  in  Fig.  108, 
except  that  in  this  case  a  rebate  is  cast  in  the  frame  and 
jamb  against  which  the  sash  may  strike  when  closed,  and 
thus  be  prevented  from  revolving  past  the  architrave. 

78.  The  roof  is  framed  with  light  angle  irons  bent  to 

the  form  shown  in  the  eleva- 
tion, Fig.  105,  and  covered 
with  copper  on  the  outside; 
while  the  inside  or  ceiling  is 
plastered  on  wire  lath.  The 
cresting  around  the  eaves  is 

V)  ^  of  simple  strap  iron,  a  detail 
S^^  of  which  is  shown  in  Fig.  111. 
>.  -*  The  clock  face  is  framed  in 
a  cast-iron    ring   with   orna- 
mental scrolls  as  sh6wn,  the 
details  being  similar  to  other 
Wrought  Iron  Cre^tingjixi"  cast-iron  ornament  of  this  char- 

PiQ,  ly^  acter  heretofore  described. 


ROOFING. 


HISTOIHCAL  rNTItODTTCTIOIET, 

1.  The  origin  of  house  roofing  is  to  be  found  in  the 
endeavor  and  determination  of  man  to  provide  for  his  physical 
wants  and  comforts, 
Man,  in  a  primitive 
and  uncultivated  state, 
commenced  by  rudely 
imitating  birds  and 
beasts  in  his  attempts 
at  shelter  seeking  and 
self-protection,  c  o  n- 
structing  or  appropri- 
ating caves,  or  building 
arbors  of  twigs  and 
branches.  The  hunter 
had  recourse  to  the 
cave,  the  nomad  to  the 
tent  and  bower,  while 
the  agriculturist  built 
himself  huts  of  dried 
turf.  The  skins  of ' 
beasts  preceded  the 
tent  and  the  tent  de- 
veloped the  bell  roof  "f^-  "■ 
of  the  Chinese  and  Tartars.     See  Fig.  1. 

3.  Tents. — The  skin  tent  was  mtich  used  by  the  Arabs, 
and  was  generally  made  of  goat's  skin,  dyed  black,  spread 
over  two  or  more  poles  about  8  or  ti  feet  long. 

For  notiM  of  Ihe  copyright,  kc  page  immediately  following  the  title  page. 
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The  Australians,  the  tribes  ctf  the  Polynesian  Archipelagt), 
the  Caribs,  and  the  nomad  tribes  of  North  and  South  America 
were  tent  dwellers. 

3.    Huta. — After  the  tent,  came  the  hat  of  wood  or  itone. 


The  construction  of  the  stone  huts,  or  beehives,  so  called 
from  their  slmpe  (see  Fig.  2),  was  a  combination  of  both 
house  and  roof,  and  may 
still  be  found  in  Eng- 
land, Scotland,  Wales, 
and  Ireland.  It  is  sup- 
posed that  this  period 
was  followed  by  the 
cliff  and  the  lake  dwell- 
ers. Theformerhewed 
out  caves  in  the  cliffs 
to  form  a  covering  to 
protect  them  both  from 
the  weather  and  from 
the  attacks  of  enemies. 
The  lake  dwellers 
seem  to  have  been  im- 
bued with  similar  pur- 
_  poses,  for  they  cut  down 

^'°-  *•  trees,  which  they  drove 

Into  the  bottom   of  lakes,  and  upon  these  built  huts  with 
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thatched  roofs  (see  Fig.  8).    The  lake  dwellers'  huts  were  veiy 

picturesque    and  ^^ —  ^ 

mostly  found  in  It- 
aly, Sweden,   Swit-  _ 
zerland.and  Ireland.          ""^ 
In  Mexico,  in  South            Z^- 
America,     and     in 
African     regions, 
there    are    yet    nu- 
merous colonies   of 
.  lake  dwellers. 

The  most  noted 
cliff  dwellers'  works 
are  in  Morocco,  in  . 
the  Old  World,  and 
in  Arizona  and  New 
Mexico,  in  the  New  World. 


4.     Stone  and  Earth  Roof^.- 


—The  next  form  of  covering 
was  probably  that  of  large 
stones  or  monoliths,  over 
which  flat  stoneswere  placed 
(see  Fig.  4).  In  connection 
with  stone  roofs  we  note  also 
the  device  of  corbeling  out 
each  course  on  the  two  op- 
posite sides,  until  they  meet 
at  the  top.     See  Fig.  5. 

The  first  real  roof  cover- 
ing, after  the  thatch  and 
bough  roofs  of  the  comads, 
was  erected  by  the  Ass3Ti- 
ans.  These  were  built  of 
squared  timber  placed  close 
together  and  the  upper  sur- 
face covered  with  thick  lay- 
ers of  earth  (see  Fig.  6). 
These  roofs  are  said  to  have 
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been  beautified  in 
many  cases  by 
varied  vegetation, 
such  asflowers,  etc. 
The  earlier 
Egyptians  and 
successive  peoples 
constructed  their 
roofs  of  flat  slabs 
of  stone,  supported 
on  stone  lintels  or 
beams  resting  on 
columns  {see  Fig. 
7),  and  these,  in 
Fio.  8,  turn,   were    suc- 

ceeded by  tiles  on  boards  or  vaulted  stone  roofs. 

5.     Tile  Roof^. — The  history  of  tiles  as  a  roof  covering 
is  too  extended  to  completely  review;  tiles,  however,  deserve 


special  mention,  because  they  are  the  most  desirable  and  the 
most  serviceable  materials  used  for  roofing. 

The  earliest  mention  of  tiles  occurs  perhaps  in  the  Boob 
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of  Kings,  in  the  description  of  Solomon's  Temple.  They 
have  been  used  in  China  from  a  period  of  such  remote  antiq- 
uity as  2,000  years  B.  C.  Whether  the  manufacture  of  roof- 
ing tiles  was  carried  from  China  to  India  and  Persia,  and 
thence  to  Egypt,  Phoenicia,  and  Assyria,  or  whether  it  was  a 
native  and  spontaneous  product  of  these  peoples,  who  were 
the  first  to  develop  the  artistic  resources  of  the  human  intel- 
lect, is  a  disputed  question.  It  was  from  these  countries, 
undoubtedly,  that  the  art  found  its  way  through  Greece 
into  Europe,  where  it  was  soon  carried  to  great  perfection. 
Tiles  were  used  by  the  Grecians,  Romans,  Venetians,  and 
most  nations  of  southern  Europe.  The  history  of  tiles, 
during  the  intervening  time,  from  the  Romans  to  the 
Mussulmans,  Saracens,  and  Moors,  is  not  known,  but  its 
revival  is  due  to  the  last  named.  From  732  to  1492,  Spain 
was  famous  for  its  potteries,  as  were  also  India  and  Asia 
Minor.  The  tiles  most  used  were  flat  tiles  turned  up  at 
the  edges,  with  a  row  of  inverted  semicylindrical  ones  over 
the  joints. 

In  the  Middle  Ages,  tiles  were  the  principal  covering, 
though  stone  slabs  were  much  used  and  laid  in  the  same 
manner  as  shingles,  supported  on  barrel-vaulted  roofs. 

6.  In  the  following  outline,  the  types  of  roofing  tiles  are 
illustrated  in  a  general  way,  and  mention  is  made  of  those 
by  whom  they  were  originally  used. 

Tiles  are  supposed  to  have  been  first  brought  to  America 
by  the  German  settlers  in  Pennsylvania,  and  were  of  the  flat 
variety.  The  pan  tile  was  brought  by  the  Dutch,  who  settled 
on  the  Delaware  River,  New  Jersey;  and  the  Spanish  tile,  by 
the  old  Jesuits  to  California. 

For  the  normal  (Asiatic),  see  Fig.  8.  Those  marked  {a) 
were  used  in  the  Orient,  Ancient  Greece,  and  Italy;  those 
marked  {p\  in  China  and  India;  those  marked  (^),  in  the 
Orient,  in  Asia,  and  the  Mediterranean  countries,  south  of 
latitude  44°;  those  marked  (//),  in  Greece  and  Italy,  ancient 
and  modem.  For  the /^3;»  (Belgic),  see  Fig.  9.  Those  marked 
(e)  were  used  in  England  and  Scandinavia  i  those  marked 
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(/),  in  Belgium,  Holland,   Scandinavia,  Japan,  and  Java; 

those  marked  (^),  in  various 
^**^  modem  countries.     The  Jlat 


(b) 


(c) 


Fig.  & 


(Germanic)   were    Used    in    Germany,    Austria,    Hungary, 
Poland,  Switzeriand,  France,  and  England. 

7.  Metal  Koofe. — Metal  roofs  may  rightly  be  termed 
modern  roofs.  Lead  was  the  first  of  these  to  be  introduced; 
copper,  zinc,  and  galvanized  iron  followed.  Lead  and  cop- 
per were  used  in  medieval  times  for  covering  roofs,  but  it 
was  not  until  about  1760  that  they  came  to  be  used  as  a  gen- 
eral covering  for  large  buildings. 

Wood  shingrles  and  slate  were  known  at  an  early  period, 
and  were  used  in  the  form  of  slabs  having  considerable 
weight.  Edward  II  gave  an  order,  in  1314  A.  D.,  to  replace 
the  shingle  roofs  of  certain  government  buildings  with  slate, 
thus  showing  that,  even  at  that  time,  both  were  extensively 
used,  though  it  is  commonly  supposed  that  wooden  shingles 
are  of  a  very  much  later  date. 

Tin,  the  most  extensively  used  roof  covering  in  the  United 
States,  was  originally  a  North  German  product,  and  was 
made  there  as  early  as  1600;  it  next  was  made  in  Bohemia, 
1620;  at  Pontypool,  England,  in  1670;  and  at  Mausvaux, 
France,  in  1714;  but  not  until  recently,  in  the  United  States. 
England  produces  at  the  present  time  90  per  cent,  of  all  that 
is  manufactured. 

8.  In  the  following  pages,  the  different  styles,  methods, 
and  materials  used  for  roofing,  as  well  as  the  application  of 
each  to  the  particular  form  or  style  of  roof  to  which  it  is 
best  adapted,  will  be  discussed  in  the  order  of  their  impor- 
tance and  historical  development 
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GENERAL  TERMS  JO^D  DEFrNTTIONS. 

TABIETIES   OF   ROOFS. 

9.  The  names  of  different  roofs  are  determined:  (1)  by 
their  style;  (2)  by  their  outline;  and  (3)  by  their  uHgle  of 
inclination,  or  pitch. 


Fig.  10, 
In  Fig.  10,  at  {«),  is  shown  a.peut,  slue 
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(^),  a  gable  roof;  at  {c\  a  hip  roof;  and  at  (rf),  a  curb^  or 
gambrel  roof. 

In  Fig.  11,  at  (^),  is  shown  a  Mansard  roof  with  deck,  or 
flat,  top;  at  (*),  an  ^^^^  roof;  at  (^),  a  semicircular^  or  barrel^ 
roof;  and  at  (^),  a  hip-and-valley  roof. 


In  Fig.  12,  at  (<?),  is  shown  a  dormer-windoiv^  with  cheeks, 
or  flanks;  at  (^),  an  eyebrcnv  window;  at  (^),  a  squint  with 
cheeks,  or  flanks;  and  at  (^/),  a  louvre  ventilator. 

The  pitches  are  regulated  by  a  recognized  standard  of  the 
style  to  which  they  belong.  Thus,  at  {a),  Fig.  13,  is  seen  the 
pitch,  generally  found  in  Grecian  design;  i.  e.,  inclined  from 


12°  to  16" ;  at  (*),  the  inclination  is  from  23"  to  34°,  which  was 
the  rule  in  Roman  design;  at  {^),  is  shown  the  Gothic,  or  equi- 
lateral, pitch;  and  at  (^),  the  Elizabethan,  or  knife-edge,  pitch. 


FiO.  12. 

10.  A  dome,  properly  speaking,  is  a  spherical  form  o£ 
roof;  the  term,  how- 
ever, is  now  applied  to 
various  forms  having  a 
circular  base;  thus,  in 
Fig.  14,  at  (a),  is  a  sur- 
mounted  dome ;  at  (^), 
a. seffticircu/ar dome;  at 
(c),  an  ellipsoidal  dome ; 
at  ((f),  a  segmental 
dome;  and  at  (*■),  a  bell 
dome.  There  are  many 
other  varieties,  known 
as  Turkish,  Saracenic, 
Russian,  etc. 
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PARTS   OF   A   ROOF. 

1 1.     The  following  terms  are  applied  to  express  the  differ- 
ent elements  or  details  which  exist  in  nearly  all  roofs: 
Span  is  the  distance  between  the  supports. 
Rise  is  the  vertical  distance  between  the  ends  of  a  slope. 

Run  is  the  horizontal  distance  between 
the  ends  of  a  slope. 

Pitcli  is  the  slope  of  the  rafters  as  deter- 
mined by  both  the  rise  and  run. 
The  eaves  are  the  lower  part  of  the  roof 
f  projecting  over  the  walls. 

A  gable  is  that  portion  of  a  wall  extend- 
ing above  the  eaves;  it  is  generally  built  to 
the  shape  of  the  roof  abutting  or  covering  it. 
Hlx>sare  the  salient  angles  formed  by  the 
intersection  of  the  roof  slopes. 

Valleys  are  the  re-entrant  angles  formed 
by  the  intersections  of  the  slopes.  A  close 
valley  is  that  in  which  the  material  used  in 
f  covering  the  roof  is  mitered  and  flashed  at 
each  course,  no  metal  being  exposed.  Ox>en 
valleys  are  formed  by  sheets  of  metal  laid 
with  a  portion  of  their  sides  under  the 
material  used  in  covering  the  roof,  and  with 
the  center  part,  or  valley  gutter,  left  exposed 
for  a  width  of  4  or  5  inches  on  each  slope. 

The  ridge  is  the  line  formed  by  the  meet- 
ing of  the  slopes  of  the  roof  at  its  summit, 
I  or  apex. 

Fio.14.  Saddles    are    small    inverted   V-shaped 

pieces  of  roof,  placed  at  the  backs  of  chimneys  or  other  por- 
tions of  a  building,  protruding  through  and  above  the  roof. 
They  serve  the  double  purpose  of  shedding  the  water  and 
preventing  snow  and  ice  from  accumulating. 

A  cant  isanangular-shaped  piece  of  roof,  used  on  flat-pitched 
roofs  with  parapet  walls  and  placed  at  the  lower  end  of  the  roof, 
commencing  at  a  point  at  the  leader  head,  and  gradually 
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running  out  on  the  roof,  until,  at  the  opposite  end,  it  is  4  or  6 
feet  wide  and  extends  up  on  the  wall  about  a  foot.  It  is  also 
used  back  of  bulkheads,  etc.  for  the  same  purposes  as  the  saddle. 

A  curb,  or  combiiig:,  is  a  support  for  a  skylight,  or  scuttle, 
and  surrounds  the  opening  cut  in  the  roof. 

A  bulkhead  is  formed  by  a  partition  built  around  the 
openings  cut  into  the  roof  for  elevators,  stairways,  dumb 
waiters,  and  air-shafts.  It  is  also  occasionally  applied  to 
the  vertical  or  sloped  backing  in  the  rear  of  the  main  cornice. 

A  tilting:  strip,  or  flllet,  is  a  triangular  strip  of  wood  used 
to  raise  the  flashing,  shingles,  slate,  tile,  etc.  at  the  eaves,  gable 
ends,  around  chimneys,  skylights,  bulkheads,  and  ventilators, 
oragainst  parapet  and  gable  walls,  to  prevent  the  accumulation 
of  dust,  water,  or  snow. 


DESIGN  AKD  CONSTRUCTION  OF  ROOFS. 


GENERA!^   CONSIDERATIONS. 

12.  In  planning  a  roof,  the  first  thought  must  be  given 
to  the  pitch,  which 
depends  upon  the 
climate,  against 
which  it  is  to  act  as 
a  protection ;  the 
second  considera- 
tion is  the  devices 
of  construction  to 
aid  the  free  flow 
of  water  from  the 
whole  external 
surface  when 
covered;  and  the 
third  is  the  deter- 
mination of  the 
materials  best 
suited  to  both  the 
pitch  and  climate.  fig.  ib. 
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13.  Fig.  15  Is  a  diagram  of  comparative  pitches,  from 
J-  to  ^  pitch,  and  the  following  table  gives  a  list  of  roof 
materials  and  the  least  pitch  permissible  with  each: 


TABIiE    1. 


MateriaL 


Asphalt  and  composition . . 

Tin 

Zinc 

Corrugated  iron 

Sheet  iron 

Copper 

Lead 

Thatch 

Shingles     

Slate 

Tiles,  terra  cotta  or  copper 


Pitch. 
Inches  to  the  Foot 


* 
I 


i 


6 
4 
4 
4 


14.  Although  there  are  no  invariable  rules  governing 
pitches,  it  has  been  the  custom  to  construct  slopes  suitable 
to  different  localities,  and  to  use  the  materials  which  are 
best  adapted  to  meet  the  climatic  changes. 

In  hot  countries,  the  lack  of  rain  makes  it  unnecessary  to 
give  the  roof  more  pitch  than  enough  to  shed  the  water ;  but 
the  roof  must  be  well  constructed  and  tight,  for  when  the 
rain  falls  in  hot  regions  it  docs  so  in  great  volume. 

Rapid  evaporation  is  a  great  help  in  preserving  the  roof, 
for  the  moment  the  rain  ceases  the  roof  is  dried,  and  the  con- 
ditions tending  towards  corrosion  or  decay  of  the  materials 
are  soon  removed. 

In  cold  climates,  where  the  air  holds  the  moisture,  and  the 
rain  and  snow  are  driven  by  high  winds,  the  pitch  must  be 
steep,  to  prevent  the  loosening  of  the  shingles,  slate,  or  tile 
by  the  wind,  and  to  cause  snow  and  moisture  to  be  quickly 
shed  from  the  roof. 
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In  temperate  climates,  the  pitch  may  be  varied  as  the 
locality  approaches  either  the  warm  or  the  cold  zones. 

In  very  wet,  damp,  or  cold  situations,  the  roof  is  given  a 
pitch  of  from  40*^  to  00° ;  in  dry  climates,  where  the  roof  is 
quickly  cleaned  of  water,  a  moderate  pitch  of  from  20**  to  30** ; 
and  in  hot  climates,  only  sufficient  to  shed  the  water. 

This  must,  of  course,  be  varied  with  the  material  used. 
Thus,  shingles,  slate,  or  tiles  could  not  be  used  in  a  hot 
climate,  unless  the  pitch  were  sufficient  to  keep  the  water 
from  driving  under  them,  or  overflowing  their  edges  during 
a  rainfall.  Neither  could  lead  be  used  on  a  steep-pitched 
roof,  as  it  would  crawl  off  by  expansion. 

16.  The  roof  should  be  carefully  prepared  for  the  cover- 
ing; and  all  pockets,  where  ice,  snow,  or  water  can  accumu- 
late, must  be  studiously  avoided  in  the  construction. 

On  steep  roofs,  the  backs  of  chimneys,  or  other  vertical 
walls  cutting  the  roof  plane,  must  be  fitted  with  a  saddle  or 
cant  board. 

All  angles  made  by  comers  or  flashings  against  walls  should 
be  avoided,  and  a  tilt  fillet  or  cant  board  must  be  used,  to 
allow  the  flashing  to  take  an  easy  bend.  In  slate,  shingle,  and 
tile  roofs,  this  observance  will  assist  the  passage  of  water 
and  snow  and  prevent  its  accumulation.  On  metal  roofs, 
the  sand,  dust,  or  other  refuse  blown  thereon  will  not  so 
readily  lodge.  Where  such  accumulations  do  lodge  on  the 
roof,  they  keep  it  damp,  rotting  and  corroding  the  most 
vulnerable  parts. 

16.  The  boarding  should  run  one  way,  so  that  the 
shrinkage  may  be  uniform  and  not  pull  and  tear  the  joints  of 
the  roofing  material.  With  metal  roofs,  it  is  best  to  have 
the  boards  laid  from  the  eaves  to  the  ridge,  as  this,  in  case 
the  boards  warp,  brings  the  ridges  thus  raised  in  the  roof 
in  line  with  the  current  or  pitches.  This  is  not  always 
practicable,  but  in  any  case  it  is  possible  to  lay  the 
boards  diagonally.  The  nails  driven  from  the  surface  of 
the  roof  must  be  countersunk  at  least  J  of  an  inch  below 
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the  top  of  the  boards,  to  prevent  corroaon  and  wear  erf  the 
covering, 

17.  Double  gables,  or  dormers,  in  which  the  roofs  form 
an  /v\  should  not  be  erected,  it  being  impos^ble  to  keep 
them  clear  of  snow  in  winter;  for  the  same  reascm  decks 
should  not  be  used,  unless  unavoidable. 


THATCHDfO. 

18.  Thatching  on  a  house  is  an  admirable  covering  for 
securing  warmth  in  winter  and  coolness  in  summer,  but, 
being  subject  to  injury  from  birds  and  a  great  risk  from  fire, 
is  very  seldom  used.  A  good  thatch  roof  has  been  known, 
when  well  put  on  and  composed  of  sound  straw,  to  last  from 
10  to  14  years;  while  in  respect  to  its  being  the  most  pic- 
turesque form  of  covering  for  cottages,  arbors,  and  like 
buildings,  there  can  be  no  room  for  question. 

19.  The  roof  is  prepared  to  receive  the  thatching  by 

nailing  to  the  rafters, 
lath,orlightpurlinB,at 
y  8-inch  centers  (see  a. 
Fig.  l(i),  on  which  the 
straw  is  laid.     Like 
slating   or   shingling, 
the  thatching  is  com- 
-   menced  at   the  eaves 
,   by  laying  on  bundles, 
about  3  or  4  inches  in 
thickness,   and   secur- 
ing them  to  the  laths, 
using    a     thatcher's 
needle  and  rope  yam. 
The    yarn    is    tied 
around  the  purlins  as 
^"''-  '*■  at  a,  Fig.  I?,  or  hung 

with  thatching  hooks,  which  are  tied  to  Ihe  head  of  each 
bundle  and  hooked  over  the  purlins.     Starling  at  the  end 
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wall,  or  at  the  gables,  full-width  bundles  are  liud  until  a  row 
reaches  the  ridge,  the  thickness  of  the  completed  row  being 
from  12  to  15  inches. 

After  two  or  three  rows  have  been  put  on,  they  are 
interlaced  with  withes,  or  reeds  (see  b.  Fig.  17),  the  ends 
of  the  withes  being  bound  together  and  nailed  to  the 
purlins;  the  withes  may  also  be  tied  to  the  purlins  with  the 
yam. 

The  rods  c  are  run  through  the  thatch  when  8  or  10  feet 
have  been  laid;  they  are  spaced  about  2  feet  apart,  and  are 
secured  by  looping  a  withe  over  the  rods  and  nailing  the 
ends  to  the  rafter. 

Where  the  thatch  comes  against  the  gable  wall,  the  joint 
must  be  well  filled 
with  lime  mortar. 
After  allowing  this 
to  thoroughly 
settle,  it  is  pointed 
with  cement  mor- 
tar, carried  well  up 
against  the  wall. 
Similar  pointing 
should  be  used 
about  chimneys  or 
other  openings,  or 
a  canvas  flashing 
may  be  nailed  to 
the  walls  with  a 
wood  strip  at  the 
top,  the  flap  being 
turned  out  on  the 
thatch  and  the 
whole  thoroughly 
tarred. 

The  ridge  may 
be  formed  of  thin  ^°-  "■ 

bundles  of  straw,  laid  with  the  middle  on  the  ridge  and 
afterwards  withed  down  to  the  roof  [see  [a),  Fig.  18];  or 
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the  straw  ends  of  the  upper  layer  may  be  turned  up  and 
withed  together  and  surmounted  by  a  terra-cotta  ridge 
cresting  set  in  cement,  as  shown  at  (^),  Fig.  18. 

The  eaves  may  be  raked  out  until  the  edge  is  very  fine,  thus 
forming  a  round, 
easy  shed  for  the 
water  [see  (a).  Fig. 
19],  or  cut  off  on  the 
under  side,  as  shown 
at  {if).  Fig.  19.  As 
each  course  is  laid, 
the  lap  ends  should 
be  raked  out,  to 
maintain  as  even 
and  continuous  a 
surface  in  the  finish 
as  possible. 

30.  Thethatcher 

requires  the  follow- 
ing tools;  a  common 
stable  fork,  to  toss 
the  straw  together 
before  it  is  made 
vio-a.  into  bundles;  a 

thatcher's  fork,  to  cany  straw  up  to  the  roof;  a  thatcher's 
rake,  to  comb  down  the  straw  straight  and  smooth;  a 
knife,  to  point  the  withes;  a  half  glove  of  leather,  to  pro- 
tect the  hand  when  drawing  or  pushing  in  the  smaller 
withes;  a  long,  flat  needle;  a  pair  of  leather  gaiters,  to 
come  above  the  knees,  used  when  kneeling  on  the 
rafters. 

The  materials  required  are:  good  straw  of  any  kind,  or 
straw  reeds,  wheat  straw  being  the  best ;  also  rope,  nails, 
withes,  and  rods. 

To  complete  a  square  of  roof,  the  materials  necessary  are : 
two-thirds  of  a  load  of  straw,  laid  on  about  12  to  14  inches 
thick ;  a  bundle  of  oak  laths,  1^  inches  wide  and  from  i  to  f 
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inches  thick,  nailed  to  the  rafters,  as  in  Fig.  17;  76  withes; 


1}  pounds  of  rope  yam,  or,  in  its  place,  Manila  rope;  33  rods; 
and  260  nails.  

ASPHALT   BOOFING. 
81>    Asptialt,  or  solid  bitumen,  is  found  in  several  coun- 
tries.    Asphalt,  combined  with   calcareous  earth,   that   is, 
earth  containing  lime,  forms  a  compact,  semielastic  solid, 
not  liable  to  injury  from  the  strongest  influences  of  frost  or 
thaw,  impervious  to  water,  and  unaffected  by  acids. 
22.     There  are  three  methods  of  laying  asphalt: 
Theyirj/  and  most  durable  method  consists  in  laying  felt  en- 
tirely  free  from  saturation  with  asphalt,  then  applying  a  coat 
of  asphalt  in  solution,  and  finishing  with  a  covering  of  graveL 
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The  second  method  consists  in  laying  sheets  of  felt  satu- 
rated with  asphalt,  finishing  with  sand. 

The  third  is  similar  to  the  first,  except  that  the  finishing 
is  done  with  a  coating  of  Portland  cement. 

23.  The  application  is  very  much  like  that  in  use  in 

other  composition 
roofing,  except  that 
the  first  and  third 
methods  call  for  cop- 
per or  lead  flashings. 
Two  thicknesses  of 
the  composite  roof- 
ing felt  is  stretched 
from  the  eaves  to 
the  ridge,  the  Manila 
side  of  the  felt  being 
•'"•-  ^  placed  downwards, 

the  felt  being  secured  with  nails  about  %\  feet  apart  The 
entire  surface  should  then  receive  a  coating  of  natural  asphalt 
cement. 

Another  thickness  of  the  felt  should  be  laid  in  the  cement, 
securing  it  at  the  upper  edge  by  nails  4  feet  apart,  lapping 
each  successive  sheet  about  1  inch  over  that  preceding 
it.  Over  the  entire  surface  of  the  felt  thus  laid,  there 
should  be  spread  an  -^"^ 

even  and  continu- 
ous coating  of  the 
cement,  and  this 
coating  should  im- 
mediately be  cov- 
ered with  an  ade- 
quate body  o£  well 
screened  gravel. 

24.  The  flash- 
ing for  this  roof 
should      preferably 

be     of     copper,    as  fio.  n. 
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should  also  the  eaves  stops  and  naila     Flasliings  of  zinc, 

galvanized  iron,  or  tin  may,  however,  be  used  as  fairly  satis- 
factory substitutes  for  copper. 
The  eares  stops  (see  a,  Fig.  30)  should  extend  Z  inches 

on  the  roof  as  shown 

at  i  ;•  they  are  laid 

over    the   felt   and 

should     extend 

downwards  over  the 

eaves  f  not  less  than 

^   inch    below    the 

upper  surface  of  the 

roof  boards. 
TheowZ/flashings 

a,  Fig.  21,  extend  at 

least  3  inches  over 

the  felt  on  the  roof. 

They  should  be  well 

nailed,  and   should 

be  covered  with  ce-  pio.  ss. 

ment  when  the  gravel  is  applied;  they  should  project 
upwards  against  the 
wall  at  least  5  inches 
and  be  secured  with 
flashing  hooks,  and 
should  have  the  verti- 
cal joints  c  well  locked 
and  soldered. 

The  flashing  should 
be  covered  with  a.coun- 
terflashing  d.  Fig.  31, 
which  reaches  within  3 
inches  of  the  roof,  and 
is  turned  in  to  the  wall 
at  least  1  inch  and 
'''°'  *^  secured   by  wall  hooks 

or  plugging.   The  joint  should  be  pointed  with  elastic  cement 
This  roofing  may  be  covered  with  a  layer  of  hydraulic 
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cement,  as  shown  at  a,  Fig.  22,  IJ  inches  thick,  divided  into 

smalt  sections  b,  b  suggestive  of  stone  or  tile. 

In  the  second  method  (see  Fig.  23),  the  flashings  are  of 
the  same  material  as  the 
roof.  In  this  method  the 
felt  a  is  laid  close  in  to  the 
angles  against  the  walls, 
and  is  extended  2  inches 
upwards.  Over  this,  in  the 
angles,  is  laid  a  strip  b  8 
inches  wide,  with  half  its 
width  against  the  walls  and 
half  on  the  roof.  The 
upper  edge  is  fastened  with 
a  wooden  strip  c,  nailed  to 
Fio.  !M.  the  walls  and  pointed  with 

cement;  the  felt  is  pressed  in  to  the  angles  of  the  wall  and 

cemented  to  the  roof  with  liquid  coating.     In  securing  the 

laps  of  the  prepared  felt,  the  nails  should  be  spaced  about 

1  inch  apart. 
The  outside  angles  of  walls  and  chimnej-s  should  be  flashed, 

as  shown  in  Fig.  24. 

A  strip   of  felt  a   8 

inches  wide  is  folded 

and  cut  as  shown.    It 

is   bent    around    the 

angle,   and   is  nailed 

and    cemented,    with 

the    liquid     coating, 

over  the  under  roofing 

b,    after   which   it   is 

counterflashed  as 

shown  at  C. 
The   inside   angles 

of  walls  are  flashed,  fjg.  a. 

as  shown  in  Fig.  25,  the  strip  of  felt  a  being  of  the  same 

dimensions  and  similar  to  that  used  for  outside  angles;  the 

process  of  applying  is  the  same. 


g  13  ROOFING.  21 

The  rtdge  Is  capped  with  a  IC-inch  strip  o!  felt,  lapping  on 
the  roof  each  side  of  the  ridge,  well  cemdnted  and  securely 
nailed  at  the  edges  and  joints.  The  best  temperature  to 
apply  this  roofing  in  is  one  of  35°  F.  When  it  is  colder  than 
this,  the  materi^  should  be  kept  in  a  warm  room  before 
using,  and  taken  out  only  as  required. 

The  quantity  of  material  required  to  lay  and  cover  a 
square  of  this  roofing  is:  1  roll  of  2  or  3  ply  natural  asphalt 
roofing;  3  gallons  of  liquid  coating;  1  pound  of  nails;  and 
1  pound  of  tin  caps. 

ASBESTOS  BOOmifG. 
S5>  Asbestos  is  a  white,  gray,  or  green-gray  fibrous 
variety  of  amphibole,  usually  one  containing  but  little  alu- 
minum, trenolite,  or  actinolite;  also,  improperly,  a  fibrous 
serpentine  or  chrydolite.  The  fibers  are  sometimes  very 
long,  easily  separable,  and  flax  like,  sometimes  compact  and 
capable  of  a  high  polisK  It  is  very  soft  when  reduced  to 
powder.  It  is  incombustible,  and  from  white,  green,  and 
gray,  turns  red  and  black.  Asbestos  is  mined  in  Canada, 
Vermont,  Virginia,  South  Carolina,  and  Staten  Island,  N.  Y. 

^6.  Before  the  application  of  asbestos,  the  roof  surface 
should  be  cleaned  of  all  refuse.  Care  should  also  be  taken 
that  the  joints  of  the  boards  are  planed  to  a  level  surface 
and  then  thoroughly  swept. 

Unroll  the  roofing  as  shown  in  Fig,  2G,  taking  care  that 

the    material    passes 

over  and  not  under 
the  roll.  Cut  enough 
off  the  roll  to  cover 
the  length   required. 

Commencing    at   the 

eaves,  lay  the  sheets  _ 

in  succession  parallel  ^'""^ 

to  the  eaves.  The  lap  for  steep  roofs  should  be  1 J  inches,  and  for 
flat  roofs,  2  or  more  inches.  Where  short  lengths  are  used,  see 
that  the  vertical  joints  do  not  come  in  line  with  each  other; 
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and  on  steep  roofs,  where  the  roofings  is  vertical,  or  from 
ridge  to  eaves,  place  a  continuous  strip  next  to  the  short 
lengths.     All   edges  and  laps  are   cemented   before   being 
nailed  down,  the  nails  being  spaced  1  inch  apart      When 
the  roofing  has  been 
nailed,  cement  a  sec- 
ond time,  thoroughly 
covering    the   joints 
and  laps,  concealing 
all    nail    heads    and 
filling  up  the  edges 
as  much  as  possible. 
.  Next  apply  a  coating 
to  the  entire  surface 
of  the  roof,  and  when 
thoroughly  dry,  ap- 
f^-  ^'  ply  a  second  coating, 

finishing,  while  fresh,  with  an  even  covering  of  fine  ground 
asbestos  powder. 

Where  there  are  no  gable  walls,  the  roofing  is  thoroughly 
cemented  at  the  edge  of  the  roof,  with  a  coating  mixed  and 
thickened  with  hydraulic  cement.  It  should,  also,  be  nailed 
down  close  and  tight  and  then  covered  with  a  wooden  cap 
molding ii,  asshown  in  Fig.  27. 

27.  Where  there  are  parapet  walls,  chimneys,  bulk- 
heads, etc.,  the  roofing  should  run  to  the  angle  only.  See 
Fig.  28.  When  the  roofing  has  been  nailed  in  place,  the 
angle  formed  by  the  roof  and  w.nlls  should  te  thoroughly 
cemented.  While  this  coating  of  cement  ^  is  wet,  apply  a 
separate  flashing  ^,  as  shown;  this  flashing  to  be  8  inches 
wide,  i  inches  on  the  roof  and  4  inches  up  against  the  walls, 
nailed  and  also  cemented. 

Where  a  metal  counterflashing  is  used,  secure  the  upper 
edge  of  the  flashing  c,  just  mentioned,  with  a  wooden  strip  rf, 
well  nailed  to  the  walls,  finishing  tlie  top  with  a  good  coat- 
ing of  cement  e.  By  usinof  a  wide  strip  of  wood,  and 
keeping  the  top  of  it  flush  with  a  j:)intyin  the  brickwork. 
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the  mortar  can  be  raked  out  and  the  coating  of  cement 
made  to  enter  the  joint,  thtis  rendering  it  more  secure  and 
water-tight. 

Apply  tin,  copper, 
or  zinc,  where  used 
for  counterflashings, 
in  the  same  manner 
as  in  other  roofa  In 
fitting  around  the 
comers  of  chimneys, 
etc.,  take  a  piece  of 
roofing  8  inches 
square,  and  from  the 
middle  point  of  either 
side,  cut  it  half  across ; 
bend  this  on  theaiigles 
as  required  and  ce- 
ment well.  This  pat- 
tern will  suit  an  out- 
side or  an ,  inside 
angle.  See  Figs.  2-t 
and  25.  Where  the 
roofing  connects  with 
tin,  or  other  metal 
portion  of  the  build- 
ing projecting  through  the  roof,  the  edges  should  be  care- 
fully secured  by  nailing  and  cementing. 

2S.  At  the  leader  outlets  (see  Fig,  29),  turn  the  leader 
sleeve  over  the  gutter;  cut  a  piece  of  roofing  felt  a  with  a 
hole  in  it  the  size  of  the  outlet;  place  this  over  the  sleeve's 
edge;  then  cement  and  nail  in  place.  If  the  gutters  are 
to  be  lined  with  the  roofing  felt,  use  a  separate  strip  6  in  the 
trough,  and  put  it  in  place  before  applying  the  material  c  on 
the  roof  proper.  Nail  and  cement  all  the  edges  and  laps, 
and  give  an  extra  coat  of  cement.  Avoid  forming  sharp 
angles  in  the  roofing  felt,  and  take  care  not  to  injure  the 
material  while  applying  it  to  the  roof. 
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89.  See  tiat  all  laps  are  made  with  the  current,  or  pitch, 
of  the  roof.  Large  roofs  should  have  a  pitch  of  not  less 
than  1  inch  to  the  foot     This  rooiing  should  not  be  applied 


when  the  temperature  is  below  40°,  With  this  method,  It 
requires  to  cover  a  square :  J-  roll  of  roofing  material,  IJ  gal- 
lons of  coating,  and  IJ^  pounds  of  nails. 


SUIXGIiE   ItOOFING. 


WOOD  SIIINGT.E3. 

30.     Shingles  are  made  by  sawing  or  splitting  chestnut, 
hemlock,  cedar,  white  pine,  or  cypress. 

Chestnut  shingles  are  likely  to  curl  in  dry  weather,  and 
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when  damp  they  swell  and  bulge;  this  continued  movement 
gradually  draws  the  nails  and  cracks  the  shingle. 

Hemlock  shingles  are  more  serviceable  than  is  generally 
supposed,  and  in  dry  localities  last  a  long  time;  but  in  a 
moist  atmosphere  they  rot  quickly. 

Red-cedar  shingles  last  very  well,  and  are  on  this  account 
largely  used.  Because  of  the  general  straightness  of  the 
grain,  red-cedar  shingles  are  not  roughened  so  much  under 
the  sun  as  other  kinds,  and,  therefore,  give  a  better  weather 
surface. 

White-pine  shingles  are  commonly  used,  because,  while 
offering  most  advantages  under  general  requirements,  they 
last  longer  than  any  but  cypress  or  white-cedar,  and  do  not 
curl  and  split  so  readily  as  the  foregoing  kinds.  Their  chief 
disadvantage  is  in  the  sawing,  as  the  fiber  roughens  quite 
freely. 

Cypress  and  zvhite-cedar  shingles  are  the  least  used,  and,  at 
the  same  time,  the  best  that  can  be  had.  The  wood  saws 
fully  as  well  as  the  red  cedar,  and  will  not  curl  or  split, 
except  under  excessively  severe  conditions;  as  regards 
enduring  qualities,  these  shingles  are  far  superior  to  any 
other  shingles  known. 

31.  Sizes  and  Terms. — The  ordinary  lengths  of  shingles 
are  from  16  to  18  inches,  or  24  to  27  inches,  and  the  widths, 
from  3  to  7  or  10  inches.  A  bundle  contains  about 
250  shingles.  Thick  shingles  measure  about  -j^  inch,  and 
thin  ones  about  f  inch  at  the  butt.  Shingles  are  wedge 
shaped  and  ^^g-  inch  thick  at  the  upper  end. 

Dimension  shingles  are  always  cut  to  a  uniform  size  or 
width,  and  are  preferable  in  laying  patterns;  they  are 
4,  5,  or  6  inches  in  width,  and  are  usually  dressed. 

The  term  No,  1  signifies  that  the  entire  shingle  is  of  a 
clear,  sound,  serviceable  wood,  free  from  all  knots,  sap,  etc. 

Shaved  shingles  are  split  and  shaved  with  the  draw  knife. 
•  Clear  butts  indicate  that  the  shingles  contained  in  the 
bundle  have  a  clear  butt,  or  enough  clear  surface  for  the 
exposure  to  the  weather. 
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Fancy  butts^  or  pattern  butts^  are  shingles  having*  the 
butts,  or  ends,  sawed  to  a  geometric  or  other  form,  such  as 
saw  tooth,  round,  hexagonal,  etc.  These  shingles  are  usually 
dressed. 

Shingle  lathy  on  which  the  shingles  are  laid,  usually  runs 
from  1\X^  inches  to  1J-X3  inches. 

Valley^  hip^  and  ridge  boards  are  of  either  1  inch  or 
1 J  inches  in  thickness,  as  required. 


IJLTINO  SHEN^GLiES. 

32.  The  methods  of  laying  shingles  generally  in  use  are: 
(1),  on  shingle  lath;  (2),  on  boarding  without  paper  or  felt; 
and  (3),  on  matched  boarding  and  lath  with  felt. 

"^h^  first  method  is,  no  doubt,  the  best,  though  generally 
used  only  on  cheap  buildings.  In  more  expensive  houses,  the 
requirements  usually  call  for  a  matched-board  roof,  which  pre- 
vents the  free  passage  of  air,  and  causes  the  shingles  to  rot 

33«     To  lay  shingles  according  to  the  first  method,  com- 

* 

mence  at  the  eaves  and  lay  from  one  to  three  hemlock 
boards  10  inches  wide.  The  advantage  of  using  more  than 
one  board  is,  that,  if  it  becomes  necessary  to  walk  on  the 
eaves  of  the  roof  to  make  repairs,  the  shingles  will  not  be  so 
readily  broken.  In  the  valleys  formed  by  the  main  roof  and 
dormers,  where  not  very  long,  one  board,  however,  on  each 
side  is  sufficient.  These  boards  also  act  as  a  stop  to  the 
wind,  and,  to  a  great  extent,  prevent  the  rain  from  being 
blown  over  the  flashing.  The  same  remark  applies  to  hips 
and  ridges. 

The  starting  course  of  the  shingles  should  be  doubled  at  the 
eaves,  and  the  ends  should  overlap  the  gutter  about  1^  inches. 

Each  shingle  is  secured  with  2  fourpenny  nails,  at  a  dis- 
tance of  about  2  inches  above  the  upper  line  of  the  exposure. 
The  amount  of  exposure  or  gauge  is  measured  back  from 
the  butt  ends  of  the  shingles,  and  a  mark  is  struck  with  a 
chalk  line,  to  which  mark  the  butts  of  the  next  course  of 
shingles  are  laid.  The  heads  of  the  nails  are  in  this  manner 
protected  by  the  laps,  and  the  shingles  are  further  secured 
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by  the  nails  of  each  succeeding  course  passing  through  the 

heads  of   the   previous 

course.     If   the  gutter 

is  built  on  the  surface 

of   the   roof,  as  shown 

in  Fig.  33,  the  butts  of 

the   shingles    must   be 

placed  well  up    above 

the  overflow  line, 

34.     Aronnd    all 

chimneys,    ventilators, 

skylights,  etc. ,  board  the 

roof  to  the  first  rafter  on 

each   side;  and  at  the  no.  an 

back     of    all    chimneys,   build     in    a    saddle,    as.    shown 
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at  a.  Fig.  30,  and  nail  the  boards  ^  at  each  side  and  at  the 

front. 
Along  the  valleys  should  be  placed  tilting  fillets  a.  Fig.  31, 

over  which   the  flashing  is  formed.      Similar  tilting  fillets 

should  be  placed  along  the  upper  edge  of  the  gutter  just 

above  the  overflow- 
Gutter  linings  may  with  advantage  extend  several  inches  up 

under  the  shingles.     See  b.  Fig.  32.     The  valley  lining  also 

extends  under  the  shingles  3  or  4  inches,  as  shown  at  d,  Fig.  31 ; 


F:o.82. 
likewise,   the  chimney  flashing  extends  3  or  4  inches  at  the 
back  and  sides  of  the  chimney,  and  5  or  6  inches  at  the  front. 

35.     Valleys. — In  finishing  against  open  valleys,  care 

should  be  taken  to  cut  the  shingles  parallel  to  the  line  of  the 
tilting  fillet,  or  the  result  will  be  a  wavy  line. 

In  constructing  c/os^  valleys,  the  shingles  are  interwoven 
with  metal  sheets  (see  Fig.  33),  and  are  mitered  in  the 
angle.  The  shape  of  these  sheet  flashings  will  vary  with 
the  pitch  of  the  roof,  if  it  is  desired  to  make  the  lower 
edges  of  the  sheets  parallel  with  the  butts;  but  this  is 
not  necessary,  as  square  sheets  will  serve  the  same  purpose, 
provided  they  are  properly  lapped. 


gl3 


applied  tu  the  hips  of  ^°-  "• 

roofs,  is  shown  in  Fig.  34,  a  being  the  flashing  laid  ii 
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the  shingles.  While  not  prolonging  the  Kfa  of  the  shingles, 
this  no  doubt  makes  the  most  weather-proof  hip  except  a 
metal  rolL  The  roll,  however,  never  looks  well,  and  on  that 
account  should  be  avoided. 

37.    The  method  known  as  the  Boston  Iilp  is  very  effect- 
ive and  neat,  and  under  ordinary  conditions,  especially  on  a 
very  steep  roof,  is  sufficiently  weather-tight  for  all  purposes. 
Shingles  of  a  uniform  width  of,  say,  6  inches,  should  be 
selected.     A  chalk  line  is  snapped  on  either  side  of  the  hip, 
aboutj^inchesfromitscenterand  parallel  to  it.   Seen,  Fig.  35. 
The  slope  shingles 
should  be  carried  up 
to  this  line,  stepping 
back  to  allow  the  hips 
to  be  laid  last     Lay 
a  shingle  on  the  roof 
with  its  edge  at,  and 
'  parallel  to,  thehip  lice, 
__  and  the  lower  comer 
of  its  butt  just  toucfa- 
*  ing  the  butt    of  the 
shingle   below  it,  as 
shown  at  ^,    Across  it, 
and  at  right  angles  to 
the  eaves,  draw  a  line 
for   the  vertical  side 
Pro-  ■"•  cut,  as  at  c.     Slightly 

taper  the  side  d  to  heighten  the  effect  of  a  hip  roll,  and  to 
allow  the  next  hip  shingle  above  to  slightly  project  over  and 
cover  the  end  of  the  vertical  side  cuL  Fit  the  hip  shingle  to 
the  side  of  the  slope  shingle,  and  nail  in  place.  On  the 
other  side,  lay  the  edge  of  tlie  shingle  flush  with  the  upper 
and  outside  edge  of  the  first  shingle,  obtaining  the  side  and 
butt  cuts  in  the  same  manner  as  before;  the  third  shingle  is 
laid  on  the  same  side  as  the  second;  the  fourth  shingle 
is  laid  on  the  same  side  .is  the  first,  with  the  hip  edge  flush 
with  the  outside  edge  u£  the  third,  and  the  fifth  on  the  same 
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side  as  the  fourth;   continue  thus,  laying  two  alternately, 
until  the  hip  is  completed.  • 

One  of  the  chief  advantages  of  this  method  is,  that  the 
grain  of  the  wood  runs  with 
the  hip,  and  the  tendency 
to  curl  is  taken  away  from 
the  line  of  the  hip  to  the 
side  of  the  shingle. 

The  appearance  of  the 
roof  may  be  improved,  and 
the  drip  over  the  gables 
may  be  stopped,  by  putting 
a  tilting  fillet  up  the  rake, 
running  the  shingles  up  on 
it  as  at  a,  Fig.  36,  and  cut- 
ting the  ends  of  the  shingles 
at  an  angle  of  45°  to  the  side  joint,  as  shown  at  &, 

38.    There  are  three 

methods    of    finishing 

the  ridge  of  the  roof. 

The   first   consists   of 

IaJ^ng  over  the  last  row 

of  shingles  but  one,  a 

metal  flashing,  as  at  a. 

Fig.  37,  which  extends 

on  each  side  of  the  ridge 

to  the  depth  of  the  last 

row,   after   which    the 

last    row    of    shingles 

may  be    laid  and    the 

*'"'■  ""■  ridge    capped    with    a 

ridge  saddle  of  white  pine  1\  inches  thick.     The  first  side  e 

is  put  on  flush  with  the  ridge  and  opposite  side  of  the  roof, 

and  the  finished  piece  is  put  on  with  a  lap  of  about  J  or  |  inch, 

as  shown  at  d. 

The  second  method  [see  (<?)  Fig.  38]  consists  of  the  two 
ridge  pieces  a,  a,  one  being  the  thickness  of  the  board  wider 
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than  the  other,  laid  over  two  pieL-es  just  the  thickness  of  the 
•  shingles,  which  are  first 

nailed  to  the  roof- 
boards,  and  against 
which  the  shingles  abut. 
The  top  of  the  ridge 
piece  is  capped  with  a 
wooden  roll  b,  Fig.  38. 
No  metal  flashing  is  re- 
quired, as  the  roll  effec- 
tually covers  the  joint. 
^  The  third  method 
[see  (b).  Fig.  38]  is  simi- 
lar to  the  second,  except 
that  the  wood  roll  is 
covered  with  a  galva- 
nized-ironorcopperroll 
and  wings  pushed  over 
it.  Galvanized  nailsare 
driven  into  the  roll, 
near  the  wings,  to  keep 
it  in  place;  lead  is  also 
used  for  the  same  pur- 
■  pose. 

FlO.  88. 

39.  The  second  method  of  laying  shingles  is  that  of  lay- 
ing them  on  boards,  which  cover  the  entire  surface  of  the 
roof.  The  boards  should  not  be  set  close  together,  as  they 
would  then  prevent  the  passage  of  air,  stop  ventilation,  and 
cause  the  shingles  to  rot.  This  process  of  rotting  arises  from 
the  warm  air  of  the  rooms  below  condensing  when  it  comes 
in  contact  with  the  roof,  making  it  wet,  or  resulting  in  what 
is  called  "sweating."  It  is  also  caused  by  capillary  attrac- 
tion acting  through  the  butt  ends  of  the  shingles. 

40.  The  ////W/ method  of  laying  shingles  (see  Fig.  3ft)  is 
on  matched  boarding  a  covered  with  roofing  felt  b;  the  lath  c 
is  then  nailed  on,  the  same  as  in  the  first  method,  and  the 
shingles  are  laid  on  the  lath. 
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Thia  method  makes  a  very  good  roof,  when  the  spaces 
between  the  ends  of  the  lath 
are  left  open  at  the  gables 
for  ventilation;  but  when 
closed,  as  isusually  the  case, 
makes  the  poorest  roof  of 
all,  as  the  closed  air  space 
only  increases  the  conden- 
sation and  hastens  the  de- 
struction of  the  roof. 

41.     In  laying  shingles 
on  a  roof,  the  best  results 
are  obtained,  and  their  en- 
durance, which  is  the  chief  '"" 
point,  is  vastly  increased  by  setting  the  shingles  from  •fj 
to  \  inch  apart.     This  allows  the  water  to  drain  off  rapidly, 
dries  the  roof  quickly,  and  also  allows  for  expansion  and  pre- 
vents buckling.     Where  narrow  shingles  are  used,  the  joints 
should  not  be  less  than  \  inch;  while  for  shingles  over  fi 
inches  in  width,  from  J  to  J  inch  joints  should  be  allowed. 

43.  For  covering  conical  roofs,  the  shingles  should  be 
selected  in  three  or  four  widths,  the  largest  butts  being  6 
inches  at  the  gutter,  and  the  smallest,  3  inches  at  the  top. 
(See  a,  b,  c,  d.  Fig.  40.) 

To  keep  the  shingles  true  to  the  radial  lines,  and  the  butts 
in  line  with  the  horizontal  curves  or  courses  running  around 
the  tower,  a  nail  is  driven  into  the  center  of  the  apex  post  e, 
to  which  a  cord  is  attached.  The  starting  course  is  laid  hori- 
zontal with  the  eaves,  the  next  gauge  is  laid  off,  and  a 
shingle  g  is  tacked  in  place.  The  cord  is  held  to  a  joint  of 
the  first  course  under  the  tacked  shingle,  and  a  line  is  drawn 
through  the  center  of  the  shingle  g  vertically;  the  cord  is 
then  moved  to  the  outside  comer  of  the  butt,  first  on  one 
side  h,  and  thcin  on  the  other  side  i:  the  side  or  taper  lines 
Aj'and  ik  being  drawn  will  be  radial  to  the  center  of  the 
apex,  as  shown  by  the  plan  /.      The  shingle,   cut  to  the 
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lines  marked,  will  form  a  templet  for  the  first  course.  The 
shingles  with  5-inch  butts  should  be  laid  first,  then  the  4-inch, 
and  so  on  until  each  lot  is  used,  making*  a  new  templet  as  often 
as  the  joints  begin  to  come  too  close. 

This  mode  of  application  should  be  continued  until  the 

4 


/ 
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Fig.  40. 

base  of  the  finial  is  reached,  when  the  apex  should  be  flashed 
with  tin  if  a  wooden  cap  is  to  be  used.  If,  however,  a 
sheet-metal  finial  is  required,  the  flashing  may  be  omitted. 

43.  The  gauge,  or  exposure  to  the  weather,  of  a  shingle  is 
obtained  by  subtracting  the  lap  from  the  length  and  dividing 
the  difference  by  3.     Thus,  for  a  shingle  18  inches  long,  and 


§13 


ROOFING. 


85 


with  a  3-inch  lap,  the  exposed  length  will  be  18  inches  — 3 
inches  =  15  inches,  which  divided  by  3,  will  give  5  inches. 
The  number  of  inches  exposed  to  the  weather  multiplied  by 
the  average  width  of  a  shingle  gives  the  area  of  the  exposure; 
dividing  14,400  (the  number  of  square  inches  in  100  square 
feet)  by  the  area  of  the  exposure  gives  the  number  of  shingles 
required  to  cover  100  square  feet  of  roof.  The  average 
width  of  a  shingle  is,  for  example,  4  inches,  and  if  exposed 
to  the  weather  4  inches,  the  area  of  exposure  is  16  square 
inches;  now  14,400  square  inches  divided  by  16  gives  900, 
the  number  of  shingles  required  per  square. 

44.  The  following  table  is  arranged  for  shingles  from 
16  to  27  inches  in  length,  and  based  on  a  given  exposure  to 
the  weather: 

TABI^E  2. 


Exposure 
to  the 

Number  of  Square 

Feet  of  Roof  Covered 

by  1,000  Shingles. 

Number  of  Shingles 

Required  for  100 
Square  Feet  of  Roof. 

Weather. 
Inches. 

4  Inches 
Wide. 

6  Inches 
Wide. 

4  Inches 
Wide. 

6  Inches 
Wide. 

4 

Ill 

167 

900 

600 

5 

139 

208 

720 

480 

6 

167 

250 

600 

400 

7 

194 

291 

514 

343 

8 

222 

333 

450 

300 
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TIX  AND  TIN   PLATE. 

46.  Tin,  when  pure,  is  a  metal  of  whiteness  and  bril- 
liancy next  to  silver.  It  is  highly  malleable,  but  inferior 
in  ductility  and  tenacity  to  all  metals,  except  lead.  Little 
affected  by  the  atmosphere,  at  ordinary  temperature,  it  is 
extensively  used  in  manufacturing  tin  plate.     Tin  is  not 
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a  widely  distributed  metal ;  on  the  contrary  it  is  extremely 
scarce  and  very  rarely  found  in  the  natural  or  pure  state. 

Of  tin  ore  there  are  two  kinds,  tin  stone  and  //;/  pyrites. 
It  is  found  principally  in  Cornwall,  England;  Bohemia  and 
Saxony  in  Continental  Europe;  in  the  Malayan  Peninsula; 
Australia;  and  more  recently,  in  the  United  States  of 
America. 

4:6«  Tin  plate  is  sheet  iron  or  steel  coated  with  tin. 
The  plates  of  sheet  iron  are  first  well  cleaned  by  washing, 
then  dipped  in  melted  tin,  and  afterwards  in  a  solution  of 
diluted  sulphuric  acid,  this  last  process  being  known  as 
pickling.  The  sheets  are  then  scoured  with  fine  sand  and 
water  and  afterwards  dried.  To  obtain  the  proper. softness, 
they  are  next  annealed,  sorted,  and  passed  between  rollers 
which  impart  to  them  an  even  thickness.  This  rolling 
hardens  the  plates,  after  which  they  are  again  annealed, 
sorted,  pickled,  and  trimmed. 

The  sheets,  by  this  process,  go  through  six  different  baths; 
(1)  the  tinman's  pot,  containing  grease;  (2)  the  tin  pot,  con- 
taining melted  tin;  (3)  the  washing  pot,  containing  melted 
tin,  covered  with  grease  in  one  compartment ;  (4)  the  plates 
are  then  brushed  to  remove  excessive  tin,  then  dipped  in 
the  other  compartment  containing  the  purest  of  tin ;  (5)  the 
cold  pot,  containing  tallow  heated  to  a  low  temperature; 
(6)  the  list  pot,  containing  tin,  in  which  the  edges  of  the 
plates  are  dipped. 

Crystalline  tin  is  produced  by  the  application  of  a  mixture 
of  diluted  nitromuriatic  acid,  for  a  few  seconds,  to  heated 
tin  plate,  then  washing  the  plate  with  water  and  drying. 

47,  The  tests  for  tin  plate  are  for  ductility,  strength, 
and  color.  To  possess  these  attributes,  the  iron  must  be 
of  the  best  quality,  and  the  process  of  tinning  must  be  con- 
ducted with  skill. 

Good  tin  plate  is  determined  by  tlie  following  conditions: 
The  sheet  should  bear  cutting  into  strips  of  a  width  equal  to 
ten  times  the  thickness  of  the  plate,  both  across  the  fiber  and 
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in  line  therewith,  without  splitting.  These  strips  must, 
while  hot,  stand  the  strain  of  being  bent  on  a  mold,  the  cir- 
cumference of  which  is  equal  to  four  times  the  width  of  the 
strip.  The  plates  when  cool  must  bear  bending  on  a  head- 
ing machine  to  such  an  extent  as  to  form  a  cylinder  whose 
maximum  diameter  shall  be  equal  to  sixty  times  the  thick- 
ness of  the  plate.  If  there  be  any  suggestion  of  lead  in  the 
tin,  apply  to  the  latter  a  few  drops  of  pure  acetic  acid,  and 
a  whitish  coating  will  appear.  Add  to  this  a  few  drops  of 
potassium  chromate  solution.  If  it  turns  yellow,  the  tin  has 
lead  in  it;  the  more  lead  the  deeper  the  yellow. 

48.  ManufacturlnfiT  Terms. — The  term  tin  plate  has 
been  defined.  Terne  plate  is  a  plate  of  sheet  iron  coated 
with  tin  and  lead,  and  is  inferior  in  quality  to  tin  plate. 
Plates  in  the  market  are  known  as  charcoal  and  coke  plates. 
These  terms,  derived  from  the  process  of  making  the  iron, 
are  used  to  designate  the  grade  of  plates,  when  marking  the 
boxes  containing  the  goods. 

Brands  are  the  different  marks  or  devices  used  by  makers. 
Reliable  manufacturers  always  endeavor  to  maintain  a  uni- 
form grade  of  merit  in  the  different  brands  they  turn  out 

Gauge  denotes  the  thickness  of  the  plates,  and  is  known 
by  such  signs  and  marks  as  I  Cy  I  Xy  etc.  I C  represents  a 
plate  in  gauge  about  No.  29,  and  weighing  about'lO  ounces  to 
the  square  foot.  I  X  corresponds  to  No.  27  gauge,  and 
weighs  nearly  12  ounces  to  the  square  foot. 

Sizes  of  the  plates  are  marked  on  the  boxes.  The  common 
sizes  are:  10  in.Xl4  in.,  14  in.x20  in.,  20  in.X28  in.,  etc 

Waster  is  an  imperfect  plate. 


MATERIALS  USED  IX  METAL,  ROOFING. 

49,  Solder  is  an  alloy  of  two  or  more  metals.  When 
melted,  it  adheres  strongly  to  the  clean  surfaces  of  the  other 
metals  less  fusible.  Solders  are  hard  or  soft,  according  to 
their  relative  fusibility.  The  following  table  gives  the  com- 
positions and  fusing  points  of  different  varieties: 
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TABIiB    3, 

COMPOSITIONS  AND  FUSING  POINTS  OP  SOIiI>ER. 


Kind. 


Spelter,  hardest 

Spelter,  hard 

Spelter,  soft 

Spelter,  fine 

Silver,  hard 

Silver,  medium 

Silver,  soft 

Plumbers',  coarse 

Plumbers',  ordinary . . . 

Plumbers',  fine 

Tinners' 

For  tin  pipe 

For  tin  pipe 


6 


1 

2 
1 
2 


Hard. 


o 

O 

u 


3 

1 

2 
1 
1 
1 


Ui 

> 


i 


4 
3 
2 


a 


1 
1 
2 
1 
8 
4 


Soft 


•J 


3 
2 
3 
1 
2 
4 


.a 

CO 


Fusing 
Point 


700^ 
550** 


480** 
441^ 
400° 
370** 
330** 


60.  When  solder  becomes  impure  from  use,  it  may  be 
restored  by  heating  it  to  800**,  and  adding  some  sulphur,  the 
mixture  being  well  stirred.  The  sulphur,  combining  with 
the  oxides  and  wastes  of  the  metals,  comes  to  the  surface, 
where  it  can  be  skimmed  oif.  By  cooling  to  400**,  and  put- 
ting in  a  little  tallow  to  remove  the  sulphur,  and  adding  tin, 
the  proper  quality  may  be  restored. 

Too  much  lead  in  solder  produces  a  cellular  joint  and  pre- 
vents its  sweating  properly. 

Solder  may  be  tested  by  melting,  when,  if  a  great  many 
bright  spots  appear  floating  on  top,  it  must  be  considered  too 
soft  or  fine,  while  if  the  spots  are  totally  absent,  it  contains 
too  much  lead.  Tin  spots  about  |  of  an  inch  in  diameter 
indicate  good  solder. 
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51.  Fluxes  are  used  to  aid  in  the  fusion  of  solder,  and 
to  clean  the  surfaces  of  metals  to  be  joined.  Those  com- 
monly used,  and  the  metals  to  which  they  are  applied,  are  as 
follows: 


Flux. 


Rosin 


Tallow 


Sal  ammoniac 


Muriatic  acid  or 
Hydrochloric  acid. . 

Chloride  of  zinc  . . . 


Borax 


Metals  to  be  Joined. 


Lead,  tin,  or  tinned  metals; 

used  with  blowpipe. 
Copper  and  iron ; 

used  with  blowpipe  or  bit. 
Dirty  zinc; 

used  with  copper  bit. 
Clean  zinc,  copper,  tin,  or  tinned  metals ; 

used  with  bit  or  blowpipe. 
Lead  and  tin  tubes ; 

used  with  copper  bit  or  blowpipe. 
Iron,  steel,  copper; 

used  with  blowpipe. 


62.    The  melting  points  of  the  metals  used  in  roofing  are 
given  in  the  following  table: 

TABLE   4. 


MetaL 


Tin 

Copper 

Zinc 

Lead 

Wrought  iron 


Melting 
Temperature. 


446** 

2,100** 

680^ 

626^ 

2,732** 


The  fusing  point  varies  greatly,  according  to  the-purity  of 
the  metal,  while  the  fusing  points  of  alloys  vary  with  their 
composition. 
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53.  Wall  Hooks  and  Roofing  Nails. —  Wall  (yr  fiashing 
hooks,  as  shown  at  (ti).  Fig,  41,  or  b.  Fig.  42,  hold  the  flashing 
in  place  where  it  Hes  against  the  wall,  or  they  are  driven 


<y 


¥ 


mam 


over  the  apron  flashing  to  prevent  it  from  pulling  out;  they 

are  usually  placed  at  about  16-inch  centers. 

Wall  nails^  as  shown  at  {b).  Fig.  41,  are  used  for  the  same 

purpose,  but  are  not  so  good,  as  only  the  shoulder,  or  under 

side  of  the  head,  bears  against  the  flashing. 

These  wall  hooks  and  nails  should  be  of  galvanized  iron  or 
of  composition  metal  topre- 
vent  the  corrosion  of  the 
metals  they  hold  in  place. 
Tile,  shingles,  and  slate 
are  nailed  to  the  roof  with 
both  cut  and  wire  nails. 
For  shingles  or  small  slate, 
a  cut  nail  (^)  or  (d),  or  a  wire 
nail  (d-),  Fig.  41,  of  a  length 
equal  to  the  thickness  of 
the  roof-boards  should  be 
used.  These  nails  should 
be  galvanized  or  tinned. 
The  clean-cut  steel  nail, 
with  countersunk  head 
shown  at  (/),  is  generally 
used  for  slate. 
''"'■■  ^"  The  copper  wire  nail  {£) 

is  used -for  tiling,  and  tlie.si^e  is  regulated  by  the  kind  of 

tile  used  and  the  thickness  of  the  boarding.     The  thickness 

of  the  tile,  plus  the  board  thickness,  gives  the  length.     Cut 
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and  wire  steel  nails,  galvanized  or  tinned,  are  also  used  for 
tiles. 

For  composition  roofing,  the  clout  nail  {c)  and  (rf),  Fig.  41, 
should  be  used,  with  or  without  a  tin  collar.  Composite 
nails  are  preferable  for  all  kinds  of  roofs  where  nails  are 
used.  The  best  are  made  of  7  parts  copper  and  4  parts  zinc. 
By  their  use  the  dangers  of  corrosion  and  galvanic  action  are 
avoided  or  reduced  to  a  minimum. 

Where  flashings  are  placed  in  a  raglet  in  stonework,  they 
are  held  by  wood  or  lead  plugs  or  bats;  lead  is  preferred,  as 
it  permits  more  driving.  These  bats  (see  a.  Fig.  42)  are 
made  up  of  pieces  of  lead  1\  inches  long  by  finch  wide, 
until  a  thickness  suitable  to  the  joint  is  formed.  They  are 
placed  at  12-inch  centers,  and  are  driven  in  and  calked  in 
place. 


liAYING  TIN  ROOFS. 

64.  The  methods  for  laying  tin  roofs  vary.  The  Jiai 
seam,  secured  with  either  nails  or  cleats,  is  used  on  flat- 
pitched  roofs;  the  standing  seam  is  used  on  steep-pitched 
roofs,  and  occasionally  on  flat  parts  of  such  roofs,  known  as 
decks. 

Of  the  first  two  methods  of  laying  a  tin  roof,  the  one  in 
which  the  seam  is  secured  with  cleats  is  to  be  preferred,  the 
objection  to  the  other  being  that  the  nails  make  holes  in  the 
tin,  and  as  the  tin  expands  or  contracts,  the  holes  become 
larger  and  the  nails  work  loose. 

55*  Boarding  for  the  roof  should  be  matched  and  of  even 
thickness,  so  that  the  surface  shall  be  smooth  and  free  from 
all  rough  spots  or  ridges;  if  possible,  the  boards  should  run 
lengthwise  with  the  current  or  pitch,  that  is,  the  direction 
in  which  the  water  will  flow  when  the  roof  is  completed. 

.  66.  Felt  paper  under  tin  is  of  much  advantage,  and 
should  be  used.  It  prolongs  the  life  of  the  tin;  excludes 
any  injurious  vapors,  gases,  or  fumes,  which  might  reach  the 
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tin  from  the  rooms  below;  protects  the  tin  from  any  injuri- 
ous substances  in  the  roof  boards;  and  prevents  "sweating," 

67.  The  preparation  of  the  sheets  for  laying,  which 
should  be  carried  out  at  the  tinner's,  consists  of  edging,  that 
is,  turning  the  edges  of  the  sheets  to  form  the  seam.  The 
upper  and  right-hand  edges  are  turned  up;  the  lower  and 
left-hand  edges  are  turned  down. 

In  laying  a  tin  roof,  a  start  should  be  made  at  the  lower 
left-hand  comer  of  the  roof,  the  course  of  which  should  lock 


into  the  gutter  seam  a,  as  shown  in  Fig.  43,  or  into  an  eaves 
flashing.  If  the  gutter  is  supported  by  straps,  these  should 
also  be  locked  into  the  same  seam. 

In  Fig.  44  is  shown  the  flat  seam  roof  secured  with  nails, 
which  are  put  in  as  each  sheet  is  laid.  These  nails  should 
not  be  spaced  further  apart  than  6  or  7  inches,  and  should 
be  so  placed  that  the  nails  of  the  last  sheet  will  not  come 
over  those  of  the  preceding  ones. 

In  a  10'xl4'  sheet  there  will  be  three  nails,  as  shown  at 
a.  Fig.  44;  while,  by  reason  of  the  lock  seams,  the  sheet 
will  be  further  secured  by  the  adjoining  sheets  and  the  nails 
in  them.     A  sheet  14  in.  X  20  in.  will  have  five  nails,  and 


one  30  in.X38  in.,  six  nails.  In  exposed  locations  the 
number  of  nails  should  be  increased,  so  that  a  firm  and  rigid 
surface  can  be  obtained. 


r> 


T 


As  shown  at  a.  Fig.  45,  the  nails  are  covered  by  the  over 
lapping  edges  of  the  next 
sheet,  and  also  by  the  course 
above.  After  the  tin  has 
been  nailed  to  the  roof,  the 
next  process  is  to  mallet 
down  the  seams ;  the  quality 
of  the  roof  to  a  great  extent 
depending  on  the  skill  with 
which  this  operation  is  per- 
formed. Care  should  be 
taken  not  to  break  the 
seams,  and  to  lay  them 
evenly..  The  horizontal 
seams    make    the    straight  '"' 

lines,  while  the  other  seams  break  joint,  as  shown  in  Fig.  44. 

58.  Flashings  for  skylight  curbs,  bulkheads,  etc.  are 
shown  in  Fig,  46;  those  for  fire  and  gable  walls,  with  apron 
or  counterflashings,  are  indicated  in  Fig,  47. 

The  curb  flashing  (see  a,  Fig.  46)  is  nailed  on  top  of  the 
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curb  c  at  b,  is  turned  down  against  it  to  the  roof,  then 
carried  over  the  fillet  d  out  on  the  roof  and  seamed  and 
locked  to  the  roof  tin  at  the  joint  e. 


The  wall  flashing  is  placed  in  a  raked-out  joint  a.  Fig.  47, 
is  secured  with  flashing  hooks,  turned  down  and  over  the 
fillet  b  to  meet  the  roof  tin  c,  and  the  two  are  seamed 
together.  The  apron  flashing  d  is  placed  in  the  joint  *■  and 
nailed  with  flashing  hooks;  it  laps  over  the  wall  flashing 
about  4  inches.  The  joints  a  and  e  should  be  pointed  with 
mastic  or  elastic  cement. 

5!).  The  next  process  is  soldering  the  scams.  For  join- 
ing tin,  the  solder  should  be  composed  of  one-half  tin  and 
one-half  lead.  This  solder  is  known  and  branded  as  half- 
and  half.     After  the  seams  have  been  resined,  the  solder  is 
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applied  by  a  flat-bottomed  copper  of  sufficient  size  to  melt 
the  solder  and  keep  it  flow- 
ing. A  small  copper  should 
not  be  used,  because  it  does 
not  hold  heat  well  and  pro- 
duces, in  consequence,  an 
uneven  seam  without  soak- 
ing the  solder  back  into 
the  crevices.  Resin  should 
be  used  as  a  flux  for 
soldering  tin;  acid  must 
not  be  used,  for  while  it 
does  as  well  for  soldering 
as  resin,  it  is  likely  to  be 
driven  into  the  seams  and 
attack  the  metal. 

60.     Fig.  48   illustrates 
the  method  of  laying  the  tin  •'"^-  *^- 

with  cleats.  There  are  two  nail  holes  made  through  the  sheets, 
and  the  manner  of  fastening  the  cleat  to  the  roof  is  such  as 


to  permit  all  necessary  contraction  and  expansion,  without 

injury  to  the  roofing  material. 

The  cleat  a  consists  of  a  simple  strip  of  tin,  from  2  to  3 
inches  in  length,  and  from  1  to  1^  inches  in  width.  One 
end  6  is  bent  to  the  same  shape  as  the  corresponding  edge 
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of  the  plate  locking  into  it.  The  overlapping'  edge  of  the 
upper  sheet  covers  the  cleat.  The  nail  is  driven  near  the 
opposite  end  of  the  cleat,  as  shown  at  c,  but  so  far  removed 
as  to  have  no  effect  on  the  expansion  and  contraction  of  the 
sheets.  In  consequence,  no  strain  is  produced  on  the  seams. 
The  strips,  it  may  be  noticed,  are  nailed  to  the  board  direct, 
and  the  next  sheets  cover  them. 


61<  A  standing  seam  is  shown  in  Fig.  49.  The  sheets 
are  bent  up  at  the  edges, 
which  is  done  at  the 
shop,  the  left-hand  edge 
a  about  1|  inches,  and 
the  right-hand  edge  b 
about  1  inch.  Between 
the  sheets  a  cleat  a  (see 
Fig.  50)  is  nailed  before 
P'o-  ■«'-  the    next    sheet   on    the 

right  is  placed.      The  cleat  is  3  inches  wide  and  its  height  is 

equal  to  the  height  of  the  left-hand  standing  edge  of  the 

sheet  of  roofing.     Cleats  should  be  spaced  near  together  for 

steep  roofs;  for  decks 

the  spacing  is  usually 

the   same   as    in   flat 

roofs,    or     about    16 

inches  apart.     There 

should  be  at  least  one 

cleat  to  each  sheet  of 

tin.     The    horizontal 

seams,  as  shown  at  h,  "''""  "**■ 

are  always  flat  like  the  flat-seam  roof. 

These  seams  may  be  either  single  lock,  as  at  (a),  or  double 
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lock,  as  at  (i)  in  Fig*.  51.  After  the  metal  covering  has  been 
put  on,  the  part  of  the  left-hand  sheet  projecting  above  the 
right  (see  Fig.  49)  in  the  vertical  seams,  is  turned  over  and 
down  with  a  seamer,  as  at  c.  Fig.  60. 

63.  Nails  for  tin  roofs  of  all  styles  should  have  a 
length  slightly  less  than  the  sum  of  the  thicknesses  of 
the  roof  boards,  the  felt  and  the  tin,  in  order  that 
they  may  not  protrude  below  the  lower  surface*  of  the 
sheathing. 

The  nails  commonly  used  are  similar  to  slaters'  nails. 
They  are  thick,  some  having  a  slight  bulge  in  the  center, 
and  are  strong  enough  to  drive  through  the  thickest  tin. 
Neither  iron  nor  tin-coated,  but  zinc  or  galvanized  nails 
should  be  used.  The  zinc  produces  a  rough  surface,  tending 
to  prevent  the  nails  from  drawing  out. 

s 

63.  For  the  sake  of  economy,  sheets  of  14  in. 
X20  in.  or  20  in.  X28  in.  are  generally  used  for  roofing 
purposes. 

Measurements  in  roofing  are  based  on  the  square  of  100 
superficial  feet;  hips,  valleys,  and  flashings  are  measured  by 
the  lineal  foot,  as  are  also  gutters,  down  spouts,  leaders,  or 
conductors. 

4 

One  sheet  of  tin  14  in.  X20  in.  covers  235^^^  square  inches, 
or  1  foot  7 J  inches,  of  standing-seam  roof.  A  box  of  112 
sheets  covers  182  feet  14  inches  of  roof,  allowing 
1  inch  and  IJ  inches  for  the  two  side  seams,  and  -1^  and 
j-  inch  for  top  and  bottom  seams,  respectively.  In  these 
calculations,  no  allowance  is  made  for  waste  of  any 
kind.  One  sheet  of  14  in.  X20  in.  covers  255  square 
inches,  or  1  foot  9 J  inches  of  flat-lock  roofing,  and  a  box 
of  112  sheets,  allowing  f  inch  all  round  for  joints,  covers 
198  feet  3  inches. 

64.  The  following  table  gives  the  size,  grade,  etc.  of  tin 
plate  in  general  use : 
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TABLE  5. 


Size. 
Inches. 

Grade. 

Sheets  in  Box. 

Lb.  in  Box. 

•    Gauge. 

14X20 

IC 

112 

113 

29 

14X20 

IX 

112 

143 

27 

14X20 

IXX 

•     112 

162 

26 

14X20 

I XXX 

112 

182 

25 

14X20 

IXXXX 

112 

202 

24 

20X28 

IC 

112 

224 

29 

20X28 

IX 

112 

280 

27 

20X28 

IXX 

112 

322 

26 

Terne  Plate, 


14X20 
14X20 

IC 
IX 

112 
112 

112 
140 

29 

27 

20X28 
20X28 

IC 
IX 

112 

112 

224 
280 

29       . 
27 

65.  The  following  table  shows  the  length  and  diameter 
of  leader  pipes  made  from  stock  sizes  of  tin,  and  the  length 
of  pipe  that  may  be  made  from  1  box  of  tin: 

TABIiE  6. 


Sheets. 

Boxes. 

Diameter 

Number 

Size  of 

Length  of 

Number 

Length 

of  Pipe  in 

of 

Sheets  in 

Pipe  in  Feet 

Sheets 

of  Pipe 

Inches. 

Sheets. 

Inches. 

and  Inches. 

in  Box. 

in  Feet. 

6^ 

1 

14X20 

I'lr 

112 

126 

H 

1 

14X20 

i'7r 

112 

181 

4 

2 

14X20 

3' 3' 

112 

182 

H 

1 

14X20 

2' 3' 

112 

252 

• 

1 

14X20 

3'4r 

112 

378 
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If,  for  example,  the  leader  pipe  is  to  be  4  inches  in  diam- 
eter, and  the  circumference  12^  inches,  it  is  plain  that  only- 
one  length  can  be  had  out  of  the  14  in.  X  20  in.  Allowing 
:J-inch  lap  for  each  joint  at  top  and  bottom,  and  using  two 
sheets  for  a  length  of  pipe,  we  have  20  in.  x  2  —  1  in.  =  39 
inches,  or  3  feet  3  inches;  and  39  in.  X  5G,  half  the  number  of 
sheets  in  a  box,  gives  182  feet,  the  length  of  leader  sections 
that  may  be  constructed  from  1  box. 

66.  The  following  table  gives  length  of  semicircular 
eaves  gutters  that  may  be  made  from  1  box  of  tin: 


TABIiE    7. 

SEMICIRCULAH  EAVES  GUTTEILS. 


Sheets. 

Boxes. 

Girth. 
Inches. 

Number 

of 
Sheets. 

Size  of 
Sheets. 
Inches. 

Length  of 

Gutter  in 

Feet  and 

Inches. 

Number 
Sheets 
in  Box. 

Length 

of 

Gutter. 

Feet. 

19 
13 

1 
1 

14X20 
14x20 

I'lr 

112 
112 

126 

182 

SHEET-METAIi   SIITNGIiES. 

67.  Metal  shingles  take  the  place  of  tile,  wooden 
shingles,  slate,  and  other  roof  coverings.  On  a  pitch  of  over 
30°  they  make  a  light  and  effective  roof.  They  are  made  of 
tin,  zinc,  galvanized  iron,  copper,  bronze,  and  composition 
metal,  and  are  manufactured  in  a  variety  of  shapes  and 
designs.  They  usually  come  in  single  pieces,  each  forming 
one  shingle,  but  many  makers  also  furnish  a  sheet  with  four 
shingles  stamped  on  it.  Metal  shingles  are,  as  a  rule, 
named  from  their  form  of  outline,  and  are  designated  as 
GothiCy  diamondy  hexagonal^  etc. 

68*     liaylng:  Metal  Shlngfles. — Generally  these  shingles 
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are  laid  from  the  eaves  up  to 
the  ridge.  There  is,  however, 
a  method  of  laying;  the  shingles 
from  the  ridge  downwards.  In 
laying  shingles  of  the  Gothic 
pattern  (oae  of  which  is  shown 
in  Fig.  52),  the  gutter  and  eaves 
flashing  should  be  set  as  shown 
at  a.  Fig.  b'i,  the  flashings  being 
carried  up  about  6  or  8  inches 
on  the  roof  boards,  A  start 
should  be  made  at  the  lower  left- 
hand  corner,  care  being  taken 
that  the  start  is  made  straight 
with  the  caves.  The  shingle 
point  should  be  set  back  2  or 
more  inches,  and  nailed  through 
the  flange  b.  As  each  tow  is 
laid,  the  gable  end  flashings  c 
should  bo  attached  as  shown. 
The  ridge  is  finished  as  shown  at  a,  Fig.  54,  and  is  put  in 


F:o.  ss. 
place  before  the  last  tier  of  shingles  is  laid.     In  the  case  of 


a  whole  shingle  not  working  and  fitting  into  the  grooves  * 
of  the  ridge,  it  should  be  cut  to  the  proper  length. 


69.  Flashings. — Hips  are  finished  as  shown  at  a.  Fig. 
55.  The  edges  of  the  shingles  should  be  cut  to  the  proper 
angle  and  fitted  into  the  groove  b  of  the  hip  flashing. 
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Valley  flashings,  as  at  a,  Fig.  5fi,  ^hoald  be  made  with  a 

lock  or  fillet  b  at  the  edges  of  the  gutter  portion. 


The  edges  of  the  shingles  should  be  trimmed  to  the  proper 
angle  and  turned  over  with  a  pair  of  hand  tongs.  The 
edges  of  the  shingles  should  be  made  to  clasp  the  edges  of 
the  valley  fillet. 

The  chimneys  and  wall  junctions  are  flashed  as  indicated 
in  Fig.  57.  The  brick  joints,  as  at  a,  are  raked  out,  and  a 
flashing  of  tin,  of  the  shape  shown  at  b,  is  formed  with  a 
groove  into  which  the  shingles  are  pushed.  The  flashing, 
having  been  inserted  into  the  joint  a,  is  secured  to  the  wall 
with  flashing  hooks  d,  li,  and  the  joint  is  carefully  repointed 
with  elastic  cement. 

Dormers  and  skylights  may  be  flashed  as  shown  in  Fig. 
58.  The  flashing  a  is  turned  up  against  the  sheathing 
boards  b  and  under  the  clapboards  c,  or  other  vertical  side 
covering;  the  edges  of  the  shingles  are  then  carried  np  and 
fitted  into  the  grooves. 

The    gable    cap    and    flashing    used   with    square -tailed 
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shingles  are  indicated  in  Fig.  50.  The  molding- a  caps  the 
start  of  all  the  rows  of  shingles  and  laps  over  the  bargo 
board  b  to  which  it  is  nailed. 


70.     Diamond -shaped   shinj^les,  as  shown  in  the   views 
(a),  ip),  and  (*:),  Fig.  CO,  are  laid  in  the  same  general  manner 
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as  the  Gothic,  with  the  exception  that  the  start  maybe  made 
from  either  the  right  or  left  hand,  as  the  case  may  require. 
The  fillet  a  oa  the  two  upper  flanges  becomes  a  water-tight 


joint  The  shingle  is  nailed  through  the  lower  edge  of  the 
flange  ^  on  each  side.  The  central  longitudinal  rib  £  imparts 
rigidity  and  adds  to  the  effect. 


Fig.  «I. 

Hexagonal  shingles,  Fig.  01,  are  of  the  same  construction 

as  the  diamond,  save  for  the  right-hand  flange  a,  which  is 

extended.     The  additional  fillet  necessitates  the  laying  of 

these  shingles  from  the  left  to  the  right. 

71,     The  method  of  laying  tile  shingles,  from  the  ridge 
to  the  eaves,  is  shown  in  Fig.  63.    The  ridge  cap  is  the  same 
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as  that  used  in  the  other  methods.     The  lower  flanges  a  of 
the  shingles  are  made  with  a  groove  b  into  which  the  next 
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coarse  fits.  The  chief  advantage  of  these  shingles  is  that 
all  sca£Folding  is  removed  as  the  roof  is  laid,  and  all  diffi- 
culty in  making  a  tight  joint  at  the  point  of  support  for  the 
scaffold  is  obviated,  

COPPER  ROOFING. 


PBOPEBTIES  OF  COPPER. 

72»  CJopper  is  distinguished  from  all  other  metals  by  its 
peculiar  red  color.  Its  resistance  to  corrosion  when  exposed 
to  the  atmosphere,  combined  with  its  lightness,  gives  It 
great  value  as  a  roof  covering.     Copper  is  very  malleable 
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and  ductile,  and  also  tenacious;  it  is  found  in  most  coun- 
tries, the  principal  mines  being  those  on  the  shores  of  Lake 
Superior,  in  the  United  States  of  America,  and  at  Corocoro, 
Bolivia,  South  America, 

73.  Sheet  Copper. — Copper  is  obtained  from  its  ore  by 
the  following  process:  First,  the  ore  is  roasted  or  calcined; 
after  the  roasting,  it  is  melted  in  a  reverberatory  furnace, 
whence  it  issues  in  the  state  called  coarse  metal;  this  metal 
is  then  stamped  and  pulverized,  passed  through  a  furnace, 
and  afterwards  melted ;  the  resulting  pure  metal  is  roasted 
and  then  refined.  The  copper  is  then  cast  into  ingots  and 
afterwards  rolled  into  sheets,  which  are  cut  to  market  sizes, 
varying  from  24  in.  X  48  in.  to  48  in.  X72  in.,  and  are  sup- 
plied in  two  forms,  soft  or  annealed,  and  hard  or  cold  rolled. 
Both  varieties  may  be  tin  plated  or  **  tinned,"  when  desired. 

74.  Tests. — ^The  qualities  determining  the  suitability 
of  the  sheets  for  roofing  are  ductility  and  strength,  and 
uniformity  of  gauge  or  thickness.  The  sheets  must  stand 
bending  with  and  across  the  fiber,  without  yielding  even  to 
repeated  attempts  at  splitting  and  breaking.  The  gauge, 
which  varies  from  1  to  30,  must  be  as  represented,  and  tested 
with  a  wire  gauge,  and  the  sheet  must  be  of  the  full  weight, 
corresponding  to  the  gauge,  which,  in  common  use,  ranges 
from  10  to  20  ounces  per  square  foot.  When  a  piece  is  broken 
off,  the  fiber  should  present  a  bright,  lustrous,  and  silky 
appearance,  if  the  copper  is  of  the  best  grade.  The  metal 
should  also  bear  stamping  into  form  without  developing 
fractures. 

liAYING   COPPEU  ROOFS. 

75.  The  methods  employed  in  laying  copper  roofs  are 
usually  the  same  as  those  required  for  tin  roofing,  though 
the  flat  roof  laid  with  a  lap  seam  is  not  to  be  commended. 
It  is  weak,  and,  being  soldered  and  nailed,  will  not  permit 
sufficient  expansion  and  contraction.  Where  solder  is  used, 
the  lock  seam  with  cleats  is  best.     The  edges  of  the  sheets 
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and  all  surfaces  with  which  they  come  in  contact  should, 
before  the  seaming  and  folding  are  done,  be  thoroughly 
cleaned  with  chloride  of  zinc.  When  the  sheets  are  in  place, 
mallet  them  down  to  the  roof.  In  case  the  metal  is  tinned 
on  one  side,  the  folds  should  be  turned  so  that  the  tinned 
surfaces  shall  face  each  other.  Tinning  is  resorted  to  so 
that  the  solder  may  flow  or  sweat  more  freely  than  it  will  on 
the  copper.  The  solder  used  for  copper  roofs  is  the  same  as 
for  tin  roofing,  but  with  a  flux  of  sal  ammoniac. 

The  standing  seam  method  of  laying  should  be  employed 
where  extra  strength  and  stiffness  are  required,  on  very  steep- 
pitched  roofs,  and  on  fiat  surfaces  where  work  without  solder 
is  to  be  carried  out. 

76.  Roll-Joint  copper  roofing  is  laid  in  two  different 
ways.  In  the  one  the  roll  is  hollow  and  is  secured  to  the 
roof  by  clips  or  tingles ;  in  the  other  a  solid  roll  is  used, 
set  with  a  trough  or  nailed  directly  to  the  roof.  Fig.  63 
shows  the  hollow 
roll.  The  clips  or 
tingles  a^  a  are 
nailed  to  the  roof 
before  each  sheet  is 
laid;  against  the 
clips  or  tingles 
the  edges  of  the 
sheets  b  are  turned,  and  the  left-hand  sheet  is  bent  over  to 
form  the  lock  c.  This  joint  or  lock  is  seamed  and  then 
turned  over  in  a  roll,  as  indicated  by  the  dotted  lines  and 
the  completed  roll  d. 

77.  The  troufiTli  method  is  illustrated  by  Fig.  64.     The 

w(x>d  rolls  a  are 
\\  in.  X  2  in.  The 
trough  b  rhade  of 
copper,  in  which 
the  rolls  are  set, 
IS  nailed  to  the  roof 

Fig.  64.  boards;  the  sheets 


Fig.  68b 
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c  are  then  t>ent  tip  to  the  top  of  the  trough  and  the  edges 
d  of  the  trough  are  locked  or  turned  down  over  them. 
The  cap  e  is  made  as  indicated,  and  is  sprung  tightly  over  the 
roll.  The  other  solid  roll,  shown  in  Fig.  65,  has  the  roofing 
plate  a  bent  up  and  over  it,  the  upper  sheet  being  the  last 
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put  in  place  between  the  rolls  as  the  covering  is  laid.     This, 
under  ordinary  circumstances,  makes  a  good  roof. 

78.  To  save  time  and  labor,  flashings  or  other  vertical 
jointed  work  should  be  soldered,  when  required,  before  being 
taken  on  the  roof.  When  the  sheets  are  in  place,  the  solder 
will  not  flow  into  the  vertical  joints;  but  on  the  ground,  the 
seams  may  be  laid  flat  and  the  solder  will  readily  soak  in. 

Connections  between  the  flashings  of  the  walls,  chimneys, 
etc.  and  the  gutters  should  be  double  locked,  and  to  permit 
free  movement,  they  should  be  unsoldered. 

79.  The  gauge,  thickness,  and  weight  per  superficial  foot 
of  copper  used  for  roofing  purposes,  are  given  in  the  follow- 
ing table : 


N^'Xr. 

Thickness  in 

Decimal  Parts  of 

an  Inch. 

Weight 
Ouncesner 
Square  Foot 

29 

.0134 

10 

87 

.0161 

u 

26 

.0188 

14 

24 

.0215 

16 

23 

.0242 

18 

22 

.0269 

20 

818 
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80.  Copper  roofing  tiles  are  made  in  imitation  of  most 
of  the  difierent  forms  of  terra-cotta  tiles.  They  are  exten-  . 
sively  used,  principally  on  account  of  their  cheapness  and 
lightness.  Like  all  other  tiles,  they  are  generally  laid  by 
beginning  at  the  eaves  and  continuing  to  the  ridge.  Great 
care  must  be  taken  in  laying  the  first  course,  called  starters. 
On  this  depends  the  appearance  of  the  entire  roof,  for  if  the 
starters  be  out  of  line  horizontally,  the  finishers  at  the  ridge 
show  the  same  defect ;  and  should  there  be  intercepting  roofs, 
the  defect  will  show  at  the  valleys  as  welL 

81.  The  most  popular  form  used  is  the  imitation  of  the 
Spanish  clay  tile,  as  ^own  in  Fig.  66.     This  pattern  is  inter* 


locking,  and  is  secured  to  the  roof  with  nails  driven  through 
the  right-hand  fiange  a. 
The  fillet  collar  b  near  the 
upper  end  forms  the  hori- 
zontal joint  with  the  tile 
above,  and  the  sides  con- 
nect with  a  vertical  side 
lock,    as     shown     at     a,  ^"''  ^• 

Fig.  67,  rendering  them  water-tight.     At  b.  Fig,  67,  is  the 
flange,  which  is  nailed  to  the  roof. 
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83,     Ridges  and  hips  are  made  in  different  forms  to  go 
with  the  tiles;  the  most  common  cue  is  shown  at  a.  Fig.  68. 
On  the  hips  the  tiles  must  be  cut  to  the  propev  angle  and 
fitted  to  the  hip  strip  b,  the  roll  being  placed  over  them  and 
nailed  through  its  flanges. 
The  valley  tile  must  be  cut  in  the  same  way,  the  open  ends 
of  the   tile  being  closed 
with    pieces  cut    to  the 
shape    of    the    tile    and 
soldered  in.    Where  these 
tiles  are  used,  the  valley 
flashing  should  never  be 
less  than  20  inches  wide, 
and  in  nailing    the   tile 
over  it,  the  nails  must  be 
'''°-  •*  well  driven. 

In  nailing  the  gutter  tile  in  place,  care  must  be  taken  not 
to  drive  the  nails  into  the  gutter,  under  the  side  lock,  as  it 
would  cause  the  roof  to  leak. 
Flashings  should  be  con- 
structed in  the  manner  shown 
under  the  head  "Tin  Roijf- 
ing,"  and  of  14  or  IG  ounce 
metal.  All  valleys  and  gut- 
ters should  be  16  or  18  ounce 
metal. 

83.  Conical-tower  roofs 
may  be  covered  with  two 
kinds  of  special  tile,  gradu- 
ated to  correspond  to  the 
pitch;  of  these,  one  is  made 
flat  and  the  other  round,  as 
shown  at  (rt)  and  (i).  Fig.  00. 

Tlie  roof  is  prepared  for 
these      tiles     by     attaching 
wedge-shaped  strips,  as  «,  Fig. 
edges  of  the  flat  portion  of  the  tile  being  nailed  to  the  strips 


70,   to  the  sheathing,  the 
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as  shown  at  b.     The  round  tiles  arc  placed  over  the  strips, 

lapping  the  upturned  edges  of  the  fiat 

tiles.     They  are  nailed  through  the 

strips  at   the  upper   end  c,  and  the 

lower,  "or  .butt,    end  d  nailed   into 

the  end  of  the  strip. 

84,  For  straight  surfaces  the  fol- 
lowing sizes  of  tiles  are  used :  7  in. 
XlOin.,  10  in.  X 14  in.,  and  14 in.  X  SO 
in.  The  last  is  better  adapted  to 
large  roofs,  but  for  ordinary  roofs  10 
in.  xl4in.  is  the  size  recommended. 
These  tiles  may  be  made  of  12,  14, 
or  16  ounce  copper. 

A  square  will  require  four  hun- 
dred 7  in.  XlO  in.  tiles;  one  hundred 
and  seventy-four  10  in.  x  14  in.  tiles; 
or  seventy-two  14  in.  X20  in.  tiles.  ''"'■™ 

These  quantities  allow  for  laps,  waste,  cutting,  etc 


OAIiTANIZED   SIIEET-IRON   ROOriNG. 

85,  Galvanized  iron  is  iron  coated  with  zinc,  the  object 
being  to  protect  its  surface  from  the  rapid  oxidation  taking 
place  when  it  is  exposed  to  atmospheric  influences.  The 
zinc  coating  is  applied  to  the  plates  while  they  are  heated, 
the  plates  being  previously  prepared  by  cleaning  and  dipping 
in  various  chemical  solutions,  as  sulphuric  acid,  and  the  salts 
of  chloride  of  zinc,  or  sal  ammoniac.  The  coating  should 
be  of  uniform  thickness  and  should  cover  the  entire  surface. 

86.  To  test  the  quality  of  galvanized  iron,  make  a 
double  seam  and  mallet  it  down  close;  if  it  shows  no  frac- 
ture the  iron  is  of  a  good  quality.  A  more  severe  test  is  to 
again  flatten  out  the  j<iint  or  seam  so  made,  without  the 
material  showing  fracture.  Samples  may  be  tested  for 
thickness  of  coating  by  greasing  them  and  holding  them 
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over  a  gas  jet  ■with  a  pair  of  pliers;    the  amount  of  fusible 
raetal    flowing  off  will   determine   the   character  of  each 

saniple. 

87.  The  ordinary  sheets  in  use  are  from  No.  16  to  No. 
88  gauge,  and  vary  in 
weight  from  No.  16  at 
3  pounds  per  square 
foot  down  to  No.  28  at 
I  pound  per  square 
foot. 

88,  Corrugated 
sheets  may  be  placed 
on  boards  or  applied 
direct  to  the  rafters; 
flat  sheets  may  be  laid 
on  boards,  divided  by 
wood  rolls  into  panels. 
In  either  case,  felt  or 
paper  should  be  placed 
under  galvanized -iron 
roofing,  to  prevent 
sweating.  The  sheets 
should  have  a  lap  of  at 
least  4  inches  on  the 
roof  boards.  Where 
the  sheets  abut  against 
'  a  fire  wall,  an  edge  a 
■  should  be  turned  up 
about  6  inches,  secured 
to  the  wall  with  wall 
'^''' "■  hooks,   and  covered 

with  an  apron  flashing  li,  secured  as  shown  at  (a),  Fig.  71 ; 

otherwise,  first  lay  a  flashing  c  and  carry  the  roofing  over 

it  and  counterflash  as  shown  in  (d),  Fig.  71. 

89.     Ridges  should  be  finished  by  a  ridge  roll  or  cap,  aa 
shown  in  Fig.  73  {a),  having  an  apron  or  wing  *  corrugated 
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to  suit  the  comig:atibns  of  the  sheets,  or,  as  indicated  at  {6), 
Fig.  72,  a  ridge  board  c  having  its  lower  face  corrugated  to 
match  the  sheets,  may  be  attached  to  the  roof  and  then 
covered  with  a  plain  cap  d. 


Hips  should  be  finished  as  shown  in  Fig.  73,  by  Cutting 
the  iron  sheet  c  to  connect  with  the  hip  strip  ^  and  then 
covering  the  joint  with  a  hip  cap  a. 

Valleys  should  be  formed  of  plain  sheets  of  galvanized 
iron,  from  18  to  24  inches  wide,  the  ends  being  lapped  at 
least  6  inches.  Corrugated  iron  is  cut  to  the  proper  angle 
and  fitted  over  the  valley,  the  sheets  lapping  for  a  distance 
of  6  inches  over  the  edges.  In  fitting  around  chimneys, 
bulkheads,  etc.,  the  sheets  on  the  lower  side  a  and  flanks  6, 
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Fig.  74,  should  abut  against  the  chimney;  a  flashing  should 
be  turned  up  against 
the  chimney  5  or  6 
inches,  as  at  c,  and 
counterflashed,  as  at  d. 
The  tops  of  the  two 
flashings  are  secured 
with  wall  hooks. 

90.     When  used  for 

siding,  thesheets  should 

have  a  lap  of  at  least  1 

inch  at  the  ends  and  one 

corrugationat  the  edges 

of  the  sheets.   The  edge 

laps  should   be  nailed 

every  6  inches,  and  the 

1''°-  f*  end  laps  in  every  other 

corrugation.  If  the  metal  is  put  on  studding,  the  studsshould 

be  spaced  to  suit  the  width  of  the  sheet  used.     If  the  height 


is  greater  than  one  sheet,  a  piwe  of  studding  should  be  put 
in  horizontally,  at  the  pmix^r  heiglit,  to  take  the  end  laps. 
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If  applied  to  rafters  w:lh--i::  b^ris,  the  rafter  mtist  'be 
spaced  to  su:t  th<:  wiiTb  trthe  s'r.L-et?,  jr..:  a  ;:>.^e  ■<!  sf.id- 
ding  in-.;?t  be  p-t  iti  r<-:-ivei.-r.  o^.h  rjV.i-r -.vhir^-  she  shtx-ls 
juiD  at  top  and  Ir-jlUjrn,  ay.  1  a;^J  •  i::i^\vjy  !n.-;\vtT.-ii.  t<>  ;>Ttvt-iit 
sagging. 

Another  me:h-'jd  is  to  set  :'ne  raf:eT-s  ti^  sv.i;  t::e  wiiith  of 
the  sheet  anJ  c-Acr  them  w-iir.  sir'T.j,'  s!i:s,  briri,':^^  "P  the 
rafter  edge  with  a  pie.e  of  the  siTne  niatcri;iL 

91.  In  preparing  the  material  for  fiat  sheets  laid  \rilh 
wood  rolls,  the  sheets  are  riveted  t<.>-,'cther,  end  to  end, 
malnng  a  conlinuo-js  sheet  from  eave  to  ridge;  or  each  sheet 
niay  be  laid  with  a  I'jck  seam,  as  de::<ribed  for  copper  roofs. 
The  rivets  should  not  be  more  than  1  inch  apart. 

The  eaves  gutter,  or  fia.<hinjf,  must  be  attached  to  the 
roof  before  laying  the  roof  proper,  and  must  lap  the  roiif 
boards  not  less  than  4  inches. 

The  wood  rolls  or  strips  a  in  Fig.  T5  are  attached  to  the 


sheathing,  and   spaced    to   suit    the    width    of   the  sheets. 
Against  a  fire  or  parapet  wall,  a  sheet  If  will  be  rcquirod. 


66 


ROOFING. 


S18 


which  will  be  counterflashed  as  at  c.  Clips  8  inches  wide  by 
5  inches  lonjj  should  be  attached  to  the  edges  of  the  rolls. 
The  method  of  securing  the  sheets  by  the  clips  and  rolls  is 
shown  in  Fig.  76,  in  which  a  is  the  clip;  b,  the  sheet;  c,  the 


lock;  and  d,  the  cap  roll.  The  cap  roll  is  slipped  over  the 
wood  roll,  the  edges  of  the  roll  passing  over  the  throating 
formed  by  the  ends  of  the  clips  a,  a,  which  thus  hold  it  in 
place.  The  horizontal  end  joints  are  made  with  a  single 
lock  and  are  secured  to  the  roof  by  clips,  in  the  same  manner 
as  in  the  roofing. 

93.     The  following  table  gives  the  amount  of  galvanized 
corrugated  sheet  iron  required  to  lay  one  square: 


Side  Lap. 

t2 
'51 

Length  of  End  Lap. 

1... 

2  in. 

»,.. 

4  in. 

5  in. 

6  in. 

One  Corru- 
gation Lrp. 
One  and 

one-half 
Corruga- 
tion Lap. 

■4  in. 

IJin. 
Sin. 

110  ft. 

110  ft. 
1U5  ft. 

Ill  ft. 

Ill  ft. 
106  ft. 

113  ft. 

112  ft. 
107  ft. 

113  ft. 

11.1  ft. 
108  ft. 

114  ft. 

114  ft. 
109  ft. 

115  ft. 

115  ft. 
110  ft. 
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The  followins^  table  gives  the  width,  depth,  and  number  of 
corrugations  to  a  sheet  and  the  covering  width,  deducting  lap. 


TABIiH    lO. 


Width  of 

Cormgation. 

Inches. 


i 

I 


Depth o£     !   Xmnberof      gh^^'^^ir 
Corrngatioxi.  :  Corrugations 


Corrugation.   ^J^ 


Covering 
Width  after 
Lapping  One 
gation. 


The  following  table  gives  the  gauge,  thickness,  and  weight, 
in  pounds  per  square  foot,  of  galvanized  sheet  iron: 

TABIiE    11. 


Gauge 
Number. 

Thickness. 
Inch. 

Weight 

Pounds  Per 

Square  Foot 

16 

.065 

3.00 

17 

.058 

2.69 

18 

.049 

2.31 

19 

.042 

2.07 

20 

.035 

1.75 

21 

.032 

1.50 

22 

.028 

1.32 

23 

.025 

1.19 

24 

.022 

1.06 

25 

.020 

1.00 

26 

.018 

0.96 

27 

.016 

0.88 

28 

.014 

0.75 

BliACK   SHEET-IRON   ROOFING. 

93,  Black  sheet  iron  for  roofing  is  furnished  cold  rolled 
and  annealed,  in  gauges  ranging  from  16  to  26  and  in  weight 
from  f  pound  to  2^  pounds  per  square  foot.    Anything  lighter 
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than  gaug^  26  is  not  recommended.  The  sizes  of  the  sheets 
vary  from  24  in.  X  72  in.  for  the  lighter  gauges  to  30  in,  X  84  in. 
for  the  heavier  weight.  The  sheets  should  be  free  from 
flaws  or  holes,  and  uniform  in  thickness  and  ductility. 

Paper  and  felt  arc  not,  as  a  rule,  used  under  iron,  but 
their  use,  it  should  be  observed,  tends  to  make  the  roof 
more  enduring,  protecting  it  from  gases  underneath  and 
from  sweating. 


94.  Sheet  iron  is  usually  laid  with  some  form  of  stand- 
ing seam,  with  or 
without  a  cap,  on  the 
interlockingpattem, 
with  the  same  kind 
of  joint  as  in  the 
case  of  metal  tiles  or 
shingles. 

Standittg  seam 
roofing  with  cap  is 
prepared  by  locking 
and  seaming  the 
sheets  together,  end 
to  end,  thus  forming 
a  continuous  sheet 
^''■"-  the   full    length    of 

the  slope  of  the  roof.    The  edges  are  then  turned  up  or  flanged 

1  inch  high  (see  a. 

Fig.  77).  The  flange 

b  of  the  caves  gut- 
ter should    lap  on 

the  roof  4   inches. 

The  outside  edge  c 

is  bent  down  over 

the  gable   facia  at 

least    1    inch,    and 

nailed.     The  stand- 

tag   st-ams  .re    se-  '"■■'» 

cured  witli  cleats  a.  Fig.  7tf;   these  arc  made  of  metal  3 
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inches  wide,  having  a  bearing  on  the  roof  of  2  in.  X 1 J  in. 
The  upstanding  part  of  the  cleats  is  cut  down  the  middle, 
as  at  ^,  If  inches,  and  one  section  c  of  the  divided  cleat  is 
bent  over  the  flange  of  the  sheet  d  first  laid.  The  sheets  of 
the  second  row  c  are  then  flanged  and  placed  against  the 
clip  tty  whose  other  half  b  is  turned  over  this  flange. 

The  flanges  are  then  gone  over,  clamped  or  seamed  up 
close  and  tight,  and  the  cap  g  is  put  on.  This  cap  should 
be  clamped  securely  in  place.  Holes  h  are  then  punched 
through  the  cap  and  flanges  about  15  or  16  inches  apart, 
and  J^-inch  rivets  are  used  to  bind  the  parts  together.  A 
washer  should  be  placed  on  each  end  of  the  rivet,  and  the 
head  should  be  formed  with  a  rivet  set. 

Hips,  in  this  style  of  roofing,  are  made  by  cutting  the 
sheets  to  the  proper  angles,  but  making  an  allowance  of 
2  inches,"  then  turning  or  flanging  this  2-inch  section,  and 
capping  it  in  the  same  way  as  the  other  joints. 

Valleys  are  formed  of  full-width  sheets,  24  inches  broad. 
A  ^-inch  single  lock  is  formed  on  the  sheets  on  each  edge  of 
the  valley,  which  should  be  secured  to  the  roof  with  clips  to 
fit  the  lock,  as  in  flat  seam  tin  roofing.  A  flat  lock  is  then 
formed  on  the  roofing  sheet,  and  both  are  locked  together 
and  seamed  down. 

Flashings  are  constructed  in  the  same  manner  as  for  the 
metal  roofs  already  described. 

96«  Double-seamed  roofing,  shown  in  Fig.  79,  has  another 
form  of  standing  seam.  This  roofing  is  put  up  in  rolls, 
the  same  as  capped  roofing,  and  the  sheets  are  joined  end 
to  end  by  a  single  lock  seam.  It  may  be  at  once  seen  that 
with  this  roofing  no  caps  or  fastenings  of  any  kind  are  used, 
except  the  cleats  ^,  which  are  nailed  to  the  roof  at  the  same 
centers  as  for  cap  roofing.  The  sheets  are  turned  up  \\ 
inches  on  one  side  ^,  and  1^  inches  on  the  side  b.  The 
IJ-inch  side  is  turned  over  the  1  J-inch  side,  as  at  d^  and  the 
whole  seam  is  then  turned  over  and  down  again,  forming 
the  double  seam  e^  from  which  the  roofing  obtains  its  name. 
The  flashings  are  the  same  as  those  before  described.     This 


method  guarantees  i 

roof. 


ROOFING.  8 13 

I  enduring  and  perfectly  water-tight 


96.  The  interlocking  pattern  (see  Fig.  80)  consists 
of  sheets  with  a  single  lock  a  at  the  top  and  bottom  of 
the  sheets,  and  at  the  sides  a  vertical  lock  b.  The  plates 
are  attached  to  the  roof  by  nailing  through  the  side  flange  c. 
The  chief  merits  of  this  method  are  that  no  cleats,  rivets,  or 
anchors  are  employed,  and  a  great  saving  of  time  and  labor 


is  effected.  The  roof  appears  as  if  laid  with  rolls,  and  the 
peculiar  pattern  of  the  side  lock  gives  the  roof  strength  and 
makes  it  very  rigid  and  durable. 

97.     The  following  table  gives  the  gauge,  thickness,  and 

weight,  in  pounds  of  black  sheet  iron  per  square  foot; 
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TABIiE   18. 


Gauge 
Number. 

Thickness. 
Inch. 

Weight 

Pounds  per 

Square  Foot 

16 

.065 

2.61 

17 

.058 

2.33 

18 

.049 

1.97 

19 

.042 

1.G9 

20 

.035 

1.40 

21 

.032 

1.28 

22 

.028 

1.12 

23 

.025 

1.00 

24 

.022 

0.88 

25 

.020 

0.80 

26 

.018 

0.72 

27 

.016 

0.64  • 

28 

.014 

0.56 

SHEET-IiEAD   ROOFING. 

98.  lioad,  the  softest  metal  in  general  use,  is  extremely 
plastic,  very  malleable,  flexible,  and  heavy,  but  lacking  in 
tenacity  and  elasticity.  It  is  mostly  found  in  combination 
with  other  ores,  the  principal  mines  being  at  Leadville,  Col. ; 
in  Derbyshire,  England;  the  Harz  Mountains,  Germany; 
and  in  the  south  of  Spain. 

Lead  is  reduced  from  the  ore  called  galena,  by  roasting  or 
smelting  in  a  reverberatory  furnace  furnished  with  long 
flues,  to  catch  the  particles  of  lead  precipitated  by  the 
fumes. 

Sheet  lead  is  either  cast  or  milled.  Cast  lead  is  thicker 
and  heavier  than  milled  lead,  and  has  a  harder  surface. 
Being,  however,  liable  to  flaws,  such  as  sand  holes,  etc.,  and 
irregular  in  thickness,  it  should  therefore  not  be  used  if 
lighter  than  60  pounds  per  square  foot. 

Milled  lead  is  rolled  thin,  is  more  uniform  in  thickness 


n  kOOFING.  %  Id 

than  cast  lead,  bends  easily,  and  when  worked  gives  neater 
and  better  results,  but  cracks  if  much  exposed  to  the  sun. 

Lead  is  always  described  by  its  weight  per  superficial 
foot,  and  not  by  gauge. 

99.  Roofs  covered  with  lead  should  not  have  a  pitch  of 
more  than  1  inch  to  the  foot  Boarding  under  a  sheet-lead 
roof  must  be  more  carefully  laid  than  for  any  other  metal ; 
the  boards  should  be  narrow  and  matched,  and  run  with  the 
current  or  pitch.  If  the  boards  are  not  blind  nailed  in  the 
joints,  the  nails  should  be  set.  The  boards  should  also  be 
well  planed  at  the  joints,  to  make  a  smooth  surface,  and,  to 
prevent  warping,  should  be  thicker  than  is  usual  in  such 
places.     Planking  1\  inches  thick  gives  good  results. 

In  sheet  lead,  it  is  best  not  to  use  sheets  measuring  more 
than  3  ft.  x8  ft,  or  3^  ft  XlO  ft,  the  expansion  and  con- 
traction being  in  such  a  case  liable  to  make  the  roof  defect- 
ive. The  usual  size  is  2\  ft  X  6  ft.  The  sheets  of  lead 
should  not  be  secured  by  nailing  or  by  soldering,  but 
should  be  left  free,  to  allow  of  sufficient  movement. 

100.  The  junctions  employed  in  lead  roofs  are  called 
rolls  when  laid  in  the  direction  of  the  pitch,  and  drips 
when  laid  at  right  angles  thereto.  The  rolls  are  from  2  to 
3  inches  in  diameter,  having  the  upper  surface  round  and 
the  lower  comers  left  square.  See  Fig.  65.  The  edges  are 
called  overlap  or  overcloak,  the  latter  being  the  edge  of  the 
sheet  turned  over  the  edge  of  the  succeeding  sheet  and 
dressed  down,  forming  the  roll.  Hollozv  rolls  for  sheet  lead 
are  constructed  in  the  same  way  as  for  copper  roofs.  See 
Fig.  63. 

The  clips  or  tingles  between  the  sheets  of  a  lead  roof  must 
not  be  spaced  more  than  20  inches  apart. 

Nosingrs  (see  Fig.  81)  arc  the  rolls  formed  at  the  angle 
between  the  horizontal  surface  of  the  flat  and  the  sloping 
sides  of  the  roof.  The  flashing  a  on  the  sloping  surface  is 
turned  up  and  nailed  to  the  edges  of  the  flat  or  deck  plank, 
and  over  this  is  nailed  a  wood  nosing  b.  The  edge  of  the 
sheet  of  the  flat  is  locked  into  and  secured  by  clips  c^  c  let 
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into  a  rebate  in  -the 
edge  of  the  flat;  the 
sheets  d  are  then 
bent  over  the  nosing 
in  the  form  of  a  drip. 
See  Fig.  81. 

A  lock  or  ^relt  is 
an  ordinary  single 
lock  joint  used  in- 
stead of  a  roll  on  flats, 
where  there  is  a  suf- 
ficent  pitch ;  though 
it  takes  less  metal,  it 
is  not  recommended. 

On  hips  and  in  val- 
leys, a  lapped  joint  is 
used.  This  is  made 
by  lapping  one  sheet 
5  or  6  inches   over 


an  adjacent  one, 
dressing  the  edges 
and  malleting 
them  down  flat. 

Drips  are  joints 
made  across  the 
current  of  the  roof, 
and  are  located  ac- 
cord ing  to  the 
length  of  the  sheets 
used.  They  are 
constructed  in  two 
ways,  as  shown  in 
;  Fig.  82  (rt)  and  {b). 
Inlhe_;frj/mctho<:l, 
the  sheet  on  the 
lower  level  a  is 
bent  up  anil  over 
the  step  b,  let  into 
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a  rebate  cut  for  it  in  the  boarding  erf  the  higher  level,  and 
is  nailed  securely.  The  upper  sheet  c  is  lapped  over  it  and 
turned  down.  To  avoid  capillary  action,  there  should  be  at 
least  \  inch  between  the  edge  of  this  sheet  and  the  sheet  on 
the  lower  level. 

In  the  second  method  {b)  the  lower  sheet  a  is  bent  up,  l\ 
inches  above  the  upper  level,  as  indicated  by  the  dotted 
line  b.  Sheet  c  is  bent  up  and  over  the  edge  of  the  lower 
one ;  the  two  sheets  are  then  folded  over  and  downwards, 
forming  a  lock  d,  as  shown. 

101,  In  covering  small  angular  or  curved  surfaces  of 
woodwork,  it  is  nec- 
essary to  screw  the 
lead  to  the  wood- 
work, to  keep  it  in 
place.  This  is  done  as 
shown  in  Fig.  83.  The 
boarding  a  is  coun- 
tersunk, and  the  lead 
b  is  formed  into  the 
cavity,  and  screwed 
in  place  with  screws 
c,  c.  The  cavity  e  in 
the  lead  is  then  filled 
with  molten  solder, 
to  protect  the  screw 
heads  and  render  it 
water-tight.  The 
lead  should  be  made 
to  flow  under  the 
screw  heads  to  pre- 
vent the  sheet  from 
tearing.  i^°«^ 

10!S.  Lead  flashings  are  constructed  in  nearly  the  same 
manner  as  other  metal-roof  flashings,  the  chief  diflEerence 
being  the  manner  of  securing  the  upper  edge  to  the 
masonry  or  brickwork.     As  with  other  metal  flashings,  wall 


§  18  ROOFING.  n 

hooks  may  be  driven  in  the  joint  over  the  apron  or  counter- 
flashing.  Plugging  with  lead  is,  however,  preferable  to  all 
other  methods.  The  plugs  are  about  1\  in.  X  2  in.,  made  to 
suit  the  joint  in  the  masonry,  or  the  raglet  cut  therein  to 
receive  the  flashing.  After  the  plugging,  the  joint  or  rag- 
let  must  be  pointed  up  with  mastic  or  elastic  cement. 
Burning  in  makes  the  most  permanent  joint.  The  flashing 
is  inserted  in  the  raglet,  which  is  then  filled  with  molten 
lead  and  calked  in.  This  method  is,  in  most  cases,  very 
difficult  to  execute  properly,  on  account  of  the  position  of 
the  joint  Unless  the  joint  is  in  a  very  exposed  location,  the 
plugging  will  be  sufficient 

103.     LeaJ  gutters  should  have  a  current  or  fall  of  at 
least  ^  inch  to  the  foot,  and  the  joints  between  the  sheets 


should  be  formed  where   possible  with  drips,  the  same  as 
mentioned  for  flats.      The  sides  of   gutters  abutting   the 
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walls  should  be  turned  up  6  or  7  inches  and  counterflashed, 
the  ends  of  the  gutters  being  bossed,  or  folded  up,  and 
soldered. 

Trough  gutters  should  have  the  outside  edge  turned  over 
the  wood  or  stone  crown  member,  and  left  without  fasten- 
ing. The  inner  side  should  be  carried  up  at  least  4  inches 
above  the  outer  and  over  a  tilting  fillet  on  the  roof,  or  other- 
wise stopped  off  at  the  board  line.  Where  the  gutter  is  not 
very  wide,  the  counterflashing  may  be  dispensed  with,  and 
the  gutter  lining,  as  shown  in  Fig.  84,  may  then  be  simply 
flanged  over  the  tilting  fillet  and  covered  with  a  counter- 
flashing  b  nailed  over  the  tilting  fillet  c  to  the  roof  boards  a. 
When  a  gutter  comes  against  the  back  of  a  horizontal  para- 
pet wall,  the  wall  should  be  pierced  about  6  inches  abovje 
the  lowest  part  of  the  gutter,  and  an  overflow  should  be 
provided  to  take  off  an  occasional  excessive  fall  of  rain 
water,  or  an  overflow  caused  by  the  leader  being  stopped  at 
the  eaves  or  drip.  If  the  gutter  is  very  long,  there  should 
be  more  than  one  outlet. 

In  working  lead  flashings  around  comers  and  in  angles, 
great  care  should  be  taken  to  avoid  sharp  angles,  otherwise 
the  lead  is  likely  to  be  cut. 

104.  The  following  weights  of  lead  for  the  different 
parts  of  a  roof  are  generally  applicable:  For  flats  and  gut- 
ters, 6  to  8  pounds  per  square  foot;  for  flashings,  5  pounds 
per  square  foot;  for  hips  and  ridges,  6  to  7  pounds  per 
square  foot. 

Where  the  roofs  are  very  much  exposed,  or  where  tem- 
peratures arc  extreme,  heavier  lead  should  be  used. 

105.  For  lead  roofs  or  flats  much  worked  over,  a 
wooden-slat  floor  should  be  laid.  In  using  lead  for  gutters 
with  slate  or  tile  roofing,  the  more  the  latter  can  cover  and 
protect  the  lead  from  the  sun,  the  longer  the  lead  will 
endure.  In  using  lead  for  apron  or  center  flashing,  on  very 
steep  gables,  the  step|X3d  or  skeleton- flashing  method  is  to 
be  preferred,  as  it  keeps  the  lead  in  a  horizontal  position; 
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otherwise,   the  lead  is  apt   to  stretch  and  crawl  until  it 
becomes  too  thin  to  be  of  any  value. 

106.  The  thickness  and  the  weight  per  superficial  foot 
of  lead  used  for  roofing  purposes  are  given  in  the  following 
table: 

TABIiE    13. 


Thickness. 
Inch. 

Nearest 

Simple 

Fraction. 

Weight 

Pound  per 

Square 

Pool 

.068 
.085 
.101 
.118 
.135 
.152 

i 

4 
5 
6 
7 
8 
9 

SHEET-ZIKC   ROOFING. 

107.  zinc,  one  of  the  useful  metals,  generally  extracted 
from  mountain  limestone  and  magnesium  limestone  in  con- 
junction with  galena,  is  met  with  abundantly  in  the  form 
of  a  sulphuret.  The  ore  is  roasted,  mixed  with  charcoal, 
and  heated  in  peculiar  retorts.  The  zinc  is  converted  into 
vapor,  condensed,  and  fused. 

Cast  zinc  is  brittle  when  cold.  Heated  to  200°,  it  is  ductile 
as  well  as  malleable,  and  may  be  rolled  into  sheets  retaining 
these  properties  at  that  temperature ;  while,  if  the  tempera- 
ture be  allowed  to  exceed  400°,  the  zinc  returns  to  its  original 
condition  of  brittleness.  When  exposed  to  the  air,  at  a  high 
temperature,  it  will  burn  and  be  consumed. 

Zinc  is  easily  acted  upon  by  moist  air,  but  a  film  of  oxide 
is  soon  formed,  protecting  the  metal  from  further  action. 
Its  expansion  and  contraction  are  greater  than  that  of  any 
other  metal.  Zinc  is  nearly  as  durable  as  lead  or  copper, 
and  is  not  as  liable  to  be  affected  by  the  sun's  heat.     In  its 
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metallic  form,  zinc  is  largely  used  for  roofing  and  cornices, 
and  also  for  galvanizing  iron. 

Good  zinc  should  be  free  from  iron,  and  zinc  containing 
more  than  1  per  cent,  of  lead  should  be  rejected,  the  lead 
making  it  brittle.  Good  sheet  zinc  is  uniform  in  color,  tough, 
and  easily  bent  backwards  and  forwards  without  cracking. 
Inferior  zinc  is  dark  in  color  and  of  a  blotchy  appearance, 
caused  by  the  presence  of  other  metals.  The  conjunction  of 
the  dissimilar  metals  is  liable  to  set  up  galvanic  action,  which 
soon  destroys  the  zinc. 

Zinc  should  not  be  secured  by,  or  connected  with,  iron, 
copper,  or  lead,  for,  in  either  case,  voltaic  action  is  induced, 
which  destroys  the  zinc. 

108.  Zinc  is  described  by  the  weight  and  thickness  of 
the  sheets  to  the  superficial  foot.  The  gauges  used  for  roof- 
ing run  from  13  to  16.  The  weights  of  these  gauges  run 
from  1  pound  to  1  pound  8  ounces  per  square  foot. 

The  size  of  sheets  varies  from  24  to  52  inches  wide  by  any 
length  ordered.  The  ordinary  length  of  sheet  varies  from 
6  to  10  feet,  but  zinc  may  be  obtained  in  long  roll  lengths. 

109.  Solder  should  never  be  used  in  zinc  roofing  except 
for  the  small  vertical  joints  of  flashings.  Before  soldering, 
the  joints  are  fluxed  with  muriatic  acid. 

Paper  or  felt  should  always  be  used  under  zinc  where  it 
comes  in  contact  with  woodwork  containing  acids,  as,  for 
instance,  oak ;  otherwise,  these  acids  cause  the  zinc  to  corrode. 

1 10.  The  methods  employed  in  laying  zinc  roofing  are 
hollow  roll,  wood  roll,  trough  and  cap,  and  standing  seam. 
Where  there  is  no  boarding,  corrugated  roofing  is  generally 
employed ;  the  corrugations  give  the  plates  strength.  Soldered 
or  rigid  connections  are  to  be  particularly  avoided,  and  the 
joints  must  be  so  arranged  as  to  be  weather-tight,  but  allow- 
ing free  movement  for  expansion  and  contraction. 

Hollozu-roll  zinc  roofing  is  constructed  in  the  same  manner 
as  with  copper,  as  shown  in  Fig.  63. 

Wood  Roll, — Same  as  copper  roofing,  Fig.  65. 

Trough  and  Cap, — This  method  is  much  the  same  as  that 
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used,  for  copper,  the  difference  being  that  the  cap  a  is  slipped 

over  the  lock  d  o£  the  trough,  as  in  Fig.  85,  clips  not  being 

required  to  keep  it  in 

place.  The  flat  portions 

of  the  roof  are  secured 

with  clips  at  the  head 

of  each  sheet,  made  to 

fit  into  the  lock  seam, 

the  clips  being  nailfed 

to    the    roof    boards. 

The  sides  of  the  sheets 

are  secured  by  the  lock- 
ing  or    seaming    over* 

them  of  the  edges  of 

the    trough    *.      The  - 

ends  of  the  rolls  should  - 

be  closed  or  stopped  by  ''"'■  *^ 

turning  down  a  portion  of  the  roll  cap  a  against  the  wood 

roll,  and  by  folding  the  comers  of  the  sides  of  the  cap  6 

and  trough  c  imder  this  end.     See  Fig.  86. 

If  the  roof  is  veiy 
flat,  drips  should  be 
used  at  the  end  of 
.  each    sheet,  as  de- 
scribed  and  shown 
for   lead  roofing  in 
Fig.  83.    The  lower 
edge  of  the  sheets, 
next  to   the  eaves, 
should  be  strength- 
.  ened  by  turning  or 
'°'  doubling  it  back  so 

as  to  form  a  bead,  or  by  locking   it  to  the   gutter  edge, 

where  it  joins  the  roof. 

Standing  Seam. — Same  as  described  and  shown  for  tin  roof- 
ing.    See  Pig.  49. 

Corrugated  zinc  is  laid  with  the  flutes  running  up  and  down 

the   incline.     The    sheets    overlap    tl)   the   extent   of   one 
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corrugation  at  the  sides,  and  4  inches  at  the  ends  where 
connections  are  made.  This  method  is  shown  under  gal- 
vanized-iron  roofing. 

Ridge  caps  or  rolls  sliould  have  the  edges  a.  Fig.  87,  turned 

up  and  under,  to  make  a 

,  strong  edge,  and  should 

-  be  secured  in   place  by 

•,  slipping   the   edge   over 

the    clips   6,    which   are 

\  placed  at  intervals  of  15 

inches  and  nailed  to  the 

ridge.     The  cross-seams, 

where  the  lengths  of  the 

caps    meet,    are    closed 

with  a  single  lock  seam. 

Flashings  for  Chimneys, 

etc. — The    same   as    for 

other  metal   roofs,   save 

that  no  other  metal  but 

zinc  should  be  used,  on 

'''"■  *"■  account     of     the    great 

difference  in  the  expansion  and  contraction. 

111.  The  gauge,  thickness,  and  weight  per  superficial 
foot  of  zinc  used  for  roofing  purposes,  are  given  in  the  fol- 
lowing table : 

TABLK    14. 


Gauge 

Number. 

Thickness. 
Inches. 

Weight 
Ounces  per 

13 

.0311 

10 

U 

.0457 

13 

15 

.05;J4 

14 

16 

.0011 

16 

ir 

.0C8G 

18 

18 

.07(;i 

20 
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PROPERTIES  OF  SLATE. 

112*  Slate  used  for  roofing  purposes,  commonly  known 
as  clay  slate^  is  obtained  from  an  argillaceous  or  clayey  rock, 
of  a  compact  and  fine-grained  texture.  This  rock  is  formed 
through  the  deposition  of  matter  by  the  action  of  water,  and 
belongs  to  a  class  geologically  termed  sedimentary  rock, 
which  split  very  readily  into  thin  laminae  or  slabs,  along 
parallel  planes,  called  the  cleavage  planes — 2l  characteristic 
that  renders  slate  very  valuable  as  a  roofing  material. 

The  cleavage  planes  do  not  run  in  any  fixed  direction  with 
respect  to  the  beds,  but  incline  at  various  angles,  from  per- 
pendicular to  horizontal.  The  slate  whose  cleavage  planes 
are  most  nearly  horizontal  or  parallel  to  the  natural  bed,  is 
unfit  as  a  roofing  material,  as  the  slabs  will  have  a  rough 
and  irregular  surface,  which  will  prevent  them  from  being 
fitted  closely  when  laid. 

113*  Good  slate  should  possess  both  toughness  and  hard- 
ness, and  a  very  fine,  but  easily  distinguished  grain.  The 
slates  should  be  tough  enough  to  be  easily  punched  for  nail- 
ing, and  should  cut  to  standard  sizes,  without  splintering  or 
becoming  friable  at  the  edges;  and  they  should  be  hard 
enough  not  to  absorb  much  moisture,  as  the  action  of  frost 
upon  the  moisture  will  cause  the  edges  to  crumble  and  will 
also  tend  to  enlarge  the  nail  holes,  and  thus  cause  the  slate 
to  loosen  from  the  roof. 

The  grain  should  run  lengthwise  of  the  slate.  Veins  or 
ribbons  are  objectionable  markings,  especially  when  parallel 
with  the  grain.  Crystals  of  pyrites  are  sometimes  found  in 
slate,  the  yellow  variety  of  which  is  not  very  injurious,  but 
still  objectionable,  except  in  those  qualities  classed  as  second 
rate.  Slate  containing  white  pyrites,  however,  should 
always  be  rejected.  The  color  of  slate  varies  consider- 
ably, and  is  in  no  way  indicative  of  the  quality  of  the  mate- 
rial.    Blue,  blue-black,  purple,  gray,  green,  and  red  are  the 
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commonest  tints,  though  cream   color  is  occasionally  but 
rarely  foimd. 

114.  Qualities  of  slate  vary  with  the  characteristics  of 
the  rock,  as  above  described,  as  do  also  the  straightness, 
smoothness  of  surface,  and  uniformity  of  thickness  of  the 
quarried  product.  All  qualities  are  obtainable  in  various 
market  sizes  from  6  in.  X 12  in.  to  24  in.  X  44  in.,  all  I  to  ^  in. 
thick,  the  common  average  being  y^  in.  Tests  to  determine 
the  quality  of  slate  are  sometimes  made,  but  cannot  be  relied 
upon,  though  they  are  of  value  in  some  instances  where  cer- 
tain characteristics  are  to  be  determined. 

The  porosity  and  amount  of  absorption  may  be  obtained 
by  weighing  a  dry  slate,  as  delivered  from  the  quarry,  and 
reweighing  it  after  soaking  for  24  or  30  hours  in  water;  the 
difference  in  weight  shows  the  amount  of  water  absorbed. 
Or  a  slate  may  be  permitted  to  stand  on  edge,  in  a  shallow 
dish  of  water,  the  height  to  which  the  water  rises  in  the 
pores  being  noted;  if  the  absorption  is  great,  the  slate  is  not 
suited  for  roofing,  as  the  frost  would  tend  to  splinter  the 
edges. 

Slate  submitted  to  the  action  of  dilute  sulphuric  acid,  will, 
if  of  a  proper  degree  of  hardness,  remain  unchanged  for 
several  weeks,  but  if  of  soft  quality,  it  will  decompose  and 
crumble  in  a  few  days.  Powdered  slate,  submitted  to  the 
action  of  muriatic  acid,  will  effervesce  strongly  when  it  con- 
tains carbonate  of  lime,  and  should  not  then  be  used  for 
roofing  purposes.  Powdered  slate  submitted  to  a  high  tem- 
perature, will  give  off  a  yellow  sublimate  of  sulphur,  when 
it  contains  pyrites,  and  should  not  be  used,  as  it  is  not  of  a 
durable  quality. 

Though  the  above  tests  tend  to  show  some  of  the  charac- 
teristics of  different  qualities  of  slate,  they  are  not  entirely 
reliable  as  determining  the  value  of  the  slate  as  a  roof  cov- 
ering, as  some  of  the  hardest  slates  will  undergo  decompo- 
sition on  the  roof,  even  after  passing  all  of  these  preliminary 
tests. 

A  good  slate  should  present  a  bright,  silk-like  luster,  and 
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should  emit  a  clear  metallic  ring  when  struck  with  the 
knuckles,  showing  that  it  is  hard;  if  it  is  soft,  it  will  have  a 
dull  lead-like  surface,  and  will  give  out  a  muffled  sound. 
When  cut,  the  edges  should  show  a  fibrous-like  texture,  free 
from  splinters,  and  the  material  should  not  show  signs  of 
being  either  brittle  or  crumbly. 

No  better  test  of  the  wearing  or  weathering  qualities  can 
be  contrived  than  the  simple  and  effective  one  of  examining 
roofs  where  the  slate  has  been  in  service  for  several  years. 


LATINO  SLATE  BOOFTNG. 

116.    Terms  Used  In  Blating. — The  terms  applied  to 

the  different  parts  of  roofing  slate  are :  the  gauge,  or  -weather, 
which  is  that  part  of  the 
slate  which  is  exposed 
,  when  laid,  as  shown  at 
a.  Fig.  88;  the/rt/,  which 
is  the  distance  that  each 
slate  overlaps  the  second 
one  below  it;  the  head, 
or  upper  end  of  each 
slate,  as  at  c;  and  the 
tail,  or  lower  end  of  each 
slate,  as  at  d.  The  bed 
is  the  -^nder  surface  of  a 
each  slate  when  laid. 
The  back  is  the  upper 
surface  when  laid. 

Renderiof;  consists  in 
covering  the  under  side 
of  the  slate  with  haired  ^"^  "■ 

mortar,  especially  when  the  slates  are  laid  on  battens,  though 
it  if  sometimes  done  when  the  roof  is  boarded,  by  laying  the 
slate  on  the  mortar,  which  has  been  applied  directly  to  the 
boards.  Rendering  prevents  the  wind  from  blowing  the  rain 
or  snow  through  the  crevices  when  felt  is  not  used  over 
the  boards.     It  is  not  effective  when   the  slate  is  laid  on 
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lath  or  battens,  as  they  are  likely  to  settle  and  crack  the 
rendering. 

Shouldering:  consists  in  applying  to  the  head  of  each 
slate,  to  a  depth  of  2  inches,  a  thin  bed  of  haired  mortar  or 
slater's  cement  Shouldering  is  resorted  to  only  in  very 
exposed  situations. 

Torching:  consists  in  pointing  the  joints  between  the 
heads  and  tails  of  the  slates  from  the  under  side  with  haired 
mortar  or  slater's  cement,  and  is  done  after  the  slates  are 
laid ;  it  i^  of  little  value,  as  it  soon  falls  out,  leaving  ihe  joints 
open. 

1 16.  Nailing:. — ^There  are  two  methods  of  nailing  slate : 
head  nailing  and  shoulder  nailing.  In  head  nailing,  which 
is  the  usual  method  employed,  the  nail  holes  are  punched 
about  two  inches  from  the  top,  as  at  ^,  Fig.  89,  and  the  tails 


Fig.  89. 

of  the  next  two  courses,  as  b  and  r,  lap  over  the  nail  holes. 
Should  the  first-covering  slate  b  become  broken,  the  nails  are 
thus  still  protected  from  the  weather  by  the  lap  of  the  second- 
covering  slate.  The  objection  to  this  method  is  the  leverage 
exerted  by  the  wind.  In  shoulder  nailing,  Fig.  90,  holes  are 
punched  at  a  distance  from  the  tail  of  the  slate  equal  to  a 
little  more  than  the  gauge  plus  the  lap. 
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117.  The  tail  ends  of  slates  are  sometimes  cut  on  the 
comers  so  as  to  give,  when  laid,  a  semi-octagonal  or  tri- 
angular gauge,  and  when  so  treated  are  termed  cut  slates. 

Cut  slates  tend  to  shed  the  water  more  rapidly  than  square- 
end  slates,  as  their  form  acts  as  a  guide,  carrying  the  water 
to  a  point,  which  it  readily  leaves,  thereby  clearing  the  roof 


Fig.  90. 


quickly;  while,  with  square  slate,  the  water  lodges  in  the 
joints  and  accumulates  on  the  lower  edge  and  drips  off  so 
slowly  that  the  joints  are  wet  when  the  rest  of  the  roof  is 
dry.  In  winter,  the  alternate  freezing  and  thawing  is  likely 
to  loosen  the  slate  and  cause  the  edges  to  crumble.  A  roof 
covered  with  cut  slate  is,  however,  not  so  strong,  as  so  much 
of  the  material  is  cut  away. 

118.  Sorting  and  piling  slate  preparatory  to  laying  is  a 
most  important  detail  of  the  roofer's  work.  Slates  should  be 
piled  with  their  edges  up,  the  pile  in  no  case  being  more 
than  3  feet  6  inches  in  height;  the  ends  of  the  tiers  may  be 
held  up  by  laying  a  pile  of  slates  on  the  flat,  while  the  top  of 
the  pile  should  be  covered  with  slate  laid  flat,  with  broken 
points,  so  as  to  keep  out  moisture.  The  slate  should  be  sorted 
or  selected  by  grades  of  thickness,  the  thin  slate  being  piled 
first  and  the  thicker  ones  next;  or,  if  there  are  three  grades, 
the  medium  thickness  should  be  piled  before  the  thickest 
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The  thick  slate  should  be  punched  first,  then  the  thinner 
ones,  as  the  thick  slate  should  be  laid  on  the  lower  part  of 
the  roof  and  should  be  taken  up  first. 

119.  Machine-punched  slate  make  a  better  job  than 
hand-punched.  In  Fig.  91  is  shown  a  section  through  a 
machine-punched  slate;  the  hole  is  clean  cut  and  gives  the 
best  result. 


FlO.  91. 


PlO.  VL 


Fig.  93. 


FlO.  94, 


In  Fig.  92  is  shown  a  hand-punched  slate  whose  edge  is 
ragged  and  flaked,  the  slate  consequently  being  weakened. 
In  Fig.  93  is  shown  another  machine-punched  slate,  but  with 
the  nails  driven  too  tight.     The  result  is  as  indicated.     The 
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slate  having  sprung  to  its  natural  position,  the  under  side  is 
splintered  and  the  value  of  the  nailing  is  lost.  In  Fig.  94  is 
shown  a  machine-punched  slate  with  the  nail  insufficiently 
driven,  causing  the  nail  head  to  be  forced  through  the  upper 
slate  by  pressure  from  above. 

130.  There  are  three  methods  of  laying  slate  roofing: 
(1)  on  laths  or  battens;  (i)  on  boards  covered  with  felt;  and, 
(3)  a  method  called  half  slating,  on  either  battens  or  boards. 

With  the  first  method,  of  lath  or  battens,  the  roof  is  pre- 
pared as  for  shingles  laid  on  lath,  as  previously  explained. 

For  the  second  method,  where  the  slates  are  laid  on  boards, 
the   best  results  are  obtained   by  covering  the   roof  with 
IJ-'xB'  matched  boards.     The  objection  to  wider  sheath- 
ing-boards  is  that  they  are  likely  to  shrink,  curl  on  the 
edges,  and  lift  some  of  the  slates,  thereby  giving  the  roof  a 
rough,  uneven  appearance.     If  wide  boards  are  used,  how- 
ever, they  must  be  well  nailed  at  both  edges.     More  care  in 
this  respect  is  needed  when  the  sheathing  is  applied   to 
curved   roofs,    or 
round     towers,     in 
which     cases     the 
sheathing  must  be 
perfectly  solid  and 
smooth.    When  the 
sheathing     is     not 
solid,  the  driving  of 
anail  is  almost  sure 
to  loosen  the  slate 
which    was    previ- 
ously nailed,  and  a 
uniformly  tight  job 
is  impossible. 

The     sheathing 
felt   should  be  ap- 
plied parallel  to  the  ^^  •»■ 
eaves,  if  possible,  but  if  thereof  is  steep  itmaybe  laid  at  right 
angles  to  them.     In  either  case  it  must  be  lapped  2  inches 
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and  fastened  to  tlic  roof  with  nails  having  large  flat  heads. 
The  tilting  fillet  at  the  eaves,  valleys,  gable  ends,  etc.,  the 
saddles  and  cant  boards  at  the  back  of  chimneys,  flashings, 
etc.,  as  previously  described,  should  all  be  well  secured  to  the 
roof  boards. 

In  commencing  to  slate,  the  first  course  is  laid  double,  the 
lower,  or  "undereaves"  course  being  laid  with  the  back  of 
the  slate  next  the  boards;  the  length  of  the  slates  in  this 
course  will  be  equal  to  the  gauge  plus  the  lap,  as  seen  at  a. 
Fig.  95,  and  should  project  over  the  eaves  or  gutter  edge 
from  1^  to  2  inches,  as  at  b.  All  the  courses  must  be  laid 
with  broken  joints,  as  shown  at  c,  up  to  the  ridge;  the  last 
course,  as  at  d,  is  known  as  a  "finisher,"  and  is  put  on  to 
receive  the  ridge  roll. 

121.     The  //((Vi^  method,  known  as  half  slating,  is  gen- 
erally tised   on   cheap  buildings,   where    great   economy  of 
material  is  required.     If  laid  on  battens,  half-slating  should 
be  used  only  where  a  perfectly  tight  roof  is  not  necessary; 
but  if  laid  on  boards  covered  with  felt,  it  makes  a  good 
serviceable  low-priced  roof.     The  lower  courses  should  be 
laid  double,  as  in  the  other  methods.     The  courses  above 
this  have  a  space  between  the  edges  of  the  slates  equal  to 
one-half  the  width  of  each  slate.     The  whole  surface  is  thus 
laid,  up  to  the  ridge,  the 
last  course,    or    finisher, 
and  the  ridge  roll  being 
completed     as    for     the 
other  roofs, 

123.  The  ridge  o-n  a 
slate  roof  may  l>e  finished 
in  variousways,  A  meth- 
odused  on  cheap  buildings 
has  a  metal  saddle  flash- 
ing, as  at  a.  Fig.  96,  with 
the  slate  finished  over  it, 
one  slate  lapping  over  the  otlier  \  inch,  as  at  b.    The  wings  of 
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the  metal  flashing  are  just  equal  to  the  length  o£  the  ridge 
slate  c.  The  objection  to  this  form  is  that  the  nails  securing 
the  ridge  slates  are  driven  through  the  metal  flashing. 

Another  method  consists  in  nailing  to  the  roof  boards  a 
wooden  ridge  saddle  or  strip  a.  Fig,  97,  on  each  side  of  the 


ridge.  A  saddle  flashing  b  is  then  lx;iit  over  this,  with  the 
wings  extending  4  or  5  inches  down  the  roo£  and  under  the 
last  course  of  slates,  which  are  laid  up  to  the  edge  of  the 
saddle  a.  Strips  of  metal  c,  8  in.  or  10  in.  x2  in.,  arc  nailed 
along  the  saddle  at  intervals  of  JG  inehes,  and  a  wing  piece  d 
is  then  laid  on  each  side,  lapping  over  the  slate  2  or  3  inehes, 
and  is  bent  and  shaped  up  to  the  top  of  the  clip  c,  over  which 
it  is  turned  and  locked,  as  shown  at  c.  The  whole  is  then 
bent  and  formed  into  a  roll,  as  indicated  by  the  dotted  lines. 
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A  third  method,  much  the  same  in  principle,  is  shown  in 
Fig.  98.  The  metal 
saddle  flashing  over  the 
wood  saddle  is  omitted, 
and  the  slate  is  carried 
up  to  the  wood  saddle, 
on  which  is  nailed  a 
wood  roll,  as  shown  at 
a.  A  wing  flashing  b 
is  placed  each  side, 
I  overlapping  the  slate  2 
or  3  inches,  and  is  bent 
up  against  the  roll  and 
lock  seamed  as  at  c, 
with  its  upper  edge 
against  the  side  of  the 
roll;  this  flashing  is  then 
secured  by  nailing 
"°-  ^  under    the    lock    seam^ 

into  the  wood  roll.    A  metal  roll  cap  d  with  lock-seam  edges, 

slipped  over  the  wood  roll,  interlocking  with  the  edges  of 

the  wings,  completes 

the  ridge.    A  cheaper  " 

roll  is  constructed  as 

shown  in  Fig.  99,  the 

roll   a  being  .kept  in 

place  by  its  natural 

spring. 

Methods  of  capping 

with   slate    rolls  and 

wings  are  seldom  used 

on  account   of    their 

expense,     but     when 

necessary  should    be 

constructed  as  shown  fio.  n 

at  [a)  and  (b).  Fig.  100. 

At  {a)  the  wing  pieces  a  are  cut  from  solid  slate;  they  are 

screwed  together  with  brass  screws  b,  and  the  cap  c  is  placed 
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over  them.    At  (^)  the  wing  piece  a  has  the  roll  cut  on  it  and 

laps  the  winfT  b  on  the 

other  side.   Both  ridges 

must  be  set  in  cement, 

without  nailing  to  the 

roof. 

A  good  rule  to  fol- 
low for  proportioning 
the  wings  to  the  roll 
is:  with  a  2-iuch  roll 
use  a  5-J-inch  wing; 
with  a  2J-inch  roll  use 
a  6-inch  wing;  and 
with  a  3-inch  roll  use 
a  7- inch  wing, 

123.     Hips    and 

Valleys, — Hips      in 

slate  should  be  finished 

the  same  as  described 

for   shingle  roofs.      If 

a   roll    is   applied,  the  '"''■  '"* 

simple   method  shown  at  Fig.   99,  with  a  short  flat  wing, 

will  serve  all  purposes  and  will  give  a  neat  finish. 

Valleys  may  be  constructed  in  the  same  manner  as  those 
described  for  shingle  roofs,  as  may  also  the  flashings  around 
the  chimneys,  skylights,  bulkheads,  ventilators,  etc. 

Where  a  slate  roof  flnishes  against  a  parapet,  gable,  or 
other  wall  of  brick  or  stone,  there  should  be  provided  both 
flashings  and  counterflashings,  the  flashings  to  be  cut  in 
short  lengths,  2  inches  longer  than  the  unexposed  part  of 
the  slate,  and  to  be  laid  as  each  course  of  slate  is  put  on,  as 
shown  at  a.  Fig.  101.  This  flashing  should  have  a  lap  on 
the  roof  equal  to  the  width  of  half  a  slate,  and  should  turn 
up  against  the  wall  at  least  4  or  5  inches.  The  flashing 
against  the  wall  must  not  then  be  niiiled,  for  if  the  roof  set- 
tles, the  flashing  will  lift  the  slate  or  break  them.  This  flash- 
ing is  sometimes  called  a  "soaker."     The  counterfl ashing 
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h,  which  covers  the  soaker  flashing,  is  either  let  into  a  raglet 
cut  1  inch  deep  in  the  stone  or  stepped  into  the  joints,  as 
shown.     This  stepped  counterflashing  is  secured  at  the  top 


by  wall  books,  and  the  joints  are  well  pointed   up  with 
elastic  cement 

When  lead  is  used  for  flashing  instead  of  tin,  zinc,  or  cop- 
per, it  should  not  weigh  over  5  or  6  pounds  to  the  square 
foot,  as  the  thickness  will  give  an  uneven  appearance  to  the 
slate. 

134.  Colored  or  ornamental  slate  should  be  used  with 
great  caie,  as  color  never  increases  the  utility  of  the  roof 
and  is  more  likely  to  spoil  an  otherwise  respectable  roof 
by  a  poor  and  gaudy  design,  while  the  cutting  of  the  slate 
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to  any  shape  that  tends  to  carry  away  the  water  from  the 
joints,  as  before  described,  is  the  only  recommendation  for 
ornamental  forms.  Colored  slate  is  necessary  for  certain 
buildings,  but  the  color  should  be  uniform. 

In  slating  curved  surfaces,  follow  the  directions  given  for 
shingle  roofs,  commencing  at  the  lower  course,  with  slate 
from  6  to  10  inches  wide,  and  gradually  taking  off  until  a 
slate  2  inches  in  width  is  reached.  This  is  about  the  limit 
that  will  safely  cover  a  nail  hole  and  keep  the  weather  from 
affecting  it;  even  with  this  width  the  upper  courses  should 
be  well  bedded  in  slater's  cement  (which  is  generally  com- 
posed of  paint  skins  and  refuse  lead),  as  should  also  all  hips, 
ridges,  and  joints  arotmd  chimneys,  bulkheads,  gables,  and 
parapet  walls. 


WEIGHT  OF  SLATE  PER 
SQUARE  FOOT. 


126.  The  nails  used  for  slating  have  large,  flat  heads, 
so  that  they  may  get  a  good  hold  on  the  surface  of  the  slate. 
The  proper  length  of  a  nail  is  twice  the  thickness  of  the  slate, 
plus  the  thickness  of  the  boarding  or  lathing ;  this  length 
will  give  the  full  amount  of  hold  that 
can  be  secured.  The  nails  generally 
used  are  threepenny,  which  are  IJ- 
inches  long,  and  fourpenny,  which 
are  If  inches  long. 

126*  Slating  is  calculated  by  the 
square  of  100  square  feet.  To  ascer- 
tain the  number  of  slates  of  a  given 
size  required  per  square,  subtract  3 
inches  from  the  length  of  the  slate, 
multiply  the  remainder  by  the  width 
and  divide  by  2;  this  will  be  the 
number  of  square  inches  of  roof  cov- 
ered by  the  gauge  of  each  slate. 
Then  divide  14,400,  the  number  of  square  inches  in  a  square, 
by  the  number  of  square  inches  covered  by  each  slate,  and 
the  result  will  be  the  number  of  slates  required  for  a 
•*  square  *'  of  root 


Thickness. 
Inches. 

Weight. 
Pounds. 
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TIIiES. 

IST.  The  day  used  in  the  manufacture  of  tiles  is  com- 
posed of  aluminum  and  silicic  acid,  forming  two-thirds  of  its 
bulk,  with  about  10  per  cent,  each  of  water  and  quartz,  and 
very  small  quantities  of  potash,  titanic  acid,  and  oxide  of  iron. 
To  prepare  the  clay  for  use,  it  is  weathered,  which  means 
exposing  it  to  the  frost  or  sun,  then  mellowed  or  allowed  to 
stand  for  a  period,  tempered  by  additional  working  of  the 
clay,  plugged,  and  cleared  from  stones.  It  is  then  ready  for 
molding,  after  which  it  is  burned  in  a  kiln,  glazed,  and 
fired. 


138.  Salt-glased^  vitrified  tile  are  subjected  to  intense 
heat,  the  glazing  being  accomplished  by  throwing  salt  on 
the  tile  in  the  fire,  creating  a  vapor  which  unites  chemically 
with   the  clay  and   forms  a  glazing  which  is  affected  by 

neither  gases,  acids,  nor  steam, 
and  is  practically  indestructible. 
Slip-glazed  tile  are  what  are 
known  as  firebrick  clay  tile; 
they  are  very  porous,  and  are 
glazed  with  another  clay  known 
as  slip,  which  is  applied  under 
heat ;  the  slip,  however,  being  a 
foreign  body  is  liable  to  chip  and 
scale  off.  For  this  reason,  vitri- 
fied tile  should  always  be  used  in 
preference  to  the  slip  glazed. 

Tiles  of  good  quality  emit  a 
clear  ringing  sound  when  struck 
together,  or  with  a  steel  tool. 
The  gauge  of  tile  is  the  same  as 
of  shingles,  and  refers  to  the 
exposed  portion  of  the  tile. 


V 
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Fig.  102. 


:q5       139.     The    styles    of    tile 
manufactured     are     very 
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numerous;  they  are,  however,  generally  of  the  interlock- 
ing pattern,  and  made  so  that  they  may  be  laid  either  on 
boarding  or  on  battens.  The  following  varieties  are  gen- 
erally used:  the  plain  surface  tile,  with  the  eave  hips; 
ridge  or  cresting  tile;  and  finial  to  suit  Shingle  tile  are 
called  square,  round  corner,  round  end,  hexagon,  octagon, 
scallop,  Gothic,  Grecian,  and  Persian,  and  are  shown  in  the 
order  named  in  Fig.  102.  Those  used  for  laying  on  boards 
are  flat,  as  at  a,  with  two  nail  holes  in  the  upper  end,  and 
those  for  hanging  on  lath  have  the  rib  or  lug  b  cast  on  the 
back,  as  well  as  having  the  nail  holes.     The  French  tile 
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^^ 


shown  in  Fig.  103  {a)  may  be  used  for  laying  on  boatia  or 
battens;  the  Roman,  Fig.  103  {b),  for  boards  or  battens. 
The  modem  Spanish  tile  is  shown  at  {c),  and  the  old  Span- 
ish, at  {d).  Fig.  lo:). 

In  Fig.  104  {a)  is  shown  the  Corean  or  Oriental  ridge  tile 
to  be  used  with  modem  Spanish  tile  shown  at  (b) ;  the  eaves 
or  starter  tile  is  shown  at  (c),  Ridjjc  tile  should  be  special, 
and  when  so  made,  the  wing  of  the  ridge  takes  the  form  of 
the  tile  at  its  lower  edge.     Eaves  tile  may  be  made  with 
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antefixas,  as  shown  at  (d).  Fig,  104,  which  enrich  the  ap- 
pearance, of  the  eaves  and  take  the  place  of  the  plain  finish. 


These  tiles  are  sometimes  inserted  at  intervals  on  the  roof 
to  act  as  a  snow 
,  guard.  Hip-roll  tile 
[see  Fig.  105,  {a), 
(i),  and  (<;)]  are  over- 
lapped 3  inches  when 
laid,  while  the  roll 
tiles  shown  at  (rf) 
and  {<■)  have  lap  joints 
'^'  cast  on  them;  these 

^°-  ^^  tiles  are  secured  to 

the  wood  hip  roll  by  nails  at  the  lap. 

Plain  overlapping  cresting,  or  ridging,  is  shown  at  a.  Fig. 
106,  and  consists  of  rolls  and  covers  with  a  plain  cresting 


cast  on  the  cover  tile.     At  {S)  and  (c),  Fig.  106,  are  shown 

two  styles  of  lap-joint  ridge  cresting. 
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At  (n),  Fig.107,  is  shown  a  ridge  roll  made  to  receive  the 


tile  and  also  having  a  lap  joint,  and  at  (A),  an  ornamental 
ridge  cresting  with  lap  joint. 

At  (rt)  and  {/i),   Fig.  108,  are  shown  two  styles  of  gable 
finials.     At  (<r)  and  (r/)  are  shown  two  hip  finials — one  with 


plain  wings  and  the  other  with  wings  made  to  receive  the 
hip-roll  tile,  the  center  tile  of  the  front  slope,  and  the  first 
continuous  row  of  tile  of  the  side  pitches, 

130.  The  thickness  as  well  as  the  length  and  breadth  of 
tile  varies;  they  run  from  f  to  J  inch  in  thickness,  from  3  to 
9  inches  in  breadth,  and  from  10  to  10  inches  in  length;  the 
J-inch  thickness  is  generally  used. 

131.  There  are  four  methods  of  securing  tiles  to  the 
boards  or  battens:  (1)  by  hanging  with  oak  pegs  as  shown 
in  Pig.  109  (a) ;  (2)  by  nails  as  at  (if) ;  (3)  with  a  rib  or  lug 
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and  oaiils  as  at  (i") ;  and,  (4)  as  shown  at  (d),  with  a  rib  or 
lug  and  also  by  a  wire 
loop,  which  is  nailed  to 
the  lath  or  batten. 

Rendering  is  used 
with  flat  tiles,  and 
torching  and  shoulder- 
ing with  all  tiles  in 
very  exposed  places, 
or  on  flat-pitched 
roofs;  under  ordinary 
conditions,  however, 
these  processes  are  not 
necessary.  When 
used,  they  should  be 
applied  in  the  same 
manner  as  described 
for  slate  roofing. 

The  roof  should  be 

prepared  to  receive  the 

tile    by    covering  the 

rafters    with    either 

boards  or  battens,  as 

the  kind  of  tile  to  be 

used    requires.     If 

boards  are  to  be  used, 

•  ^'°'  '"*■  sheath  with   plank  1^ 

to  IJ  inches   thick  and  6  or  8  inches  wide,   tongued  and 

grooved,  and  laid  on  diagonally,  well  nailed  at  each  bearing 

and  at  the  edges  to  prevent  curling. 

Tilting  fillets  should  be  nailed  at  the  eaves,  valleys,  gut- 
ters, gables,  etc.,  as  described  for  shingle  roofing.  When 
battens  or  lath  are  used,  especial  care  must  be  taken  to  see 
that  the  proper  distance  is  secured  between  the  lath  for  the 
tile  to  be  used,  and  that  the  lath  are  horizontal  to  the  eaves, 
so  that  the  vertical  joint  of  the  tile  will  be  at  right  angles 
to  the  caves.  If  the  tiles  are  laid  on  boards,  the  roof  should 
be  covered  with  two  thicknesses  of  single-ply  or  one  thickness 
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of  double-ply  fibrous  roofing  felt,  and  after  the  felt  has  been 
applied,  the  gutter  and  other  flashings  should  be  constructed 
described  under  **  Shingle  Roofing" — and  put  in  place. 


13!3*  The  gutter  flashing  should  be  of  16-ounce  copper, 
well  nailed  with  copper  nails  over  the  eaves  tilting  fillet,  and 
locked  to  the  gutter  proper  with  a  lock  seam  unsoldered;  or 
it  may  be  turned  down  over  the  upstand  of  the  gutter.  The 
first  method  is  used  for  a  gutter  nearly  level  with  the  eaves, 
and  the  second  when  the  gutter  is  slightly  below  the  eaves. 

For  valley  gutters,  10-oimce  copper  can  be  used  in  6-foot 
lengths.  It  should  be  laid  with  a  lock  seam,  fastened  to  the 
roof  boards  with  cleats,  soldered  and  sweated  on  the  back  of 
each  length,  and  nailed  with  copper  nails  to  the  roof  back  of 
the  valley  tilting  fillets, 
or  screwed  down  with 
copper  screws.  The 
valleys  should  be  20  or 
24  inches  wide. 

The  hips  do  not  re- 
quire to  be  flashed.  A 
wooden  hip  fillet  as  at 
a.  Fig.  110,  of  sufficient 
height  to  receive  the  tile 
and  give  it  bearing,  is  at- 
tached to  the  sheathing,  and  to  this  fillet  the  hip  tile  is  secured. 

Where  a  roof  comes  against  parapet,  or  gable  walls,  the 
junction  should  be  flashed  with  14  or  16  ounce  copper,  nailed 
to  the  roof  back  of  the  tilting  fillet.  The  flashing  should  be 
allowed  to  lap  on  the  roof  a  distance  equal  to  the  width  of  a 
tile  over  the  fillet,  and  should  be  carried  up  against  the  wall 
at  least  7  inches.  From  the  under  side  of  the  wall  coping, 
or  from  a  raglet  cut  in  the  wall,  a  lead  apron  should  overlap 
the  copper  upstand  at  least  3  inches,  and  should  be  secured 
to  the  wall  with  lead  plugs. 

133,  The  ridge  does  not  require  flashing,  but  should  be 
prepared  to  receive  the  tile  ridge  roll  in  the  same  manner  as 
was  shown  for  the  hipa 


Fig.  ua 
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Where  the  tile  come  against  the  wood  hip  roll,  they  should 
be  cut  off  to  the  proper  angle  and  bedded  in  elastic  cement. 
The  valley  tile  should  be  made  at  the  works,  to  conform  with 
the  proper  angle  of  the  roof,  and  should  have  closed  ends. 
Around  all  chimneys  and  other  openings  in  the  roof,  as  well 
as  at  the  finishing  course  along  the  ridge,  the  tile  should  be 
well  bedded  in  slater's  cement. 

Where  the  ridge  tiles  have  a  very  deep  wing,  they  should 
be  specially  cast  with  a  lap  joint,  and  should  be  laid  in 
courses  the  same  as  the  tile.     See  {a),  Fig.  111.     They  are 


sometimes  built  up  of  flat  pieces  of  tile,  as  at  (i).  Fig.  Ill, 

with  rabbeted  joints,  and  laid  with  the  vertical  joints  broken; 
the  fonner  tile  is  preferable. 

Very  heavy  hip  or  gable  finials  should  be  well  braced  with 
brass  or  galvanized-iron  rods,  and  the  sections  of  terra-cotta 
finials  should  be  secnrely  wired  or  anchored  to  the  braces, 
and  well  cemented.  If  necessary,  a  wood  cradle  should  be 
built  on  the  roof  to  receive  the  finials. 
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The  finials  on  liips  and  ridge  ends  may  be  secured  with  a 
tripod  form  of  brace.  For  a  vertical  finial  the  tripod  may 
be  made  and  secured  to  the  roof  as  shown  in  Fig.  112,  the 
ends  of  the  iron  being  held  in  place  with  brass  or  galvanized- 
iron  screws.     For  an  overhanging  hip  finial  the  brace  may 


be  constructed  as  in  Fig.  113,  the  top  of  the  rod  being  car- 
ried to  the  ridge  of  the  finial.  Where  the  finial  is  on  the 
apex  of  a  lower,  the  brace  may  be  constructed  with  a  gal- 
Vanized-iron  pipe  of  dimensions  to  suit  the  size  and  shape  of 
the  finial,  and  stiff  enough  to  resist  the  wind  pressure.  The 
construction  of  such  a  brace  is  shown  in  Fig.  114. 

134.     A  roof  may  be  covered  entirely  with  ornamental 
roofing  tile,  or  they  may  be  used  at  intervals  among  flat  tile 
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o.  11& 
to  break  the  monotony  of 
the  system.  When  mixed 
with  the  plain  tile,  they 
may  be  arranged  in  pattern 
or  figfure  shape,  but  care 
must  be  taken  to  retain 
uniformity  of  color  in  both 
kinds,  as  mentioned  in 
"Slate  Roofing." 

135.    The  tiles  for  con- 
ical roofs  must  be  made  to 

suit  the  requirements  of 
each  case.  It  is,  however 
possible,  with  some  varie- 
ties of  tile,  to  use  a  uni- 
form size  for  four  or  five 
courses,  or  tiers,  and  a 
smaller  one  for  the  next 
four  or  five  courses,  and  so 
on  until  the  base  of  the 
finial  is  reached. 
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Shingle  tile  may  be  cut  on  the  sides  so  as  to  make  them 
conform  with  the  radial  lines  from  the  apex,  in  the  same 
manner  as  was  described  for  slate  and  shingles.  If,  how- 
ever, the  butt  of  the  tile  is  formed  with  a  pattern,  this 
method  cannot  be  used,  and  special  tile  must  be  made.  The 
eave  tiles  and  the  upper  courses  adjacent  to  the  apex  should 
be  well  bedded  in  slater's  cement. 


GIiASS  Roors. 

136«  Glass  as  a  roof  covering  may  be  used  to  great 
advantage  for  inside  halls  and  passageways,  picture  galleries, 
and  extensions  where  ordinary  windows  cannot  be  inserted, 
for  dome  lights,  greenhouses,  railroad  stations,  etc.  Wher- 
ever used,  the  construction  should  be  what  is  known  as 
**  puttyless,"  that  is,  no  putty  should  be  used  in  bedding  the 
glass  whether  the  bars  are  of  metal  or  of  wood. 


137.  The  frame  for  all  house  work  except  greenhouses, 
and  even  the  better  class  of  these,  should  be,  preferably,  of 
copper,  galvanized  iron,  or  zinc. 

The  construction  of  these  frames  or  bars  consists  of  a 
gutter  composed  of  three  pieces,  the  flange^  the  gutter^  and 
the  cap.     In  Fig.  115  is  shown  the  general  construction  of 


FIG.  115. 


the  complete  bar.     The  center  member  a  has  a  straight  web 
about  \\  inches  high,  with  a  circular  tube  f  inch  diameter 
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formed  at  its  lower  edge.     The  gutter  or  outer  member  b 

consists  of  one  piece,  bent  at  the  center,  capped  over  the  web 
or  centerpiece,  and  having  the  edges  formed  into  |-inch 
tubes  which  rest  on  the  tube  of  the  web  member.  The  upper 
flanges  of  these  tubes  support  the  glass.  The  cleats  or  hold- 
fasts c,  which  bind  the  cap,  are  secured  by  the  rivets  which 
join  the  web  and  gutter  members,  and  the  cap  d  is  made  of 
one  piece,  in  the  shape  of  an  inverted  V,  with  a  simple  lock 
on  the  two  lower  edges  to  receive  the  flashings.  The  flash- 
ings *■  are  strips  of  lead,  locked  at  the  upper  edge  into  the 
.cap,  and  bent  down  close  to  the  glass,  in  order  to  make  a 
water-tight  connection.  The  cap  is  secured  to  the  bar  by 
passing  the  clips  through  a  slit  cut  in  its  apex,  the  ends 
being  turned  down  and  soldered  and  wiped  to  the  cap.  In 
some  cases,  the  ends  are  simply  turned  down  over  the  cap. 

This  system  of  construction  may  be  applied  to  the  whole 
or  a  part  of  a  roof,  and  also  to  skylights.  It  may  also  be 
used  in  conjunction  with  iron  or  wood  framing  for  the  roof 
proper. 

For  small  skylights,  where  an  under  support  may  be  dis- 
pensed with,  the  light  bar,  as  shown  in  Fig.  115,  may  be 
used.  For  larger  openings,  a  heavy  iron  bar  incased  with 
sheet  metal,  as  shown  in  Fig.  116,  will  give  the  requisite 
strength. 


Pig.  118. 
Fig.  117  shows  an  iron  rafter  for  a  roof;  it  is  composed  of  a 
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webplatea,  3Jin.  Xiii-tand  two  angles  *,  *,3  in.  x2in.  Xj 
in.  bolted  together.    The  portion  a  projects  beyond  the  flanges 
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of  the  angles  and  a  gutter  is  formed  over  it  with  caps,  etc., 
as  in  the  previous  example. 

The  tubular  construction  imparts  strength  and  rigidity  and 
provides  for  the  expansion  of  the  metal  and  glass.  Provision 
is  also  made  for  condensation,  as  all  the  bars,  vertical  and 
horizontal,  act  as  branch  gutters,  which  are  connected  to  a 
mam  gutter 
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138.  The  glass  may  be  made  t^  to  }  inch  thick  and  of 
any  pattern.  For  plain  work,  ribbed  or  hammered  glass  may 
be  used,  the  rough  surface 
being  placed  on  the  outside. 
The  use  of  a  minimum  thick- 
ness of  glass  should,  for  two 
reasons,  receive  consider- 
ation :  first,  the  cost  of  repairs, 
and,  second,  the  dead  load  to 
be  supported.  The  size  and 
strength  of  the  rafters  and 
purlins  supporting  the  ribs 
must  be  regulated  by  the 
weight  of  the  glass,  wind 
pressure,  and  snow  load. 

''•''  "»  139,     The  horizontal  lap 

joint  of  the  glass,  as  shown  In   Fig.   118,  is  of  the  same 
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construction  as  the  gutter  proper,  but  has  a  lead  fillet  a, 
which  acts  as  a  cushion  and  takes  up  any  unevenness  of  the 
glass.     The  lower  glass  rests  on  the  tube,  and  the  upper  on 
the  lead  cushion  on  the 
top  of  the  rib.  The  glass 
should  overlap  from  1 
inch   to  2\   inches,  ac-' 
cording    to   the    pitch. 
At  the  end  o£  each  light 
of  glass  is   a   stop,   or 
holdfftst,     made     and 
placed  as  shown  at  a. 

Fig.  119.     These  stops  fio.«l 

are  placed  on  each  ade  of  the  vertical  ribs,  and  are  secured 
to  the  flanges  by  small  screw  bolts  about  i  or  -^  inch 
diameter.  The  slot  A  in  the  flange  is  cut  vertically  and  is 
about  three  times  as  long  as  thediameterof  the  bolt.  The 
slot  in  the  stop  orhold- 
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Fio.  US. 
against     parapet,     fire,    or 
other  walls  are  similar  to  those   shown  in   Fig.  119,     The 
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cap  piece  e  Is  extended  and  formed  into  a  flashing;  it  is  let 
into  a  raglet,  and  may  be  covered  with  a  counterflashing. 
When  the  construction  to  which  the  glass  is  applied  is  of 
wood,  the  flange  piece  is 
omitted,  and  the  gutter 
piece  rests  in  and  is  secured 
to  the  woodwork,  as  shown 
in  Pig.  120. 

140.  There  are  other 
methods  of  constniction, 
based  upon  the  same  princi- 
ples, but  varying  in  detail 
to  meet  different  condi- 
tions. For  the  roofs  of 
greenhouses,  etc.,  where 
wood  construction  is  used, 
the  durability  of  the  wood 
should  be  considered.  It 
has  been  found  that  cj^ress 
has  given  better  results 
than  any  other  materiat 
The  sash  bars  may  be 
made,  as  shown  in  Fig.  121, 
The  rabbets  are  f  inch 
deep,  allowing  for  the  two 
thicknesses  of  double-thick 
glass  at  the  lap,  and  also 
for  the  nailing.  The  rab- 
bet is  formed  with  a  slight 
bevel,  thus  forming  a  chan- 
nel which  carries  away  any 
moisture  that  may  enter. 
The  end  or  gable  bars  must 
also  be  rabbeted,  for  the  roof  fflass ;  and  where  there  is  a  glass 
gable,  these  bars  must  also  \ks  rabbeted,  to  receive  the  vertical 
glass. 

In  Fig.  123  is  shown  a  rafter  bar  with  grooves  run  in  the 


Fig.  131 
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sides,  to  take  o£f  con- 
densation; and  in  Pig. 
I'iS  a  similar  bar  fitted 
with  a  cap. 

141.  There  are 
several  methods  of  con- 
structing the  plates  into 
which  the  bars  are 
framed.  At  {a).  Fig. 
124,  is  shown  a  plate 
made  of  1J'X5J'  ma-^ 
terial,  beveled  and 
throated  to  form  a  drip. 
At  (*),  Fig.  124,  is  shown 
a  different  construction, 
in  which  the  plate  piece 
is  IJ  in,  X4  in.,  and  the 
sill  If  in.  X  6  in.      The  plate 
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is  beveled  on  the  top  to  receive 
the  bar,  and  rabbeted  on  , 
the  outside  to  receive  the 
sill.  The  sill  is  beveled  to 
allow  the  water  to  flow  off, 
,  and  throated  to  form  a  drip. 
At  {a),  Fig,  125,  is  shown  a 
plate  and  gutter,  the  inside 
or  plate  having  the  same 
construction  as  (^),  Fig.  124. 
If  there  are  two  pitches 
coming  together  between 
two  ranges  of  roof,  the  con- 
struction may  be  as  at  {6), 
Fig.  125.  Gutters,  however, 
should  be  avoided  as  much 
as  possible. 

143,    At  the  ridge  there 
may  be  either  a  single  or 
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double  row  of  ventilators.  At  (a),  Fig.  126,  is  shown  a  3-p:ece 
ridge,  made  up  of  a  ridge  piece,  a  shoulder  cleat,  and  a  cap. 
The  ridge  piece  is  Ij  in,  xi^  in.;  the  shoulder  cleat, 
J  in.  X^i  in.,  and  the  cap,  1|  in.  X2f^  in.,  rabbeted  to  receive 
the  ventilator  sash.  This  ridge  is  made  for  a  double 
row  of  ventilators;  if  used  for  a  single  row,  it  would  be 
rabbeted  on  one  side  for  the  glass,  as  indicated  by  the  dotted 
lines  at  c. 

The  ventilators  should  be  hinged  to  the  ridge,  close  against 
the  bars,  and  a  header  should  be  inserted  as  shown  at  (d), 
Fig.  126.  The  header  may  be  rabbeted  or  grooved  to  receive 
the  glass.  Where  the  bars  are  more  than  8  feet  in  length, 
they  should  be  supported  by  purlins. 

In  glazing  the  sash,  the  glass  is  laid  from  the  bottom  up, 
the  sheets  lapping  each  other  from  |  inch  to  l\  inches.  The 
lap  is  regulated  by  the  pitch,  which,  in  any  case,  should  not 
be  less  than  20°. 


STONE    ROOFS. 

143.     Stone  roofs  are  not  much  used  at  the  present  time, 
except  for  covering  small  vestibules,  porches,  turrets,  towers, 


and  monumental  buildings.     They  may  be  flat  or  pitched. 
Liarge  slabs  are  used  for  flat  roofs,  and  small  ones  for  pitched 
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roofs.  They  may  be  laid  either  with  lap  or  butt  joints  on  a 
filling  resting  on  the  vaulting  beneath.  For  towers  and 
spires,  the  stone  is  laid  in  tiers,  either  with  or  without  a  lap 
joint 

144.  In  Fig.  127  is  shown  the  construction  of  a  flat 
roof,  which  may  be  applied  either  to  vaulting  or  stone  pur- 
lins, the  latter  being  shown.  The  purlins  a  are  rabbeted  to 
receive  the  ceiling  slabs  i,  and  the  roof  slabs  c  are  laid  and 
bedded  in  cement  concrete  d. 

The  Greeks,  and  the  Romans  after  them,  used  the  same 
method  of  supporting  and  laying  the  roof  slab,  with  this  dif- 
ference, that  they  cut  the  slabs,  as  shown  at  a.  Fig.  128,  so 


that  they  formed  a  channel  with  fillets  b  on  each  side,  and 
covered  the  joint  with  a  cap  c. 

For  pitched  roofs,  ashlar  slabs  are  used,  laid  as  shown  at 
{a).  Fig.  129,  in  the  same  manner  as  shingles  with  broken 
joints;  the  slabs  are  bedded  or  laid  in  cement  on  the  filling 
over  the  vault. 

At  (i).  Fig.  129,  is  shown  a  much  better  slab  roof;  the 
slabs  are  cut  with  a  rabbet  and  a  lap  joint  a.  The  cap  or 
ridge  stone  is  made  with  a  rabbet  and  a  lap  jnint  b  on  each 
side  at  the  edge  of  the  wing,  the  same  as  the  lower  edge  of 
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the  slabs.     The  advantages  of  the  rabbet  and  lap  joint  are, 
that  the  stones  cannot  leave  the  roof  if  they  should  work 
loose,  as  they  would  if  laid  with  a  simple  lap,  and  there  is  no 
open  vertical  joint  for  the  passage  of  water. 
The  plain  butt-joint  roof  is  shown  at  (c),  Fig.  12!). 

The  gutters  are  cut  out 
of  a  single  storie,  as  at  a. 
Fig.  130,  the  roof  slab 
overlapping  it.  The  water 
is  carried  from  the  gutter 
through  a  channel  cut  in  a 
stone  extending  the  full 
width  of  the  wall.  This 
channel  A  meets  the  outlet 
of  the  gutter,  and  extends 
through  the  stone  toapoint 
outside  the  wall  and  dis- 
charges into  the  leader 
head  c. 

145.      For  turrets, 

towers,  and  spires,  the 
roof,  when  built  of  stone, 
is   complete   without    the 
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interposition  of  framing.  At  (a),  Fijr.  131,  are  shown  a  one-half 
elevation  and  a  one-half 
:;cction  of  a  smooth, 
flush-faced,  conical  roof; 
the  beds  of  the  stone  are 
kept  level  as  in  regular 
wallingj  while  the  verti- 
cal joints  radiate  from 
the  center  of  the  plan, 
as  shown  at  {/>),  and 
bonding  as  indicated  by 
the  dotted  lines.  The 
outer  surface  of  the 
stones  used  for  such 
{  roofs  may  advance,  giv- 
'  ing  the  suggestion  of  a 
lap  only,  as  at  (r);  or 
they  may  be  rabbeted 
'  and  lapped,  as  at  {//). 
The  terminal,  cap,  or 
finial  should  commence 
at  a  point  where  the  roof 
stones  become  too  small 
to  look  well,  as  at  ^,  and 
should  l)e,  preferably,  of 
one  piece  of  stone. 


PI^GPOLES. 

14G.    The    curve, 

taper,   or    entasis    of    a 
''"'■^^''  flagpole   may  be   devel- 

oped by  the  following  method :  the  diameter  at  the  base 
where  it  emerges  from  the  roof  should  be  about  ^  of  the 
height,  and  the  diameter  at  the  top  or  head  should  equal  J 
the  lower  diameter.  Assume  a  flagstaff  5(i  feet,  or 
too  inches,  long;  its  diameter  would  be  ^  uf  this  height. 
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or  12  inches,  while  the  diameter  at  the  head  would  be   6 

inches. 

To  obtain  the  entasis,  draw  a  center  line  a  d  through  the 

pole.  See  Fig.  132.  Divide 
c  d  the  lower  half  diameter  as 
follows:  from  d  mark  a  point 
equal  to  one-fourth  of  the  lower 
diameter,  as  de\  divide  the  re- 
maining distance  ec  into  two 
equal  parts  as  at  /,  and  divide 
the  distance  cf  into  two  equal 
parts  as  at  g^  and  again,  divide 
eg  into  two  equal  parts  as  at  h. 
Divide  the  vertical  height  of 
the  shaft  into  four  equal  parts 
1^  by  horizontal  lines;  transfer  the 
•^  distance  de  to  ^/V;  df\.o  d*f; 
dg  to  d^g^\  and  dh  to  ^3?A'; 
then  through  the  points  marked, 
draw  the  curved  outline. 
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SNOW   GUARDS, 


147.  Snow  gruards  made 
in  various  forms  are  used  on  all 
kinds  of  roofs  to  prevent  the 
snow  from  sliding  down  into 
the  gutters,  thus  clogging  them, 
and  causing  the  water  to  over- 
i  flow  outside  of  the  building. 
Where  sr.ow  accumulates  and 
freezes  in  a  gutter,  it  is  likely 
to  form  a  dam  and  back  the 
water  up  under  the  slate,  tile, 
or  shingles,  as  the  case  may  be,  and  eventually  finds  its 
way  into  the  interior  of  the  house.  Snow  guards  also  pre- 
vent the  dislodgment  of  large  quantities   of   snow,  which 
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might  cause  injury  to  persons  in  the  vicinity,  as  well  as  to 
ornamental  shrubbery.  For  these  reasons  they  should  be 
applied  to  roofs  having  a  steep  pitch  towards  the  street. 

148*     The  guard  generally  used  is  made  in  four  different 

styles,  and  is  constructed  with 

C^^  galvanized-iron  or  copper  wire. 

(a)  1 


PlO.  188. 


PIO.  184. 


guard  used  with  convex  tiles;  the  loop  a  acts  as  the  snow 
stop  and  stands  above  the  tile  about  2  inches;  the  shank  b  is 
of  sufficient  length  to  extend  well  back  on  the  tile,  and  is 
made  flat  so  that  it  presents  the  least  thickness  at  the  tile 
lap;  the  end  is  turned  down  and  out  and  is  kept  flat  at  ^, 
to  give  a  driving  surface  over  the  nail  point  d,  and  to 
raise  the  guard  to  the  height  of  the  tile. 

At  {d)y  Fig.  133,  is  shown  a  guard  made  for  flat  or  concave 
tiles;  the  loop  and  shank  are  the  same  as  at  (a).  The  nail 
point  is  turned  down  without  forming  a  knee,  because  the 
tiles  do  not  stand  more  than  f  inch  above  the  roof. 

At  {a),  Fig.  134,  is  shown  a  guard  used  for  metal  roofs, 
with  lock  seams.  It  is  secured  to  the  roof  under  the  lock  by 
a  galvanized-iron  nail  driven  through  the  loop  at  the  back. 

At  (b)  is  shown  a  guard  used  for  slate  or  shingle  roofs. 
This  guard  is  set  between  the  edge  joints  of  the  slates  or 
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shingles,  and  the  nail  point  is  driven  into  the  roof  boards. 
Should  this  form  of  guard  be  bent  down  by  the  weight  of 
snow  and  ice,  it  may  be  readily  pressed  back,  without  break- 
ing, into  its  proper  position.  Guards  are  also  manufactured 
of  cast  iron,  but,  being  clumsy,  they  are  not  tp  be  recom- 
mended. 

Guard  rails  are  also  clumsy  and  unsightly;  they  gather  the 
snow  in  a  drift,  which  dams  up  the  water,  with  the  result 
before  mentioned ;  on  the  other  hand,  the  wire  snow  guards 
placed  all  over  the  roof  are  almost  invisible,  and  hold  the 
snow  until  it  melts  and  disappears. 


SHEET-METAL  WORK. 


USES  OF  SHEET  METAL. 


1.  The  greater  part  of  sheet-metal  work  tised  in  building 
construction  is  employed  for  the  following  purposes: 

1.  For  covering  and  flashing  rpofs  and  their  intersec- 
tions, so  that  the  roofs  may  conveniently  be  made  water- 
tight. 

2.  For  wall  covering  and  the  formation  of  columns,  cor- 
nices, balustrades,  and  string  and  molded  courses.  In  some 
cases  the  entire  outer  surface  of  the  walls  of  a  building  is 
covered  with  sheet  metal,  the  material  being  made  to  resem- 
ble masonry  or  brickwork,  an  effect  produced  at  low  cost. 
Frame  buildings  may  also  be  covered  with  sheet  metal  in 
order  to  render  them  less  liable  to  fire  from  adjacent  struc- 
tures. 

3.  In  forming  gutters,  valleys,  or  other  water  channels 
that  are  graded  down  to  certain  points  of  outlet,  so  that  the 
rain  which  falls  upon  the  roof  may  be  conveniently  drained 
away,  thus  preventing  the  roof  water  from  being  shed  upon 
the  ground  around  the  building. 

4.  For  conductor  pipes,  sometimes  called  leader  pipes, 
which  are  commonly  secured  against  the  outside  walls  of  a 
building  to  connect  the  lowest  points  of  the  roof  gutters  with 
an  underground  drainage  system,  or  simply  to  a  drainage 

For  notice  of  copyright,  sec  page  immediately  following  the  title  page. 
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above  the  surface  of  the  ground,  so  that  the  roof  water  may 
flow  freely  away  from  the  gutter. 

5.  For  covering  domes  and  lanterns,  and  in  forming 
crestings  and  finials. 

6.  For  interior  decorations,  such  as  the  covering  of  walls 
and  ceilings  where  first  cost  is  an  important  factor;  or,  for 
the  covering  or  formation  of  the  inside  trim,  doors,  windows, 
casings,  etc. 

7.  For  flues  and  other  conduits  commonly  employed  for 
purposes  of  ventilation. 

While  there  are  other  positions  and  features  where  sheet 
metal  may  be  employed,  a  thorough  knowledge  of  the  fore- 
going examples  should  enable  the  student  to  reason  out,  and 
solve,  any  special  problem  that  may  present  itself. 


EXTEBIOB  SHEET-METAL  WOBK. 


INTRODUCTION. 

2.  The  general  subject  of  sheet-metal  work  for  roof  cov- 
erings, flashings,  etc.,  has  been  treated  in  the  section  on 
Roofings  and  the  application  of  sheet-metal  work  for  ventila- 
ting purposes  is  dealt  with  in  the  section  on  Heating  and 
Ventilation  ;  consequently  this  portion  of  the  subject  will  not 
be  considered  in  this  section. 

3.  The  kind  and  class  of  exterior  sheet-metal  work 
required,  will  of  course  depend  upon  the  character  and  pur- 
pose of  the  building.  Mills,  factories,  workshops,  ware- 
houses, etc.  are  often  covered  with  galvanized  sheet  iron  in 
the  plainest  possible  manner,  with  no  pretensions  to  artistic 
treatment,  while  store  and  office  fronts  are  often  covered 
with  sheet  metal  bent  and  formed  into  elaborate  moldings, 
or  pressed  and  stamped  into  ornamental  details,  which  are 
grouped  so  as  to  form  decorative  features.  Generally 
speaking,  sheet-metal  coverings  for  buildings  are  imitations 
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of  brickwork  or  masonry,  and  when  properly  arranged  and 
attached  to  a  good  solid  backing  and  carefully  painted,  they 
make,  for  some  time,  successful  deceptions. 

Sheet-metal  fronts  and  other  wall  coverings  are  employed 
only  when  the  desire  for  ornamentation  exceeds  the  owner's 
willingness  or  capability  to  pay  for  the  genuine  article. 
From  a  speculative  point  of  view  they  may  be  paying 
investments,  providing  the  metal  is  protected  against 
corrosion;  but  from  an  architectural  or  engineering  stand- 
point, they  are  utter  failures. 


VTALJj  COVERINGS, 

4.  Wall  coverings  may  be  classed  as  plain  and  orna- 
mental. Plain  wall  coverings  are  used  chiefly  on  buildings 
intended  for  manufacturing  purposes  and  for  such  structures 
as  are  erected  for  temporary  use ;  while  ornamental  cover- 
ings are  generally  used  on  the  fronts  of  cheap  city  buildings, 
such  as  warehouses,  stores,  theater  fronts,  etc. 

6.  The  sheet  metal  employed  for  this  purpose  is  usually 
galvanized  sheet  iron  or  steel,  the  sheets  being  either  plain, 
crimped,  or  corrugrated. 

Plain  sheet  iron  is  seldom  used  except  for  the  most 
ordinary  work,  where  appearance  is  not  at  all  considered. 
The  sheets  are  simply  nailed  to  a  backing  of  matched  lining 
or  ordinary  sheathing,  the  object  usually  being  to  prevent 
the  building  from  readily  becoming  ignited,  should  an 
adjacent  building  be  on  fire. 

The  chief  objection  to  plain  sheet  siding,  is  the  fact  that 
the  metal  will  bulge  and  become  distorted  in  many  different 
ways,  until  the  whole  side  of  the  building  will  actually 
appear  to  be  covered  with  large  blisters. 

6.  Crimped  sheet  iron  is  superior  to  plain  sheet  iron 
for  covering  large  flat  surfaces,  because  the  crimping 
helps   to  prevent   the   sheets   from  bulging,  and   thus,  to 
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a  certain  extent,  avoids  the  blistered  appearance  so 
pronounced  on  plain  sheet-iron  siding, 
A  clipping  of  crimped  sheet  metal  is 
shown  in  Fig.  1.  The  sheet  is  crimped 
by  passing  it  through  ribbed  or  rough- 
ened rollers,  which  give  it  the  appear- 
ance of  being  slightly  corrugated. 
Crimped  metal,  however,  differs  from 
corrugated  metal  in  that  sheets  of  the 
former,  after  treatment,  are  practically 
as  long  as  they  were  before  the  process, 
while  in  corrugating  the  sheet  is  short- 
Pio.  L  ened.      The    crimps    are   usually   made 

across  the  sheet,  while  corrugations  are  run  lengthwise. 

Crimped  sheets  may  be  nailed  to  furring  strips,  or  to 
studs  or  posts  set  at  from  13  to  16  Inch  centers,  providing 
the  grooves  run  at  right  angles  to  the  strips  or  studs.  Thus, 
if  furring  strips  are  nailed  on  the  studding,  the  grooves 
would  be  vertical,  but  if  the  sheets  are  nailed  directly  on  the 
studding,  the  grooves  would  be  horizontal.  It  is  best,  how- 
ever, in  every  case  to  provide  a  solid  flat  backing  for  crimped 
sheet- metal  work. 

7.  Cprrugated  sheet  iron  is  preferable  for  siding  where 
there  is  an  extensive,  unbroken  surface.  The  corrugations 
not  only  strengthen  the  sheets,  and  thus  enable  them  to  be 
attached  to  furring  strips  as  far  apart  as  4  feet,  but  they 
also  relieve,  by  the  play  of  light  and  shade,  the  monotony 
incident  to  a  flat  surface. 

Corrugated  sheet  iron  should  always  be  fastened  with  the 
corrugations  vertical,  not   so  much  for  appearance  as  to 


obtain  a  perfectly  wafer-tight  siding  with  ordinary  lap  jointa 
Fig.  2  shows  the  method  of  forming  vertical  joints.  The 
corrugations  are  simply  lapped  and  the  two  sheets  are  nailed 
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to  the  posts  or  studs  a,  a  with  flat-head  g^alvanized-iroo 
nails.  The  top  edg«  of  each 
sheet  is  nailed  to  cross-pieces 
6, 6  which  are  spiked  or 
framed  in  between  the  posts. 
The  horizontal  joints  of  the 
sheets  are  lapped  as  shown 
in  Fig.  3;  cleats  are  riveted 
on  as  shown  at  a  to  bind  the 
lower  end  of  the  sheet  so  as  | 
to  make  a  close  joint  and  also 
allow  for  expansion  and  con- 
traction of  the  sheets.  The 
top  sheet  should  lap  at  least 
2  inches  over  the  nails. 

Corrugated -iron  sheets  are  often  secured  against  sheathed 
walls,  and  the  common  practice  is  to  nail  them  all  around 
the  edges,  but,  in  this  case,  expansion  and  contraction  soon 
loosen  the  sheets  either  by  drawing  the  nails  or  by  tearing 
the  nail  holes.  The  plan  of  attachment  described  above  and 
illustrated  in  Fig.  3  is  to  be  recommended  even  when  the 
sheets  are  secured  against  a  flat  surface. 

8.  Fig.  i  Bhows  how  the  corrugated  sheets  may  be 
put  on  at  the  base  of 
the  framework.  A  base 
strip  a,  made  in  the  form 
of  an  offset,  is  securely 
nailed  to  the  wooden  siti 
fi,  the  strip  being  flanged 
so  that  it  may  cover  the 
exposed  portion  of  the 
wall.  The  sheets  are 
clamped  to  the  top  edge 
of  this  strip  with  cleats 
1  inch  wide  by  \  inch 
thick,  similar  to  that 
PMi.  4.  shown  in  Fig.  3. 
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9.     Figf.  5  shows  the  finish  of  the  sheets  at  the  eaves.     The 
top  edges  are  nailed  to  the  plate  a.     A  strip  of  wood  b  about 


1\  inches  thick,  cut  on  one  edge  to  fit  the  profile  of  the  cor- 
rugations of  the  roof,  should  be  nailed  to  the  upper  edge  of 
the  plate.  Another  strip  c  of  the  same  material  is  nailed  to 
the  lower  edge  of  the  plate.  A  facia  of  crimped  sheet  iron 
d  covers  both  strips  and  forms  a  drip  at  its  lower  edge,  as 
shown.  This  arrangement  makes  a  neat,  water-tight,  and 
wind-proof  connection  between  the  siding  and  the  roof. 

10.  Fig.  6  shows  the  finish  at  the  comers  of  the  building; 
this  makes  a  water-tight  junction  and  presents  a  neat  appear- 
ance. Since  the  corruga- 
ted iron  is  laid  against  the 
framework,  it  is  necessary 
to  nail  J-inch  wooden  strips 
on  the  outer  faces  of  the 
comer  post  a.  The  corru- 
gated iron  butts  against  the 
edges  of  these  strips,  and  a 
crimped  sheet-iron  comer 
piece,  is  sprung  over  and 
locked  into  the  corrugated 
no.  B.  w^l^  sheet,  as  shown. 
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« 

This  arrangement  can  also  be  used  around  any  window  or 
door  opening.  The  arrangement  shown  in  Fig,  4  may  also 
be  used  over  the  lintels  of  any  door  or  window  opening. 

11.  Corrugations  in  common  use  measure  about  2^ 
inches,  from  center  to  center,  and  are  about  |  inch  deep. 

Black  corrugated  iron  should  always  be  painted  with 
metallic  paint  of  the  best  quality  before  it  is  secured  in  place. 

12.  Stamped  sldlug:  is  most  commonly  employed  for 
covering  large  flat  surfaces  of  outer  walls,  the  sheets  being 
pressed  to  such  a  shape  that  they  resemble  roek-faeed,  or 
tooled,  stonework  or  brickwork.  This  siding  is  stamped 
in  plates  10  feet  long  by  2  feet  wide,  and  the  plates  are  sold 
by  the  lineal  foot.  Like  crimped  sheet  metal,  it  is  nailed  to 
furring  strips,  to  ordinary  sheathing,  or  to  brick  walls,  the 
vertical  joints  being  lapped  and  closely  nailed. 

Particular  care  should  be  taken  to  lap  all  the  vertical  joints 
in  sheet-metal  work  so  that  the  heaviest  rain  storms  will  blow 
with  the  laps  and  not  against  them.  It  is  noticeable  in  nearly 
every  district  that  the  strongest  winds  and  greatest  rain 
storms  nearly  always  blow  from  certain  directions;  these 
directions  should  be  determined,  and  the  sheet-metal  work 
should  be  arranged  to  prevent  the  rain  from  blowing  into 
the  seams. 

Brick  walls  should  always  be  thoroughly  furred  to  receive 
the  sheet-metal  work.  It  is  a  mistake  to  suppose  that  sheet- 
metal  work  can  be  securely  nailed  into  the  joints,  because 
expansion  and  contraction  will  very  soon  loosen  the  fasten- 
ings.   

CORiaCES. 

13.  Sheet-metal  cornices  are  made  in  such  a  variety  of 
patterns,  in  such  a  wide  range  of  sizes,  and  are  required  to 
be  placed  in  such  a  diversity  of  situations,  that  there  must 
be  a  great  variation  in  the  methods  of  construction.  Very 
many  designs,  however,  correspond  as  far  as  having  mold- 
ings continuous  throughout  their  lengths.    All  are  supported 
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by  projecting  brackets  or  lookouts.  The  joints,  shape,  and 
materia]  of  the  cornice  proper,  and  the  construction  of  look- 
outs, are  the  features  in  cornice  work  which  we  will  consider 
in  particular, 

■  Cornices  are  made  at  the  cornice  factory  according  to 
drawings  and  specifications,  and  are  shipped  in  parts  to  the 
building. 

Brackets,  modillions,  dentils,  etc.  are  usually  secured  to 
the  cornice  at  the  factory.  Trusses  and  check  or  stop 
blocks  are  shipped  in  separate  packages.  Thus  it  will  be 
seen  that  the  cornice  setter  or  tinsmith  is  only  required  to 
assemble  the  several  parts  and  erect  them  in  place  on  proper 
supports.  The  supports  in  general  use  are  wood  or  iron, 
the  latter  being  employed  in  the  better  class  of  buildings. 

14.  Cornice  Erection  on  "Wood  Supports. — Fig.  7 
shows  the  parts  and  joints  in  a  sheet-metal  cornice  as  ordi- 


narily constructed  in  small  sections  on  a  brick  wall.  The 
foot  molding  a  is  fiuitened  to  and  supported  by  a  board  and 
wooden  lookouts,  the  lower  member  being  allowed  to  hang 
down  below  the  raglet  or  groove  which  runs  along  the  joint 
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of  the  brickwork  at  the  underside  of  the  lookouts.  The  top 
of  the  foot  molding  enters  the  raglet  in  the  next  joint  above. 
The  paneled  frieze  b  is  made  up  in  one  piece  between  the 
trusses  or  brackets  r,  the  edges  being  doubled  over  and 
secured  into  raglets  as  shown.  The  modillion  course,  which 
generally  includes  the  small  moldings  above  and  below  the 
plain  surface  from  which  the  modillions  project,  is  attached 
to  the  brickwork  in  a  similar  manner  and  is  secured  in 
place  with  a  long,  narrow,  metallic  wedge.  If  the  cornice 
is  erected  while  the  walls  are  being  built,  the  upper 
flange  of  each  piece  is  usually  bent  over  far  enough  to  be 
safely  bedded  in.;  the  lower  edge  of  the  sheet  above  being 
bent  over  and  pushed  into  the  same  joint  as  the  work  pro- 
gresses. The  soffit  e  may  be  bent  up  out  of  the  same  piece 
with  the  bracket  molding.  The  drawing,  however,  shows 
it  separate,  and  secured  to  the  board  lining /! 

The  crown  molding:  g  is  bent  over  the  top  of  the  roof 
boards,  leaving  an  edge  turned  up  as  at  h  for  easy  connec- 
tion to  the  sheet  metal  of  the  roof.  The  lower  edge  of  the 
crown  molding  should  be  made  to  form  a  drip,  as  shown,  and 
should  be  securely  nailed  to/. 

The  brackets  and  trusses  which  are  hollow  and  built  up 
from  stamped  sheet  metal  are  riveted  and  soldered  in  posi- 
tion. It  is  difficult,  however,  to  properly  attach  them  when 
the  cornice  is  put  up  in  sections,  as  shown,  so  it  is  advisable 
to  have  these  projections  riveted  and  soldered  on  before  the 
cornice  is  put  up.  In  the  construction  of  cornices,  particu- 
lar care  must  be  taken  to  avoid  pockets  in  which  water  may 
accumulate.  If  there  is  any  suspicion  of  a  water-tight 
pocket,  a  small  hole  should  be  punched  at  the  lowest  point 
to  allow  any  water  to  drain  out.  If  this  is  not  attended  to, 
these  pockets  may  fill  up  with  water,  freeze,  and  burst. 

15.  Another  plan  for  securing  cornices  against  brick 
walls  is  to  spike  boards  against  the  face  of  the  walls,  plant 
the  cornice  on  top  of  the  boards,  and  nail  it  in  place.  The 
former  method,  however,  is  preferable,  not  only  because  the 
nails  must  show  by  the  latter  method,  but  chiefly  because 
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the  boards  will   warp   and   the  cornice  will  consequently 
become  distorted  and  loosened. 

The  cornice  work  shown  in  Fig,  7  is  attached  to  a  brick 
building  with  a  flat  roof.  The  roof  pitches  down  to  the  back 
of  the  building  and  the  conductor  pipes,  of  course,  are  in  the 
rear.  When  the  roof  pitches  in  the  direction  of  the  cornice,  a 
gutter  is  usually  formed  at  the  back  of  the  crown  molding. 

10.  Iron  Supports. — It  is  comparatively  easy  to  secure 
a  sheet-metal  cornice  to  a  wooden  building,  or  even  to 
woodwork  which  is  spiked  to  brick  buildings;  but  it  is  con- 
siderably more  diflScult  to  properly  secure  a  cornice  to  brick, 
stone,  terra  cotta,  or  to  the  structural  ironwork  of  the  mod- 
em fireproof  building. 

Fig.  8  shows  a  system  of  bracing  well  adapted  for  a  cor- 
nice at  the  top  of  a  brick  wall.     The  framework  or  bracing 
shown,  which  is  most- 
ly composed  of  angle 
irons,  should  be  built 
into  the  wall.     These 
frames      should      be 
placed    from  2   to  4 
feet  apart,  according 
to  the  projection.  The 
cornice  is  sometimes 
bolted  to  the  frame- 
work after  the  wall  is 
finished. 
I      The  strongest  and 
I  best  plan,  however,  is 
I  to    attach     the    iron 
]  frames  to  sections  of 
J  the  cornice  about  14 
feet    long    and  hoist 
the  sections   up,  and 
^°-  *  set  them  on  the  wall 

when  it  has  been  leveled  at  the  required  height  as  at  a. 
When  lined  up  and  in  proper  position,  the  frames  are  tied 
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temporarily  in  place  to  keep  the  cornice  from  toppling  over 
until  the  brickwork  d,  b  is  all  filled  in  and  has  set.  This 
mass  of  brickwork  must  be  sufficient  to  more  than  counter- 
balance the  weight  of  the  cornice.  If  there  is  any  danger 
of  the  cornice  being  too  heavy  for  the  counterweight,  the 
legs  c  must  each  be  tied  separately  to  some  beam  or  other 
rigid  part  of  the  building. 

There  are,  of  course,  many  kinds  of  iron  supports  for  cor- 
nices other  than  that  shown  in  Fig.  8,  but  with  a  little  judg- 
ment the  student  should  be  able  to  design  a  lookout  for  any 
position.  The  principal  points  to  be  considered  in  such  a 
design  are:  (1)  to  obtain  a  band  of  iron  which  will  follow, 
in  a  general  way,  the  contour  of  the  cornice ;  (2)  a  means  to 
brace  this  iron  band  and  prevent  i  t  from  changing  its  shape ;  (3) 
a  means  of  rigidly  securing  the  iron  band  to  the  building;  iron 
beams,  or  columns,  being  preferable  for  anchoring  points. 

17,  Joints  in  Cornices.  —  Different  mechanics  have 
different  methods  of  making  vertical  joints  in  cornices;  some 
of  these  are  very  neat,  strong,  and  durable,  while  others 
should  not  be  tolerated.  The  only  two  joints  worthy  of 
mention  here  are  the  butt  joint  and  the  lap  joint. 

18.  A  butt  Joint  is  shown  in  Fig.  9.  The  edges  of  the 
sheets  ^ ,  a  which  form  the  cornice  are  trimmed  perfectly 
square  and  straight,  so  that  when  brought  together  they  will 
fit  closely.  A  strap  d,  which 
is  made  from  the  same  metal 
as  the  cornice,  is  then  rivet- 
ed the  entire  length  of  the 
vertical  seam,  and  its  edges  ^^®-  ®' 

are  soldered  to  the  back  of  the  cornice,  as  shown.  The  rivet 
heads  are  all  on  the  outside,  and  the  process  of  riveting  draws 

in  the  heads  and  makes  them 
scarcely  visible.  The  rivets 
should  be  as  close  together 
as  possible. 

Pio.  la  Fig.  10  shows  alap  Joint. 

The  sheets  are  lapped  over  one  another  for  a  distance  of 
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IJ  inches  and  then  riveted   closely.      The   back   sheet  is 
dressed  forwards  to  be  flush  with  the  other,  as  shown,  and 

the  back  edge  is  then  soldered,  as  at  b. 

19.  Both  of  these  joints  are  strong  and  durable.  The 
butt  joint,  however,  is  neater  than  the  lap  joint.  A  first- 
class  mechanic  can  make  one  of  these  joints  so  that  a  per- 
fectly smooth  surface  will  be  obtained. 

The  rivets  for  galvanized-iron  cornices  should  weigh  1^ 
pounds  per  thousand,  for  Nos.  24,  2G,  28,  and  30  sheet  iron. 
The  rivets  for  copper  cornice  work  should  weigh  1  pound 
per  thousand. 

20.  Cornice  seams,  or  horizontal  joints,  are  also  made 
in  a  variety  of  ways,  but  the  following  methods  illustrate 
good  practice  when  the  joints  must  be  made  on  the  job. 

Cup  Joints  are  shown  at  a  and  b.  Fig.  11.  The  position  of 
the  copper  in  these  joints  shows  how  they  appear  when  the 
cornice  is  being  fitted  up. 
After  the  cornice  is  lined  up 
in  place  and  the  vertical  joints 
are  all  made,  the  edges  are 
bent  over  twice,  thereby  lock- 
ing the  seams.  These  joints 
are  necessary  only  in  large 
cornices. 

"When  a  seam  must  be  made 

on  a  flat  surface,  such  as  on  a 

wide    frieze,    either    of    the 

methods  shown  aXc  or  d  may 

be  employed.     The  scam  at  c 

is  lapped  and  riveted  like  that 

'  shown  in  Fig.  10 ;  a  stifEener, 

however,  is  bent  at  the  back 

Pic.  II.  to  keep   the    seam    straight. 

This  is  the  stronger  seam  of  the  two.     It  is  preferable  to 

that  shown   at  d  in  ])laees  where  rain  will  wash  over  It 

When  it  is  desired  to  form  a  very  close  horizontal  joint,  the 

clinch  seam   at  </ may  be  used.     The  edges  of  the  sheets 
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are  bent  over  and  butted  together  in  position.  The  cap  is 
then  shpped  over  the  scam  as  shown.  When  the  work  is  all 
lined  lip,  the  scam  is  closed  by  flattening  down  the  cap. 
This  process  draws  the  sheets  together  and  makes  a  very 
close  seam. 

31.  Miters. — All  miters  in  cornice  work,  pediments,  and 
elsewhere  may  be  classed  as  lap  miters  or  butt  miters. 

Outside  miters  are  made  in  different  ways,  but  there  are 
only  two  reliable  methods. 
The  first,  or  lap  miter,  is 
made  by  returning  a  ^-inch 
flange  on  the  inside  of  the 
miter,  as  shown  in  Fig.  12. 
This  flange  must  bo  riveted 
closely  and  soldered  on  the 
inside.  The  chief  objection 
to  this  miter  is  that  the  edge 
of  the  sheet  is  visible.  F,o.  ja. 

To  make  a  close  miter  it  is  necessary  to  bevel  and  butt 
the  edges  as  shown  in  the  butt  miter,  Fig.  13,  In  this 
figure  the  edges  of  the  copper  are  fitted  closely  together. 


pio.  la, 
A  copper  angle  strap  a  is  then  riveted  and  soldered  securely 
in  the  inside  angle  the  full   depth  of  the  cornice.     A  few 
gussets   arc   then   riveted  and    soldered   across   the   inner 
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comers  as  shown.  They  help  to  keep  the  cornice  square 
during  shipment  and  prevent  the  edges  from  being  pulled 
apart  by  expansion  and  contraction.  The  method  shown  in 
Fig.  13  should  be  used  on  all  first-class  work. 

Inside  miters  are  made  and  reinforced  in  a  similar  man- 
ner, but  owing  to  the  fact  that  gussets  cannot  be  used,  it  is 
advisable  to  rivet  a  reinforcing  angle  strap  over  the  half -inch 
flange. 

SS.  Iron-Beam  Cornices. — In  some  buildings  the  iron- 
work of  the  first  story  or  "store  front"  does  not  project 
beyond  the  wall;  and  the  iron  beams,  such  as  those  over 
store  windows,  often  require  to  be  covered  with  a  metal 
panel  or  cornice,  or  both  combined. 

Fig.  14  shows  a  panel  course  attached  to  an  iron  I  beam. 
A  series  of  bar-iron  braces  a  are  fastened  to  the  web  of  the 
I  beam  and    the    panels  are 
secured  to  them  with  counter- 
sunk screws,  so  that  the  heads 
will  finish  flush  with  the  face 
of    the   panel.      A   rebate   is 
formed  at  b  to  cover  the  joint 
between  the  top  of  the  window 
frame    and    the     iron    beam. 
When  the  beams  are  in  place, 
and  before  the  brickwork  c  is 
built  thereon,  the  sheet-metal 
panel  course  is  pushed  over  the 
face  of  the  beam  and  doubled 
over  at  the  back  edge  of  the 
tipper  and   lower  ilanges,   as 
shown  at  d.     The  braces  a  thus  merely  support  the  frieze 
and  prevent  it  from  sag'ging.     If  desired,  a  plank  instead  of 
iron  straps  may  be  bolted  to  the  web  of  the  beam  to  support 
the  panels. 

33.  Striner-Cours©  Cornice. — A  string-course  cornice, 
or  store  cornice  as  it  is  often  called  because  it  is  so  commonly 
used  over  store  fronts,  is  shown  in  Fig.  15.    The  lookouts  are 
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made  of  band  iron  ^  in. xli^  in.  and  are  tied  into  the  brickwork 
at  a  and  b,  these  ends  being;  built  into  the  wall.  The  lower 
ends  of  the  lookout  frames  are  continued  down  over  the  face 
of  the  beams  and  along  under  their  lower  flanges,  and  are 
then  bent  up  at  the  back,  as  shown  at  c.  An  angle  iron  at 
d  running  the  whole  length  of  the  cornice  is  bolted  to  the 
ends  as  shown  at  c  and  keeps  them  in  place.  A  sloping 
platform  of  matched  boards  is  screwed  on  the  top  of  the 
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lookouts.  The  sheet -metal  work  is  bolted  to  the  band  iron 
n  the  usual  manner,  a  soldered  double  seam  with  cleats 
made  at  e,  and  the  top  covering  enters  the  wall  aty!  An 
ron  plate,  either  plain  or  ornamental,  is  usually  secured  at 
g  to  form  the  soffit  of  the  beams  over  the  opening. 

After  the  beams  are  set  on  their  columns,  and  before  the 
mason  begins  to  build  on  them,  the  cornice  must  be  set  in 
position.  The  cornice  being  set  true  and  level,  the  mason 
finishes  the  wall  up  to  the  course  //;  then  the  fl.ishing  is  put 
on,  the  top  edge  /  being  bent  over  about  3  or  4  inches,  as 
shown.  When  this  is  finished  the  mason  proceeds  to  build 
the  superstructure.  If  the  wall  is  built  before  the  cornice 
lookouts  are  ready,  the  anchors  a  and  b  must  pass  through 
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the  wall  and  be  bent  over  at  the  back,  and  the  flashing  / 
must  be  let  into  the  raglet  and  be  batted  with  lead,  the  rag- 
let  being  filled  with  mastic  or  other  cement  in  the  usual 
manner. 

24.  In  many  cases  it  is  advisable  to  make  the  lookouts 
of  cast  iron  instead  of  wrought  iron,  as,  for  example,  when  a 
very  large  number  of  small  lookouts  having  the  same  shape 
are  required.  If  the  molding  is  small  and  extends  as  a  belt, 
or  string,  course  around  the  building,  it  is  certainly  advisable 
to  use  cast-iron  lookouts.  The  chief  advantages  of  cast-iron 
lookouts  are  accuracy  in  the  lines  of  the  cornice,  economy  in 
construction,  and  durability. 

Accuracy  is  insured  when  the  lookouts  are  properly  lined 
up,  because  each  lookout  is  a  duplicate  of  the  others,  they 
being  all  cast  from  the  same  pattern.  Economy  of  construc- 
tion lies  in  the  fact  that  the  labor  of  making  the  lookouts 
and  of  fitting  the  sheet  metal  to  them  is  reduced  to  a  mini- 
mum. And  the  durability  lies  in  the  fact  that  cast  iron  is 
less  corrosive  than  wrought  iron.  Iron  lookouts  should 
always  be  coated  with  asphalt  or  other  protective  covering 
in  order  to  prevent  rapid  corrosion. 

25.  Galvanized  iron  should  never  be  used  for  cornices 
except  in  the  very  cheapest  work,  and  even  then  it  should  be 
thoroughly  painted  on  both  sides.  Sheet  copper  (cold  rolled) 
is  preferable,  however,  in  every  case.  The  metal  itself  costs 
considerably  more  than  iron,  but  the  labor  and  other  expenses, 
relative  to  its  construction  and  installation,  are  about  the 
same. 

26.  Copper  cornice  work  does  not  require  to  be  painted 
for  protection.  It  is,  in  fact,  better  practice  to  leave  the 
metal  thoroughly  scoured,  clean,  and  uncovered,  and  allow 
the  weather  to  slowly  change  its  color.  Copper  sheet-metal 
work  has  naturally  a  dark-green  tint,  but  it  often  takes  a 
very  long  time  to  get  that  color.  The  time  required  will 
depend  considerably  upon  the  climate,  the  weather,  and  the 
composition  of  the  atmosphere.  Where  the  rain  becomes 
acidified,   by  falling  through  air  charged  with  sulphurous 
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gases,  the  color  changes  rapidly,  but  where  it  falls  pure  and 
clear,  the  copper  changes  color  very  slowly. 

When  it  is  desired  to  hasten  the  color  it  is  customary  to 
produce  an  artificial  color  by  washing  the  copper  with  acids. 
One  method  is  to  thoroughly  scour  all  the  copper  work  to 
remove  any  grease  or  acid  spots,  then  wash  the  entire  sur- 
face with  a  solution  composed  of  1  pound  of  sal  ammoniac 
to  5  gallons  of  water.  This  solution  should  stand  about  24 
hours  before  it  is  applied.  After  the  copper  has  been  uni- 
formly covered  with  the  solution,  it  should  be  allowed  to 
stand  for  a  day  or  two  and  should  then  be  lightly  sprinkled 
with  clean  water.  If  the  water  is  put  on  too  freely,  it  will 
run  in  streaks.  After  a  few  days  the  copper  work  should 
have  a  beautiful  and  uniform  greenish-brown  color  which 
will  stand  the  weather.  The  same  effect  may  be  produced 
by  using  vinegar  and  salt  in  the  proportion  of  \  pound  of 
salt  to  about  2  gallons  of  vinegar. 

27.  Soldered  Seams. — Although  it  is  advisable  in  all 
sheet-copper  work  to  solder  the  seams  on  the  back  where 
they  cannot  be  sefen,  it  nevertheless  often  happens  that 
some  parts  must  be  soldered  on  the  front.  The  solder  does 
not  change  color  like  the  copper,  and,  consequently,  when 
not  properly  treated,  such  seams  tend  to  spoil  the  appear- 
ance of  the  work. 

To  give  solder  a  copper  color,  it  is  necessary  to  deposit 
a  copper  plating  upon  it.  This  is  accomplished  by  first 
thoroughly  scouring  the  seams,  then  washing  them  with  a 
solution  of  sulphate  of  copper  and  water.  The  solution 
should  be  strong.  When  applied  with  a  brush  to  the  solder, 
a  film,  or  plating,  of  metallic  copper  is  immediately  formed 
over  the  solder,  and,  by  repeated  applications,  a  fairly  sub- 
stantial coating  of  copper  is  obtained. 


WIKDOW   SlliliS,   I^INTKIiH,  AKD   CAPS. 

38,  Windoiv  sills  are  made  of  vshcct  metal  to  represent 
cut-stone  sills.  They  should  be  filled  in  behind  with  timber 
of  the  proper  size.     The  metal  sills  arc  usually  slipped  over 
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the  wood  baciingf  and  secured  to  the  wall  by  nailing  closely 
through  the  flange  a.  Fig.  16,  which  extends  along  the 
bottom  and  up  the  sidea 
The  top  flange  d  is  made 
wider  than  that  at  ii;  it  is 
nailed  against  the  window 
frame  and  is  bedded  in  white 
or  red  lead  to  make  it  water- 
tight. A  better  plan,  how- 
ever, is  to  bed  the  window 
frame  over  the  metal  sill 
with  red  or  white  lead,  the 
metal  being  flanged  and  pass- 
ing up  into  the  groove  c. 
Metal  window  sills  are  gen- 
erally used  on  galvanized- 
iron  fronts.  Copper  is  sel- 
dom used  for  this  work. 

89.  Windoiv  lintels  are  covered  in  a  simitar  manner,  the 
chief  difference  being  that  the  top  flange  of  the  lintel  is 
pverlapped  by  the  metal  siding  above  it.  The  soffit  of  the 
lintel  flanges  down  against  the  top  of  the  window  frame  and 
is  nailed  to  it.  Particular  care,  however,  should  be  taken 
to  have  a  well  inclined  wash  on  the  lintel.  Horizontal  sur- 
faces, particularly  pocketed  surfaces,  are  very  objectionable 
and  should  always  be  avoided. 

30.  The  covering  of  bay  windows,  architraves,  pedi- 
ments, etc,  depends  altogether  upon  the  design.  An  impor- 
tant point  to  be  considered  in  the  line  of  sheet-metal  work 
for  bey  windows,  pediments,  etc.,  is  the  provision  for  look- 
outs and  other  projections  to  which  the  cornice  and  other 
moldings  must  be  attached.  Small  moldings  are  usually 
planted  on  the  flat,  sheathed  surfaces,  white  lookouts  are 
required  for  the  cornice  and  other  large  projections.  It  is 
advisable,  on  all  the  work,  to  provide  solid  backing  for  the 
sheet  metal.  When  wooden  lookouts  are  used,  they  should 
be  so  made  that  the  metal  work  can  be  nailed  across  the 
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grain  of  the  wood,  not  with  it.  The  expansion  and  contrac- 
tion of  the  metal  soon  draws  out  and  loosens  all  nails  which 
are  driven  in  the  direction  of  the  grain. 

31.  Window  caps,  like  all  other  ornamental .  parts  of 
sheet-raetal  work,  are  made  up  from  stock  sizes  and  shapes 
of  bent  or  stamped  sheet  metal.     Fig.  17  shows  a  sheet-metal 
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window  composed  of  an  architrave  a,  a  frieze  b,  and  two 
impost  blocks  c,  c  supported  by  brackets  or  trusses  d.  The 
impost  blocks  support  the 
pediment  e,  and  a  counter- 
flashing  at /makes  the  top 
water-tight  against  the  brick 
wall.  If  the  cap  is  put  on 
after  the  walls  are  up,  it  is 
customary  to  secure  it  in 
place  against  wooden  look- 
outs, as  shown  at  b.  Fig. 
18.  Furring  strips  a,  a  are 
nailed  to  soft  pine  plugs, 
previously  driven  into  the 
wall,  and  the  lookouts  b. 
Fig.  18,  are  set  about  1  foot 
apart  along  the  line  of  the 
furring    strips    and    nailed  fm.  i& 
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to  them.  Two  special  lookouts  are  secured  to  support  the 
trusses.  The  sheet-metal  cap  is  then  set  over  the  lookouts 
and  is  rigidly  nailed  to  them.  The  metal  is  extended  under 
the  soffit  of  the  lintel  and  flanged  down  against  the  hanging 
tile  of  the  window  frame,  and  is  neatly  finished  with  an  angle 
molding  bedded  in  white  lead  and  well  nailed  in  place.  The 
wash  c  of  the  cornice  is  turned  up  against  the  wall  and  is 
counterflashed  in  the  usual  manner. 

If  the  wall  has  not  been  built,  it  is  advisable  to  use  iron 
lookouts  and  build  them  in  the  brickwork  when  the  wall  has 
been  brought  up  to  the  proper  height.  The  upper  surface 
of  all  window  caps,  sills,  and  cornices  should  be  carefully 
protected  during  the  erection  of  the  building.  Every  win- 
dow cap,  and  indeed  every  other  projecting  molding  or  cor- 
nice, should  be  closed  water-tight  on  top  with  a  sloping  deck 
or  wash,  and  should  be  sufficiently  strong  for  a  man  to  walk 
along  the  projection. 


COIiUMKS. 

33.  There  are  many  different  kinds  of  columns  and 
pilasters,  and  different  methods  of  constructing  them.  In  a 
general  way,  however.  Fig.  19  illustrates  common  practice. 
This  figure  shows  in  elevation  at  (^),  and  in  section  at  (*),  a 
three-quarter  column,  such  as  is  used  on  the  front  of  a  build- 
ing. The  column  is  braced  by  wooden  blocking,  composed 
of  1^-inch  or  2-inch  horizontal  blocks  a,  a  which  are  spiked  to 
an  upright  post  d^  and  spaced  at  intervals  of  not  more  than  2 
feet.  Vertical  strips  by  b  are  nailed  to  the  face  of  the  blocks, 
and  are  run  from  the  square  plinth  c  to  the  top  of  the  cap- 
ital. The  sheet  metal  which  forms  the  column  is  continued 
down  to  the  plinth,  and  up  to  the  block  or  other  member 
over  the  capital,  the  seam  on  c  being  soldered  water-tight. 
The  back  edges  of  the  sheet  are  nailed  to  the  face  of  the 
wall  in  the  ordinary  manner.  The  base  is  then  put  in  place 
and  soldered  to  the  column.  The  capital  should  then  be 
soldered  to  the  column.  This  is  one  of  the  best  methods  of 
bracing  sheet-metal  columns. 
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In  fireproof  construction  the  same  method  is  employed, 
except  that  iron  is  used  instead  o£  wood.  Pilasters  are 
formed  and  covered 
in  the  same  manner  as 
columns.  In  all  col- 
umn and  pilaster  con- 
struction, avoid  the 
formation  of  pockets 
wherein  water  may 
accumulate. 


in  Fig.  20 

sheets  14  i 


PIRE  DOORS  ANT> 

SHUTTERS. 

33.      Wooden    fire 

doors  may  be  covered 

with  any  kind  of  sheet 

mcta!  which  has  a  high 

temperature  of  fusion. 

Copper  and   zinc   are 

not    suitable    for   this 

work ;  galvanized  iron 

and  tin  are  therefore 

used,  though  tin  seems 

to  have  the  preference. 

The  covering  is  gener- 

.  ally  put  on  as  follows: 

I  The  outer  edges  of  the 

f  door  are  covered  first 

with  a    strip    of    tin, 

which  is  returned  over 

both  faces  to  a  distance 

of  about  C  inches,  the 

edges  being  nailed  to 

'"■'  the     woodwork     and 

'"'  '"■  turned  over,  as  shown 

The  flat  part  of  the  door  is  then  covered  with 


1.  X  -ZO  V 


t-imilar  to  that  employed 
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on  flat  roofingf.     This  arrangement  avoids  seams  around  the 
edges  of  the  door,  and  allows  it  to  shut  with  a  close  contact. 


Flo.  90. 

A  heavy  body  metal  should  be  employed  for  this  work,  be- 
cause the  efficiency  of  the  covering  in  case  of  a  fire  depends 
upon  the  thicl<ness  of  the  metal,  and  not  upon  the  thickness 
or  quality  of  the  protecting  coat.     The  seams  should  all  be 
closely    nailed,    and   then 
locked     and     thoroughly 
pounded   down.     A   layer 
of  asbestos  cloth. should  be 
placed  between  the  tin  and 
the  wood. 

Corrugated  -  iron  doors 
and  shutters  are  also  ex- 
tensively used,  but  they  do 
not  form  as  efficient  fire 
stops  as  ordinary  wooden 
doors  or  shutters  which 
are  properly  covered  with 
tin  and  asbestos.  The  cor- 
rugated iron  must  be 
thoroughly  braced  with  an 
angle-iron  or  T-iron  frame. 
The  chief  objection  to 
iron  fire  doors  and  shutters 
is  that  they  warp  very 
easily  when  the  flames 
touch  them.  Plain  iron 
warps  so  much  that  it  is 
Pio.  gi.  practically  useless  as  a  fire 
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stop.  Tig.  21  furnishes  a  good  illustration  of  this.  The 
door  shown  is  composed  of  one  sheet  of  thict*  metal,  and 
is  provided  with  iron  cross-pieces  to  which  the  hinges  are 
riveted.  The  fire  plays  against  the  inside  of  the  door  and 
warps  the  sheet  outwards,  thus  allowing  an  opening  for  the 
flames,  as  shown.  

coPHToe. 

34.  "Wall  Copings. — The  tops  of  all  brick  walls  must  be 
made  water-proof,  other- 
wise the  rain  will  soak  into 
the  wall  heads  and  ulti- 
mately ruin  them.  When 
cheap,  light  coping  stones 
are  used,  it  is  necessary  to 
lay  a.  sheet  of  metal  (pref- 
erably lead  or  copper)  un- 
der them,as  shown  in  Fig. 
22.  The  sheet  metal  is 
simply  laid  on  the  brick- 
workand  bent  over  about 
1  or  3  inches  at  each  edge.  pio.  ta. 

The  stones  are  then  bedded  in  place  in  the  usual  manner. 
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35.  Coping:  Blocks. — When  coping  blocks  are  used  to 
surmount  cornices,  the  flashing  or  wash  of  the  crown  may 
be  extended  through  to  the  back  of  the  wall,  where  it  may 
connect  to  the  roof  covering,  or  to  a  gutter  lining,  as  the 
case  may  be.  When  it  is  necessary,  however,  to  entirely 
cover  the  blocking  course  with  the  same  kind  of  metal  as  the 
cornice,  the  metal  work  of  the  cornice  may  be  extended  up 
and  continued  over  the  blocking  course,  as  shown  in  Fig.  2U; 
the  sheets  being  crimped  and  held  in  place  by  cleats  in  the 
seams  a,  b,  and  c.  A  wooden  wall  cap  is  placed  on  top  of 
the  brickwork  to  protect  the  top  course  and  take  the  cleat 
nails. 

36.  Stone  cornices  may  be  flashed  as  shown  in  Fig.  2i. 
The  copper  is  bent  over  the  face  of  the  stone  and  doubled  over 
with  a  beaded  edge  on  the  under  side  to  form  a  drip.     This 

also    prevents     the 

flashing  from  rising 

in  front.    When  the 

top  surface   is  nar- 

I  row — i.  e. ,  less  than 

I  13   inches — it    does 

not  need  to  be  held 

""  **■  down,  but  when  it 

is  wide,  the  copper  should  be  held  down  with  fastenings,  as 

shown  at  a  and  b. 

The  arrangement  shown  in  Fig.  24  is  used  at  the  junction 
between  a  stone  cornice  and  an  asphalt  roof  laid  on  fireproof 
construction,  the  asphalt  covering  being  shown  at  c.  Some- 
times the  copper  isbentdown  flatoverthe  back  of  the  stone, 
but  the  best  method  of  attaching  it  is  to  groove  the  stone  at 
the  back  and  let  the  copper  into  it,  as  shown  at  d.  This 
holds  down  the  flashing  at  the  back. 

37.  The  common  method  of  fastening  the  sheet  to  the 
stone  is  to  drill  ^-inch  or  |-inch  holes  at  intervals  over  the  sur- 
face of  the  stone.  These  holes  should  be  cut  wider  at  the  bot- 
tom than  at  the  top.so  that  the  lead  plugs  cannot  be  pulled  out. 
An  iron  rod,  whose  diameter  is  less  than  that  of  the  s 
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beused.isgreased  and  placed  upright  in  the  hole.   Molten  lead 

is  then  poured  around  the 

rod  until  the  hole  is  full. 

The  rod  is  then  pulled  out, 

and  when  the  flaslling  is  all 

laid  and  neatly  set  in  place, 

it  is  screwed  down  to  the 

lead     plugs     with      brass 


Expansion  bolts  (see  Fig. 
25)  are  now  generally  used 
for  fasteners.  After  the 
holes  are  drilled  and  the 
stone  covered,  the  holes  are 
"  found  "  and  the  expansion  ^"^  *■ 

bolts  are  inserted-  A  washer  a  is  placed  between  the  bolt 
head  and  the  copper,  and  the  bolt  is  screwed  down  tight. 
This  draws  up  the  tapered,  or  wedge-shaped,  nut  d  and 
presses  the  sides  c,  c  against  the  sides  of  the  hole.  A  cone  d 
is  then  soldered  over  the  fastener,  as  shown,  to  make  it 
water-tight.  If  fasteners  are  not  used,  the  copper  is  likely 
to  rattle  when  the  wind  blows. 

38.     Chimney  caps  are  made  jn  different  styles.     The 

most  simple,  and  perhaps  most  common,  form  is  a  plain 

sheet-metal  cap  which  is  slipped  down  over  the  brickwork 

about  6   inches,   the 

sides  of  the  cap  being 

nailed  into  the  joints 

of  the  brickwork.     A 

p  superior  chimney  cap, 

however,  is  shown  at 

a.  Fig.  20.     The  brick 

chimney  is  built  up 

to  the  course  b,  then 

the  cap  is  bedded  on, 

and  finally  the  brick- 

Fio.  36.  work    c   is   filled    in 
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from  the  top,  so  that  its  weight  on  the  flange,  which  is 
turned  over  the  course  by  will  prevent  the  cap  from  being 
blown  off.  The  moldings  of  the  cap,  being  of  small  projec- 
tion, do  not  require  any  lookouts.  The  brickwork  must, 
however,  be  built  up  tight  to  the  top  of  ^he  cap  to  prevent 
it  from  settling  down  and  flattening  the  molding. 


BAIiUSTRADBS. 

39.  Balustrades,  like  cornices,  etc.,  are  constructed 
either  with  wooden  or  with  fireproof  .supports;  the 
kind  to  be  employed  will  depend  upon  the  construction 
of  the  building.  Balustrades,  pedestals,  etc.  on  non-fire- 
proof buildings  are  usually  backed  with,  or  secured  to, 
woodwork,  while  those  on  fireproof  buildings  are  nearly 
always  supported  by  iron  or  brickwork. 

Fig.  27  is  a  section  through 
a  balustrade  which  is  com- 
monly employed  where  the 
cornice  deck  pitches  to  the 
front  and  the  roof  pitches  to 
the  rear.  The  bottom  rail  a 
extends  down  to  the  deck, 
the  metal  being  flanged  over 
and  soldered  to  the  roofing. 
When -the  deck  over  the 
cornice  grades  back  towards 
the  balustrade,  and  when 
the  base  rail  extends  down 
to  the  deck,  it  is  necessary 
to  solder  in  some  drain 
tubes  to  take  away  the 
water.  This  will  prevent  a 
pool  of  water  from  forming 
against  the  base  of  the  bal- 
ustrade. The  trouble,  how- 
ever, with  such  tubes  is  that 
pio  27.  they  will  become  clogged 
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with  snow,  etc.  The  best  arrangement  is  to  elevate  the 
base  rail  a  distance  of  2  or  3  inches  above  the  deck.  Roof- 
cornice  decks,  in  fact,  should  always  pitch  back  to  the  roof 
to  prevent  rain  from  dripping  over  the  cornice.  When  the  base 
rail  does  not  extend' down  to  the  deck,  the  sheet-metal  backing 
is  composed  of  solid  timber  entirely  covered  with  metal. 

To  prevent  the  rail  from  sagging,  wooden  blocks  which 
are  covered  with  sheet  metal  are  inserted  under  the  rail  at 
distances  of  from  6  to  8  feet  apart.  The  coverings  of  these 
blocks  are  bent  over  at  thie  top  and  nailed  to  the  under  side 
of  the  base  rail,  while  at  the  bottom  they  are  bent  out  and 
soldered  as  a  flange  to  the  deck. 

The  cap  rail  b  is  usually  made  of  wood  and  covered  with 
two  pieces  of  sheet  metal,  with  drips  formed  at  c^  c'^  as  shown. 
The  seams  are  made  at  the  rear. 

40.  The  balusters  f  are  either  spun,  pressed,  or  cast. 
If  they  are  spun  or  cast,  there  will  be  no  vertical  joints  in 
their  length.  If  they  are  pressed,  they  are  put  together  in 
halves,  which  necessitates  two  vertical  soldered  seams. 
Pressed  m*etal  is  generally  used  on  ordinary  work  because  it 
is  so  much  cheaper  than  the  spun  or  cast  metal.  The  top 
member  d  and  the  bottom  member  e  of  the  baluster  are 
usually  square.  All  the  different  members  are  securely 
riveted  and  soldered  together  before  the  baluster  is  set  in 
position.  After  the  cap  and  base  rails  are  in  place  and 
lined  up  properly,  the  balusters,  which  are  hollow  and 
flanged  at  top  and  bottom,  are  pushed  into  place.  The 
flanges  are  securely  nailed  to  the  under  side  of  b  and  to  the 
top  of  tf,  as  shown,  the  bottom  flange  of  each  baluster  being 
soldered  water-tight  over  the  nail  heads.  The  top  flanges 
are  not  soldered,  because  the  drips  protect  them. 

It  is  generally  understood  that  sheet-metal  balusters  are 
strong  enough  to  support  the  top  rail  under  ordinary  condi- 
tions ;  but  in  cases  where  a  load  is  liable  to  be  placed  on 
the  cap  rail,  it  is  advisable  to  put  a  strut  inside  of  each  bal- 
uster, which  will  take  the  load  off  the  metal  and  prevent  the 
baluster  from  collapsing. 
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In  fireproof  construction  the  general  arrangement  is  the 
same,  the  principal  difference  being  that  iron  backing  is 
used  instead  of  wood,  and  the  metal  is  bolted  to  it  in  a 
manner  similar  to  that  prescribed  for  cornices. 

41.  A  pedestal,  as  ordinarily  constructed,  is  composed 
of  a  framework    made  of  S'xi'  timber,   spiked  to  the 


roof  and  sheathed,  as  shown  in  Fig.  28.     The  projections 
neccssciry  for  tJie  moldings,  etc.  are  blocked  out.     In  the 
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figure  the  pedestal  is  provided  with  a  panel  face  and  a  flat 
back.  The  sides  may  be  paneled  or  plain.  The  dotted 
lines  show  the  relative  position  of  the  balusters  a  and  the 
cap  and  base  rails  with  respect  to  the  pedestals. 

The  sheet  metal  for  the  front  and  sides  is  made  to  fit  the 
pedestal  and  is  then  put  on  in  one  piece.  The  back  piece  is 
then  put  in  place  and  double  seamed  to  the  sides,  flanges  b^  b' 
being  formed  at  the  base  and  soldered  to  the  deck.  The  top 
is  then  put  on  and  double  seamed  over  a  flange,  as  shown  at 
c^  c\  The  double  seam  is  shown  turned  down  and  finished 
at  r,  while  it  is  only  half  finished  at  c'.  The  molding,  or 
projection  at  dy  is  returned  on  the  pedestal  and  miters  with  ^ 
the  top  rail.  The  base  block,  in  a  like  manner,  returns  and 
miters  with  the  base  rail  of  the  balustrade.  If  a  finial  or 
vase  is  to  be  set  on  the  pedestal,  the  connection  should  be 
made  with  a  flange  at  e  and  should  be  lock  seamed  and 
soldered  water-tight. 

Corner  pedestals  are  paneled  on  two  sides;  this  necessi- 
tates a  vertical  seam  oii  the  outside  and  inside  comers  of 
the  pedestal. 

In  fireproof  construction,  the  backing  for  the  pedes- 
tals is  usually  composed  of  brickwork  when  they  are 
located  immediately  over  the  wall  head.  The  sheet- 
metal  covering  is  then  made  up  in  one  piece  and  is 
slipped  down  over  the  brickwork,  being  secured  to  the 
deck  with  a  flanged  seam,  as  shown  in  Fig.  28.  The  top 
sheet,  also,  is  secured  in  a  manner  similar  to  that  shown  in 
Fig.  28. 

When  a  tall  finial,  which  requires  a  support,  has  to  be 
set,  it  is  advisable  to  run  a  tube  up  through  the  center  of 
the  pedestal  and  screw  the  top  member  of  the  finial  to  this 
support. 

When  a  solid  brick  backing  cannot  be  obtained,  it  is 
necessary  to  construct  a  framework  of  wrought  iron, 
which  is  thoroughly  braced  diagonally  and  bolted  to 
the  roof.  The  metal  covering  is  then  placed  around  the 
frame,  and  bolted  or  riveted  in  position  in  the  ordinary 
manner. 
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GTTITERS. 


43.    The  varieties  of  gutters  that  will  be  treated  of  in 

this  section  are:  eaves  gutters,  roo/ gutters,  parapet  gutters, 
and  belt-course  gutters  of  various  materials  and  for  various 
classes  of  buildings.  A  little  has  already  been  said  about 
valleys,  flanks,  and  other  sheet-metal  roof  work  in  Carpentry, 
and  need  not  be  repeated  in  this  section. 

An  eaves  gutter  of  the  simplest  kind,  is  shown  in  Fig.  89; 
it  is  known  as  a  half-round  hangings  or  trough,  gutter,  and 
is  commonly  used  on 
ordinary  frame  build- 
ings. The  standard 
widths  are  3,  4,  and  6 
inches  measured  across 
the  top  of  the  inside. 
The  bead  is  about 
\  inch  in  diameter  and 
^  is    turned     outwards. 

These  gutters  are  sus- 
pended from  the  eaves 
pjg  ^  with  adjustable  malle- 

able-iron hangers  set 
at  about  3  feet  centers.  When  they  are  secured  to  shingle 
Toofs,  the  hangers  may  be  simply  nailed  or  screwed  on  to 
the  shingles  as  shown  in  Fig.  29.  A  better  method, 
however,  is  shown  in  Fig.  30,  where  the  hangers  are  firmly 
nailed  to  the  roof-boarding  before  the  shingles  or  slates 
are  laid. 

The  pitch  or  grade  of  hanging  gutters  should  not  be  less 
than  1  inch  in  8  feet  and  the  gutters  should  be  hung  low 
enough  to  allow  the  snow  to  slide  over  them.  Three-inch 
gutters  are  useful  only  for  porches,  bay  windows,  and  other 
small  roofs.  The  4-inch  size  should  be  used  on  the  main 
roof  when  the  horizontal  or  projected  area  does  not  exceed 
300  square  feet.  The  5-inch  size  is  used  chiefly  on  factories, 
warehouses  and  at  the  rear  of  large  city  buildings,  where  the 
projected  area  does  not  exceed  1,500  square  feet     Hanging 
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gutters  of  this  class  should  be  used  only  when  the  eaves 
overhang  the  wall. 

When  a  hangings  gutter  is  attached  close  to  the  wall,  the 
back  of  the  gutter  is  extended  up  under  the  shingles  or 
slates  at  least  6  inches,  as  shown  in  Fig.  30,  the  object  being 
to  prevent  heavy  winds  from  blowing  the  rain  drops  against 
the  siding.  The  gutter  is  held  up  in  front  by  tension  straps 
a,  a.     The  lower  ends  of  the  straps  are  soldered  to  the  bead. 


and  the  upper  ends  are  nailed  to  the  roof.  Braces  3,  6  are 
soldered  inside,  and  above  the  water  line,  to  prevent  the 
gutter  from  collapsing  and  sagging.  Small  clips  c,  c  are 
soldered  on  the  straps  at  an  angle,  to  divert  any  current  of 
water  which  may  flow  along  the  strap  and  thus  escape  over 
the  edge  of  the  gutter.  This  gutter  should  be  graded  about 
the  same  as  that  shown  in  Fig.  39. 

43.     Molded  'Eaves  Gutters. — Molded,  i,  e. ,  ornamental^ 
eaves  gutters  are  often  attached  to  buildings  in  a  manner 
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very  similar  to  that  shown  in  Fig.  30,  but  while  the  gutter 
in  this  figure  is  laid  with  a  pitch,  such  molded  gutters  are 
laid  perfectly  horizontal.  In  this  respect  they  are  defective, 
because  all  gutters  should  pitch  down  to  the  outlet  pipes. 
In  good  practice,  it  is  advisable  not  to  run  a  gutter  with  a 
horizontal  bottom,  not  only  because  the  gutter  is  liable  to 
overflow  during  heavy  rain  storms,  but  becau.se  a  pool  of 
water  will  remain  in  the  bed  of  the  gutter  after  the  rain  has 
ceased.  To  prevent  an  overflow,  it  is  necessary  to  make 
molded  eaves  gutters  quite  large;  and  to  properly  drain 
them,  it  is  necessary  in  some  cases  to  install  a  false  bottom 
which  will  grade  down  to  the  point  of  outlet  with  a  suitable 

pitch. 

When  the  gutters  are  made  of  iron,  they  should  alwajfs  be 
graded  in  order  to  prevent  deposits  of  mud,  which  hasten 
corrosion. 

44.  Fig.  31  shows  a  copper  molded  eaves  gutter  set  on 
the  top  of  a  brick  wall  of  a  fireproof  building,  which  is 
provided  with  a  terra-cotta  roof.     The  bed  of  the  gutter 


rests  on  a  board  a  which  is  inclined,  to  give  the  proper  pitch. 
The  face  of  the  gutter  forms  a  continuous  horizontal  mold- 
ing and  is  made  from  cold-rolled  sheet  copper.     The  front 
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edge  of  the  gutter  lining:  is  t>ent  down  over  tlie  face  and  is 

lock  seamed  to  the  copper  molding  as  shown. 

The  bacJt  of  the  gutter  is  extended  up  over  the  terra-cotta 
slabs  d  and  under  tlie  slates  e.  A  series  of  brass  straps  c  are 
spaced  off  along  the  gutter  and  secured  at  distances  of  not 
more  than  3  feet,  being  bolted  to  the  plank  b  in  front  with 
brass  lagscrews.  The  rear  end  of  each  strap  is  run  up  under 
the  slates  and  bolted  through  the  terra-cotta  slabs  with  brass 
bolts  of  proper  length,  large  brass  washers  or  plates  being 
used  under  the  slabs  to  prevent  the  nuts  from  sinking  into 
them.  Each  strap  is  twisted  one-half  of  a  turn,  as  shown, 
to  prevent  roof  water  from  working  over  the  face  of  the 
gutter.  The  sheet  copper  is  doubled  and  pinched  at  f  to 
form  a  drip.  In  cold  climates  it  is  advisable  to  slope  the 
back  of  the  gutter,  the  space  behind  being  thoroughly  filled 
in  solid.  This  will  prevent  the  gutter  from  bursting  with 
the  formation  of  ice,  if  the  conductor  pipe  should  choke  and 
the  gutter  fill  with  water, 

45.     Roof  Gutters. — Fig.  33  shows  a  simple  form  of  roof 
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gutter.     It  consists  of  a  board  nailed  to  the  roof  and  braced 
by  brackets  a,  a.    The  board  is  laid  on  an  incline  to  form  the 
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proper  grade,  and  the  lining,  which  is  usually  bright  tin  or 
teme  plate,  is  continued  up  under  the  shingles,  and  nailed 
down.  The  front  edge  is  doubled  over  a  strip  of  metal 
which  has  previously  been  closely  nailed  to  the  woodwork. 
This  is  called  a  blind  edge. 

The  necessary  incline  of  this  gutter  spoils  its  appear- 
ance; to  form  a  roof  gutter  which  will  appear  parallel 
with  the  roof,  it  is  necessary  to  build  it  in  a  manner 
similar  to  that  shown  in  Fig.  33.    A  tapering  gutter  strip  u, 


usually  2  inches  thick,  is  laid  to  run  the  whole  length  of 
the  gutter,  and  grades  the  bottom  in  a  proper  manner. 
These  gutters  really  form  snow  boards,  and  during  winter 
often  become  so  clogged  with  snow  that  the  water  from 
melting  snow  cannot  run  off  the  roof  freely,  but  is  forced 
to  pass  through  between  tl:e  shingles  or  slates  and  thus 
cause  a  temporary  leakage.  For  this  reason,  they  are  not 
to  be  recommended. 

46.     Cornice  Outters. — The  cornice  of  a  building  very 
often  does  duty  as  a  gutter  also. 

A.  wooden     cornice    gutter,    sometimes    called    a    box 
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gutter,  as  shown  in 
Fig.  34,  is  employed  in 
the  construction  of  the 
better  class  of  framed 
buildings.  The  car- 
penter completes  the 
cornice  and  forms  the 
bottom  of  the  gutter 
with  the  proper  grade. 
The  tinsmith  then  I'nes 
the  gutter  before  the 
shingles  or  slates  are 
laid.  The  lining,  like 
those  in  Figs,  33  and 
33,  is  nailed  to  the  roof 
and  over  the  front  edge 
of  the  gutter  with   a  pio-  *t- 

blind  edge,  as  shown. 

Sheet-metal  cornice  gutters  are  constructed  on  the  same 
general  principle. 

47.     Terra-Cotta  Cornice  Gutters.  —  This  kind  of  a 
gutter,  for  a  fireproof  building,  is  shown  in  Fig.  35.     The 
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terra-cotta  slab  a  of  the  cornice  is  backed  by  brickwork  ^, 
upon  which  rest  the  I  beams  c  of  the  roof  trusses.  The 
usual  angle  or  T  iron  purlins  support  the  porous  terra-cotta 
slabs.  The  mason  fills  in  the  gutter  bed  c  with  cement  con- 
crete and  grades  it  to  the  proper  pitch.  The  sheet  metal, 
which  is  generally  16  or  18  ounce  soft  or  hot  rolled  copper, 
is  then  bent  up  and  laid  into  the  gutter,  the  front  edge  being 
bent  down  into  a  groove  f^  which  is  molded  in  the  terra 
cotta,  and  the  back  edge  is  run  up  the  roof  and  overlapped 
by  the  slates  or  tiles  in  the  usual  manner.     The  connection 

between  the  copper  and  the 
terra  cotta  is  made  water-tight 
by  filling  the  groove  full  of 
molten  lead,  which,  when  cold, 
is  solidly  batted  with  a  ham- 
mer and  calking  tools.  If  this 
method  of  attachment  is  not 
desired,  the  cornice  may  be 
molded  with  a  dovetailed  pro- 
jection, so  that  the  metal  may  be  sprung  over  it  as  shown  in 
Fig.  36.  This  will  hold  the  copper  down,  but  it  is  not  as 
solid  as  the  calked  joint  shown  in  Fig.  35. 


Fig.  88. 


48,  Parapet  Gutters. — A  parapet  gutter  for  a  building 
of  modem  fireproof  construction  is  shown  in  Fig.  37.  The 
only  notable  difference  between  this  and  the  other  box  gut- 
ters, already  described,  is  the  fact  that  the  gutter  is  located 
behind  a  wall  which  is  higher  than  the  point  to  which  the 
gutter  is  extended  under  the  slates.  It  will  be  readily  seen 
that  there  is  great  danger  of  the  building  being  flooded  if 
the  leader  opening  should  become  covered  with  leaves  or 
dirt,  so  that  the  rain  water  cannot  escape  down  the  conductor 
pipe  a  as  fast  as  it  flows  into  the  gutter.  To  avoid  this  dif- 
ficulty an  overflo-w  tube  b  having  a  sectional  area  at  least 
equal. to,  but  preferably  greater  than,  that  of  the  conductor 
pipe,  should  extend  through  the  w^all  as  shown. 

The  bottom  of  the  overflow  opening  should  not  be  less 
than  5  inches  above  the  lowest  point  of  the  gutter  bed,  but 
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not  high  enough  to  cause  the  water  to  overflow  any  upstands 
or  flashings  that  the  ijutter  may  be  provided  with.  In  the 
figure,  the  sheet  copper  composing  the  gutter  and  the  rear 
covering  of  the  parapet  wall  is  all  in  one  piece,  consequently, 


the  main  consideration  in  locating  the  overflow  tube  here  is 
to  pruvcnt  the  water  from  biicking  up  under  the  slates  and 
leaking  over  the  top  edge  of  the  flashing.  The  sill  of  this 
gutter,  like  that  shown  in  Fig.  ;J5,  is  filled  in  with  cement 
and  graded  down  to  the  conductor  opening. 

When  the  parapet  wall  is  extended  higher  than  about 
18  inches  or2  feet  above the\ 
gutter,  it  is  customary  to 
flash  the  back  into  the  wall, 
as  shown  at  a,  in  Fig.  38.  A 
joint  in  the  brickwork  is 
raked  out  to  a  distance  of 
about  1}  inches,  and  the 
copper  is  Iwnt  over  and  let 
in  as  shown.  Soft  cast-lead 
bats  d,  b  are  then  driven  sol- 
idly into  the  raglet,  about 
6  or  8  inches  apart,  and  the  raglet 


i  then  fdlcd  with  clastic 
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cement.  The  objection  to  this  arrangement,  however,  is 
that  the  expansion  and  contraction  of  the  gutter  is  likely  to 
loosen  the  bats,  and  the  raglet  joint  may  leak. 

49.  A  better  arrangement  is  shown  in  Fig,  39,  in  which 

the  gutter  is  not  nailed 
down  or  secured  at  any 
point  except  at  the  con- 
ductor opening.  The 
upstand  a  back  of  the 
parapet  is  held  down 
by  a  number  of  cleats 
6,  of  which  the  tops  are 
doubled  over  the  top 
of  the  upstand  and  the 
lower  ends  are  bedded 
in  the  cement  sill.  A 
counterflashing  c  of 
lead  or  copper  is  batted 
into  the  raglet  and 
overlaps  the  upstand  at 
p,^  jj^  least  3  inches.    The  top 

of  the  overflow  tube  ^ 
should  be  on  a  line  with  the  top  of  the  upstand  or  a  little 
below  it  To  avoid  nailing  down  the  gutter  at  the  back,  also 
to  prevent  it  from  rising  or  shifting,  an  iron  or  brass  tilting 
fillet  e  is  bolted  to  the  fireproof  roofing.  The  sheet  cop- 
per is  bent  under  and  doubled  over  this  fillet,  as  shown. 
The  tilting  fillet  is  also  advantageous  to  the  slater,  because 
it  enables  him  to  start  his  bottom  course  with  the  proper 
cant 

50.  Wood  Tilting  Fillets.— These  fillets  are  used  when 

the  roof  is  covered  with  boards.  The  fillet  is  shaped  as 
shown  at  a,  Fig.  40,  and  extends  the  full  length  of  the  gutter. 
A  number  of  strong  cleats  d  are  nailed  to  the  roof  and  bent 
over  the  fillet.  The  gutter  is  then  laid  and  the  cleats  are 
doubled  back  over  the  edge,  as  shown.     This  is  considered 
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first-class  practice.     The  method  of  laying  slates  or  shingles 
flat  on  sheet-metal  gutters,  valleys,  flanks,  or  other  flashings 


should  never  be  followed.     Water  will  work  up  between 
them  by  capillary  attructioa 

51,  Corbel-Tablo  O  utter. — A  corbcl-tablc  gutter  is 
shown  in  Fig,  41.  It  is  supposed  to  form  a  belt  all  around 
the  building,  being  located  about  4  or  5  feet  below  the  eaves. 
Such  gutters,  being  so  far  below  the  eaves,  do  not  carry 
much  water  at  any  time;  they  simply  serve  to  carry  off  the 
drip.  The  greater  part  of  the  water  shed  by  the  roof  during 
heavy  showers,  shoots  over  the  gutter,  this  action  being 
most  pronounced  when  the  roof  covering  is  of  a  corrugated 
character. 

A  corbel  table  a,  which  rests  on  corbels  ^,  6,  forms  a  sup- 
port for  the  gutter.  The  lookouts  c  are  made  of  cast  iron 
and  are  set  at  about  3' feet  centers  all  along  the  table,  their 
prongs  being  let  into  the  mortar  joint  at  the  back  about  K 
inches.  The  crown  molding  and  its  wash  arc  made  of  cop- 
per, the  lower  edge  being  lapped  about  4  inches  over  the  top 
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of  a.  The  top  edge  is  secured  by  cleats  to  an  iron  bar. 
Another  iron  strap,  or  bar,  at  e  runs  the  full  length  of  the 
gutter,  and  the  copper  is  secured  to  it  with  brass  bolts. 
When  the  molding  is  in  position  and  properly  lined  up,  the 
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mason  fills  in  the  gutter  with  cement  to  form  a  cur\-ed  bottom 
with  the  proper  grade.  Strong  cold-rolled  copper  cleats/ 
are  secured  to  the  wall  to  hold  down  the  back  of  the  gutter 
d;  the  front  edge  is  double  seamed  and  soldered  as  shown. 
The  back  is  counterflashed  in  the  ordinary  manner.  If  the 
counter  flashing  is  oElcad,  the  top  joints^  should  be  locked 
into  one  another  at  the  lower  edge,  as  shown,  to  prevent 
the  wind  from  raising  the  comers. 

53.  Whtn  such  gutters  are  long,  some  provision  must 
be  made  for  expansion  aud  contractiun,  other\visc  they  will 
soon  tear  apart  and  leak.  In  Fig.  41  this  is  accomplished  by 
introducing  a  sncldlebnelc  joint  at  h,  a  cross-section  of 
which  is  shown  in  Fig.  i3.     A  plank  /,  2  inches  thick,  which 


g  U  SHEET-METAL  WORK.  « 

has  been  previously  soaked  in  oil  or  asphalt,  is  set  on  edge 

and  bedded  in   the  concrete.      If 

the  gutters  are   laid    during  hot 

weather   the  upstands  j,j  should 

be  fitted  to  almost  touch  the  plank, 

so  that  during  winter,  when   the 

gutter     becomes     intensely    cold 

and   contracts,  the   upstands  will 

be   drawn   away  from   the  board 

and   take   the   position   shown  by 

the  dotted  lines.     This  forms  an 

expansion  joint  of  the  best  type. 

The   cap,    being   short,  is    nailed 

to  the  wood  and   the   nail  heads 

are  covered   with  a  copper  disk, 

which  is  soldered  water-tight  around  the  edge. 


CONDrCTORS. 

S3.  Conductors,  or  leaders,  as  they  are  often  called,  are 
the  pipes  which  conduct  or  lead  away  the  water  from  the 
gutters.  They  may  be  classed  as  inside  or  outside  leaders. 
Inside  leaders  will  be  treated  va  Plumbing  and  Gas-Fitting. 

64.  Outside  Ijeaders. — Outside  leaders  are  fitted  up 
gainst  the  outside  of  the  building.  They  are  made  in  many 
shapes  and  of  different  metals.  Fig.  43  shows  the  round- 
pipe  leader  as  usually  erected.  These  leaders  are  usually 
made  of  tin  by  the  tinsmith,  who  also  makes  the  elbows 
a,  a,  a,  whicii,  usu-illy,  are  altogether  too  sharp.  Tin  straps 
h,  b  are  soldered  to  the  leader  at  intervals  o£  about  C  or  8 
feet  and  are  nailed  to  the  walls,  as  shown.  Round  leaders 
are  not  suitable  for  outside  service  in  cold  climates  because 
they  persistently  freeze  and  burst. 

Fig.  A'A  illustrates  an  ever  recurring  spectacle  in  cold 
weather,  when  snow  lies  on  the  roof,  and  the  temperature 
o£    the    air    is    below    freezing    point      The    sun    shines 
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on  the  roof,  but  not  on  the  leader.  The  snow  on  the  roof 
melts  and  the  water 
trickles  down  the  leader, 
and,  by  the  time  it 
nearly  reaches  the  bot- 
tom, it  becomes  frozen 
to  the  sides  of  the 
leader.  This  ice  slowly 
thickens  until  the  leader 
is  entirely  choked  at  that 
point  which,  in  Fig.  43, 
is  the  lowest  elbow. 

The  remainder  of  the 
melted  snow  then  gath- 
ers in  the  leader  and 
fills  it.  This  water  now 
solidifies  and  bursts  the 
leader  as  shown.  The 
pipe  has  burst  because 
it  could  not  stretch 
enough  to  accommodate 
the  increase  in  volume 
of  the  water  as  it  was 
changed  into  ice. 

55.     Kxpandlng 

Pipes. — Expanding 

Fig.  43.  pipes  should  be  used  to 

overcome  the  trouble  from  froFt.  A  common  form,  shown 
in  Fig,  44,  is  simply  a  corrugated  round  pipe.  The  corru- 
gations allow  the  pipe  to  increase  enough  in  diameter  to 
compensate  for  the  formation  of  ice  inside,  without  bursting 
the  pipe.  If  the  pipe  is  frozen  repeatedly  it  will  ultimately 
burst,  because  it  takes  a  permanent  set  every  time  it  is  thus 
expanded.  These  pipes  are  usually  made  of  galvanized  iron 
or  cold-rolled  copper,  in  8  or  10  foot  lengths. 

66.     Square  or  Reotanfriilar  Leaders, — These  leaders 
are  made  of  crimped  or  corrugated  sheet  metal,  and  are  often 
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used  to  obtain  a  more  ornamental  effect  than  is  produced  by 

round  leaders.      They  should  be  supported  by  omamental 

bands  in  a  manner  very  similar  to  the 

plain   straps  shown  in  Fig.  43,  the 

straps  being  made  so  that  the  leaders 

will  hug  the  wall.     If  the  walls  are 

built  of  masonry  or  brickwork,  it  is 

necessary  to  drill  holes  at  the  back 

of  the   bands,  then   drive  soft-pine 

plugs  into  the  holes  and  cut  them 

flush  with  the  face  of  the  wall  for  the 

purpose  of  receiving  the  spikes;  for 

good   work  expansion  bolts   should 

be  used. 

In  climates  where  there  is  no  dan-  ^*°-  **■ 

ger  of  outside   leaders  being  frozen,  the  best  method  of 

attaching  rectangular  leaders  in  a  neat  and  strong  manner 
to  brick,  stone,  or 
terra- cotta  walls,  is 
shown  in  elevation 
at  (a)  and  in  sec- 
t  tion  at  (^),  Fig.  45. 

•'  Two  copper  beads 

y  a,  a    arc    soldered 

around  the  topedge 
cf  each  leader  and  a 

'T.  cast-copper  band  ^, 

provided  with  orna- 
mental lugs,  clasps 
the  top  of  the  leader 
■    "  against  the   build- 

'"*  ^  ing.     The  lugs  are 

secured  to  the  walls  with  expansion  bolts,  as  shown  by  dotted 

lines  at  c.     The  leaders  are  connected  together  by  slip  joints 

as  shown  in  the  section.     Each  band  thus  supports  a  section 

of  the  leader,  which  should  not  exceed  8  feet  in  length.    This 

arrangement   allows  each  section  to  expand  and  contract 

freely;  if  all  the  Joints  are  soldered  together,  the  leader  is 
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formed  into  one  long,  rigid  line,  which  soon  becomes 
loosened  by  expansion  and  contraction.  These  leaders  should 
be  made  with  the  crimps  running  across  them,  not  length- 
wise, so  as  to  secure  a  very  neat,  flat,  and  stiff  surface. 

Beaded  tops  and  cast  bands  are  not  adapted  for  outside 
leaders  in  cold  climates,  because  the  beads  and  the  bands  are 
not  pliable  enough  to  resist  the  action  of  frost.  The  best 
attachment  for  such  climates  is  composed  of  a  brass  or 
copper  eye,  which  is  riveted  and  soldered  securely  to  the 
back  of  the  top  end  of  each  section  of  the  leader.  These 
eyes  are  bolted  to  bronze  hooks  which  are  secured  to  the 
wall.  An  ornamental  stamped  sheet-copper  band  is  then 
slipped  on  between  the  heads  to  conceal  the  real  rigid 
attachment.  The  lugs  of  the  band  should  be  attached  to 
the  wall  by  expansion  bolts.  This  arrangement  gives  a 
pliable  joint.  The  corrugations  in  this  leader,  however, 
must  run  lengthwise,  and  all  the  joints  should  be  slip  joints. 
Iron  supports  should  never  be  used  in  or  against  a  stone 
wall,  because  they  rust  and  stain  the  masonry. 

57.  Oflfeets  in  leaders  should  alwavs  be  avoided.  It  is 
common  practice  to  offset  the  leaders  at  stone,  brick,  and 
terra-cotta  moldings,  but  in  good  practice  they  should  be 
fitted  up  straight  and  plumb,  the  necessary  holes  being  cut 
through  special  blocks  formed  in  the  molded  courses  for  the 
passage  of  the  leaders.  It  is  customary  to  discharge  sheet- 
metal  leaders  into  a  cast-iron  pipe  which  is  continued  up 
about  4  or  5  feet  above  the  surface  of  the  ground,  the  object 
being  to  prevent  the  leader  from  being  flattened  or  other- 
wise injured.  Rectangular  leaders  should,  for  the  sake  of 
appearance,  connect  at  the  bottom  with  a  rectangular  cast- 
iron  pipe,  and  not  with  a  round  pipe. 

58.  Size  of  lieaders. — The  proper  size  of  leaders,  of 
course,  will  vary  with  the  climate,  the  amount  of  rainfall, 
and  the  manner  in  which  the  gutter  catches  the  water;  but 
a  good  safe  rule  for  cvery-day  practice  is  to  allow  1  square 
inch  of  sectional  area  of  conductor  pipe  for  every  75  square 
feet  of  flat  roof  area.     No  leaders,  however,  should  be  less 
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than  2  inches  in  diameter,  and  even  this  size  should  be  used 
only  for  small  roofs,  such  as  those  over  bay  windows,  small 
porches,  etc. 

The  underground  pipe  (often  drain  tile),  into  which  the 
leaders  discharge,  should  not  be  less  than  4  inches,  inside 
diameter,  and  they  need  not  be  more  than  8  inches  in  diam- 
eter  for  any  work  where  the  roof  area  is  less  than  1  acre.  In 
measuring  the  watershed  of  pitched  roofs,  calculate  the  pro- 
jected or  horizontal  area — i.  e.,  the  area  on  the  plan. 

59*  Ratn-vpater  heads,  sometimes  called  conductor 
heads,  are  often  employed  on  the  top  of  a  leader,  and  treated 
as  an  architectural  feature  by  forming-  a  graceful  outline  to 
the  receptacle  for  the  gutter  discharge.  Two  or  more  lead- 
ers may  deliver  into  one  head,  as  the  conditions  may  require. 

Fig.  4C  shows  a  conductor  head  in  section.  It  is  set  on  top 
of  a  rectangular  corru- 
gated sheet- metal  leader 
a,  which  should  be  se-  ■ 
curely  fastened  to  the 
wall  by  a  band  on  top. 
The  lower  end  of  the 
head  slips  into  the  con- 
ductor, and  the  top  is 
secured  against  the 
stone  wall  with  expan- 
sion bolts  or  other  fast- 
eners. A  brass  angle 
should  be  fitted  inside 
the  rim.  The  roof  gut- 
ter empties  into  the 
head  through  a  large 
lead  or  copper  pipe  b, 
which  runs  up  a  chase 
in  the  back  of  the  wall, 

thus  concealing  it  from  ^"*'  **■ 

outward  ^'iew.  The  top  of  the  head  should  be  covered  to 
prevent  birds  from  building  their  nests  in  it,  or  in  the  pipe  b. 
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The  proper  position  for  a  rain-water  head  should  be  carefully 
Bhown  on  the  elevation,  as  mechanics  are  prone  to  set  them 
at  the  handiest  place,  without  reference  to  the  architectural 
treatment  o£  the  facade.  All  rain-water  heads  should  be 
lined  inside  with  a  tapering  box  to  extend  below  all  mold- 
ings and  prevent  possible  leakage,  and  also  to  prevent  noise 
during  heavy  rains. 

60.  Strainers. — Every  leader  opening  in  a  gutter  must 
be  provided  with  a  strainer  to  hold  back  leaves,  twigs,  etc. ,  and 
to  prevent  birds  from  building  nests  in  the  leaders.  The  best 
str^nera  are  those  constructed  of  a  ball  or  hemispherical 
form,  like  those  shown  in  Figs.  37  and  39. 

For  ordinary  purposes,  where  the  roof  water  flows  to  waste, 
wire  ball  strainers,  put  together  something  like  bird  cages, 
are  generally  used.     But  in  cases  where  the  roof  water  is 
gathered  into  cisterns  or  tanks,  and  stored  there  for  domestic 
use,  the  strainers  must  be  veiy  close  in  order  to  prevent 
pieces  o£  leaves,  etc.  from  being  washed  down  into  the  cis- 
terns.    Such  vegetable  matter  soon  decays  and  pollutes  the 
water.     The  strainer  b,  in  Fig. 
47,  is  specially  made   for  this 
service.      It   has  a  very  large 
straining  area,  which  is  closely 
perforated  with  holes  not  larger 
than  ^  inch. 

61.  Gutter  connections  to 
leader  pipes  are  very  important 
details  and  should  be  carefully 
considered.  The  offsets  neces- 
sary for  cornice  and  overhang- 
ing gutters  should  have  a  good 
grade  from  gutter  to  lead- 
er, and  should  be  composed  of 
easy  bends — not  sharp  elbows. 
Owing  to  the  fact  that  leaders 
F'<'-  *■  are  liable  to  freeze,  it  is  advi- 

sable to  provide  outside  gutter  connections  with  a.  slip  tube. 
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as  shown  at  «,  Fig.  47.  This  tube  is  soldered  to  the  gutter 
lining  on  top,  and  is  flanged  over  the  face  of  the  soffit  of  the 
cornice  at  the  bottom,  and  thus  forms  a  water-tight  channel 
through  which  the  leader  pipe  passes.  If  the  leader  should 
freeze  and  burst  between  the  gutter  lining  and  the  soffit  of 
the  cornice,  this  tube  will  prevent  the  water  from  leaking. 
In  the  event  of  the  cornice  being  made  of  woodwork,  such 
a  leak  would  soon  cause  the  decay  of  the  material. 

When  copper  leaders  connect  with  tin-lined  gutters,  or 
vice  versa,  an  insulation  Joint  should  be  made  at  a  con- 
venient point  to  prevent  a  too  rapid  destruction  of  the  metal 
by  galvanic  action.  Thus,  in  Fig.  47,  a  slip  joint  should  be 
made  at  ^,  with  a  sleeve  of  tarred  or  painted  burlap  inserted 
between  the  gutter  tube  and  the  leader  pipe. 

62«  Ijeader  Cut-Off. — When  the  leaders  discharge  into 
cisterns  or  tanks,  it  is  advisable  in  all  cases  to  provide  them 
with  cut-offs,  so  that  the  water  may  be  discharged  to  waste 
or  into  the  cisterns,  as  desired.  Every  roof  is  foul,  to  a  cer- 
tain extent,  with  decaying  vegetation,  bird  lime,  etc.,  and 
all  this  matter  is  washed  off  during  the  first  few  minutes  of 
a  rain  storm.  If  a  cut-off  is  not  used,  the  dirt,  of  course, 
goes  into  the  cistern.  It  is  customar}'  to  leave  the  cut-off 
free  for  rain  to  flow  to  waste  until  the  roof  is  supposed  to  be 
washed  clean,  then  it  is  turned  so  that  the  remainder  of  the 
water  will  flow  into  the  cistern. 

There  are  many  different  kinds  of  cut-offs  on  the  market. 
Some  are  made  to  be  operated  by  hand,  while  others  arc 
intended  to  operate  automatically,  when  a  certain  volume  of 
rain  water  has  passed  through  to  waste.  The  latter  are 
preferable,  if  reliable,  because  the  hand  cut-off  is  likely  to  be 
neglected. 

DOMES   ANT>    liAlSTERNS. 

63.  In  many  parts  of  Europe  it  is  customary  to  cover 
domes,  lanterns,  cupolas,  etc.  with  sheet  lead;  but  owing 
to  the  great  variations  in  temperature  which  are  encountered 
in  the  United  States  of  America,  it  is  necessary  to  use  a 
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metal  which  is  better  adapted  to  withstand  the  unavoidable 
expansion  and  contraction. 

Sheet  copper  or  galvanized  iron  are  the  best  metals  for 
use  in  countries  where  excessive  changes  in  temperature 
occur.  The  latter,  however,  is  not  durable  enough  for  cov- 
ering domes,  lanterns,  or  cupolas,  and,  consequently,  sheet 
copper  is  generally  employed. 

There  are  different  methods  of  covering  domes,  but  the 
following  four  may  be  considered  preferable :  namely,  plain 
or  smooth^  ribbed^  paneled^  and  metallic  shingle  or  slate  cov- 
erings. 

64.  Smootli  covering  is  usually  put  on  domes  in  a 
manner  similar  to  that  employed  in  flat-roof  covering,  with 
flat  locked  seams,  each  sheet  being  well  tied  down  with 
strong  cold-rolled  copper  cleats.  If  the  dome  is  large  the 
ordinary  flat  sheets  about  20  in.  X  28  in.  are  generally  used, 
the  curvature  of  the  dome  being  so  slight  that  the  soft 
copper  will  easily  adapt  itself  to  the  shape.  When  the  dome 
is  small,  however,  each  sheet  must  be  blocked  out  to  the 
proper  curve,  so  that  the  covering,  when  finished,  will  have 
a  neat,  smooth  appearance  and  be  free  from  buckles.  The 
chief  objection  to  locked-seam  covering  is  the  liability  to 
leakage,  chiefly  through  the  seams,  on  the  nearly  horizontal 
parts  of  the  dome.  The  solder  will  spoil  the  appearance  of  the 
dome  if  the  copper  work  is  allowed  to  retain  its  natural  color. 

65.  Ribbed  Surface  Covering. — To  avoid  leakage  on 
domes  by  the  effects  of  expansion  and  contraction,  and  to 
prevent  any  solder  from  discoloring  the  copper  work,  some 
form  of  ribbed  covering  is  employed.  This  requires  the 
use  of  a  standing  or  a  roll  seam,  as  the  character  of  the 
building  may  demand. 

The  space  between  the  standing  seams  or  rolls  should  not 
be  more  than  2  feet  wide,  and  the  sheets  should  not  be  more 
than  4  feet  long.  They  must  be  securely  supported  from  the 
top  edge,  preferably  with  heavy  cold-rolled  copper  cleats. 

It  is  advisable  in  all  first-class  sheet-metal  roofing  to 
avoid  driving  nails  through  the  sheets  at  any  point.     The 
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sheets  are  thus  permitted  to  freely  expand  and  contract 
without  tearing  the  metal. 

An  excellent  roll  seam  is  shown  in  Fig.  4S.  The  batten, 
or  roll  strip  a  is  nailed 
down  over  a  long  cleat 
strip  i>.  The  sheets  c,  c 
are  then  sprung  in  be- 
tween the  rolls,  and 
the  cleat  strip  is  doub- 
led over  the  upstand. 
The  roll  cap  d  is  then 
put  on  over  the  roll, and 
locked  into  the  cleatcd 
upstand  as  shown.  The 
roofing     sheets,    cleat 

strips,  and  roll  caps  arc  pj^  ^ 

thus  alt  locked  together 

and  made  water-tight,  and  yet  are  free  to  expand  and  con- 
tract individually.  The  batten  nails  combined  with  the 
outward  cur\'ature,  which  the  sheets  c  must  necessarily  have, 
will  prevent  a  gale  from  rattling  or  loosening  the  sheets. 

66.    Horizontal  Seams. — The 

best  form  of  liorizontal  seam  that 

can  be  made  on  domes 

is  shown  in  Fig.  49. . 

A  strong  cold-rolled 

copper  cleat  strip  « is  » 

nailed  to  the  roof  with 

flat -head  brass  or  cop- 
per nails;  and  the  top 

edge    of    the    under  < 

sheet,     the      bottom 

edge    of    the    upper  | 

sheet,  and   the   cleat 

strip  are  all  locked 
Fio.  4B.  together  as  shown. 
With  this  arrangement,  each  sheet  fic.  m. 
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can  expand  and  contract  lengthwise  without  affecting  the 

stability  of  the  support.    I"  ' 

are  simply  lapped  at  thi! 

wind  will  get  undemeatl 

them  in  the  middle,  thus  < 

seams  and  making  them  \ 

the  street. 

When  it  is  required  to  : 
more  than  2  feet  apart, 
necessary  to  support  the 
tween  the  rolls.  This  is  ac 
in  different  ways.  The 
be  laid  so  that  the  horizo 
seams  will  be  about  18  < 
apart,  the  rolls  being  pci 
feet  apart.  When  very  1 
must  be  used,  however,  ; 
a,  Fig.  60,  are  riveted  ai 
to  the  back  of  the  sheet 
vals,  which  will  allow  al 
square  feet  to  he  sup 
each  tack.  As  the  shet 
ing  put  on,  the  tacks  j 
into  long,  narrow  holt 
woodwork,  and  then 
pulled  through  and 
nailed  to  the  inside  of 
the  dome  as  shown. 

6?.     Ijocatlon  of 

Rolls. — In  locating  the  ^ 

position  of  the  rolls  it  is 
necessary  to  consider 
the  general  construc- 
tion of  the  edifice,  both 
above  and  below  the 
dome.  The  ribs  or  rolls 
should  not  be   put  up  p,o. «, 
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to  suit  the  standard  stock  sizes  of  copper  sheets,  but  they 
must  be  located  to  harmonize  with  the  leading  architectural 
features  of  the  composition. 

For  example,  consider  the  dome  of  the  cupola,  or  lantern, 
shown  in  Fig.  51.  The  ribs  here  divide  the  dome  sur- 
face into  equal  sections,  two  sections  being  immediately 
over  each  window  opening.  Every  second  rib  is  directly 
in  line  with  the  center  line  of  a  column.  When  the 
sheets  are  drawn  closely  together  at  the  top,  as  shown, 
the  ribs  are  usually  -tapered,  being  wider  at  the  bottom 
than  at  the  top,  but  when  there  is  considerable  space 
between  the  top  ends  of  the  ribs,  they  are  usually  made 
the  same  width  throughout  their  length. 

68.  Paneled  Dome. — A  paneled  dome  is  shown  in 
elevation  in  Fig.  52. 
The  lantern  under  the 
dome  is  octagonal  in 
form,  with  a  window 
a  in  each  side.  The 
dome,  however,  is  round 
in  plan  with  a  panel 
b  located  directly  over 
each  window.  The  top 
of  the  dome  is  sur- 
mounted by  a  statue, 
the  base  of  which  is 
shown  at  c.  A  verti- 
cal section  through  the 
dome  and  a  few  details 
are  shown  in  Fig.  53. 
The  elevation.  Fig.  52, 
shows  ribs  d,  d  running 
from  the  cornice  of  the 
lantern  up  to  the  base 
of  the  statue,  but  these 
may  be  omitted. 

At  e  in  the  detail  (a),  flg.  m 
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Fig.  53,  is  shown  a  method  of  securing  the  panels  in  place 
without  ribs,  when  there  is  no  piinel  molding.  The  panels 
are  simply  double  seamed  with  cleat  strips  to  the  stile  strip 
€  as  shown.  But  where  ribs  are  desired  on  the  stiles,  or 
when  moldings  must  be  run  around  the  panels,  the  con- 


ncctions  may  he  made  as  shown  at  f  in  the  same  detail. 
If  the  panels  have  a  larger  suri"aeo  than  3  or  4  square  feet, 
secret  tacks  may  be  employed  to  advantage,  as  shown  by 
dotted  lines.  A  detail  of  the  top  molding  of  each  panel  is 
shown  at  (b),  and  a  detail  of  the  bottom  and  the  wash  over 
the  corona  of  the  lantern  ,is  shown  at  (c).  These  seams  are 
all  made  in  the  shop,  being  locked  and  thoroughly  soldered 
at  the  hack,  with  the  exception  of  /,  which  is  made  in  place 
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and  is  thoroughly  cleated  and  soldered.  The  statue  base  is 
slipped  down  over  a  sheet-copper  collar,  and  is  secured  to 
the  top  of  the  dome  with  four  bronze  bolts,  which  are 
threaded  close  under  the  head  to  make  a  permanent  water- 
tight connection.  Fish-plates  and  nuts  are  employed  under- 
neath in  the  ordinary  manner. 

69.     Flagpole  Flashings. — These  flashings,  and  those 
around  all  other  forms  of  movable  finiats,  require  much  atten- 
tion to  detail,  as  they  must  be  made  water-tight,  and  remain 
water-tight  under  peculiar  conditions.    Every  flagpole  sways 
more  or  less,   according   to  its   strength,   the   pressure   of 
the  wind,  etc.,  and,  therefore,  a  rigid  flashing  at  its  base 
cannot  be  durable.     The  liability  of  the  pole  to   "settle 
down  "  is  another  item  to  be  considered.     On  this  account 
it  is  advisable  to  use  slip  Joints  or  telescope  flashings,  which 
are  provided  with  enough  clear  space  or  ' '  play  "  to  allow 
the  pole  to  move  or  sway  in  any  direction  without  touching 
or  affecting  the  sheet-metal  covering  of  the  dome.     A  good 
arrangement  is  shown  in  Fig. 
54,  which  is,  in  fact,  a  detail 
of  the  intersection  between  the 
flagpole  and  the  cupola  shown 
in  Fig.  61.     The  rolls  of  the 
dome  finish  inside  of  the  bead 
a.     The  copper  work  finishes 
around  the  top  member  b.     An 
8-pound  per  square  foot  sheet- 
lead  bonnet  c  encircles  the  pole 
and  covers  the  member  b.    The 
top  of  the  bonnet  is  ' '  dressed  " 
close  into  a  small  groove  in  the 
pole,  which   is  cut   just  deep 
enough   to  allow   the   lead  to 
finish  flush,  a  bed  of  red  and 
white  lead  being  used  to  make 
the     connection     water-tight. 
The  bonnet  is  nailed   to   the  pio.  w 
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pole  with  a  ring  of  1-inch,  pointed,  flat-head  copper  nails, 
which  may  be  concealed  with  a  bead  d  if  desired.  The  lower 
edge  of  the  bonnet  overhangs 
the  block  b  and  forms  an  open 
lap  joint  around  the  top  of  the 
copper.  The  top  of  the  block 
i  is  welt  greased,  and  the  bonnet 
is  free  to  slide  as  the  pole  sways. 
When  the  pole  intersects  a 
flat  roof,  a  plain  slip-joint  con- 
nection, like  that  shown  in  Fig. 
65,  may  be  used.  A  cylinder, 
or  upstand,  a  is  soldered  to  the 
roof.  A  sleeve  b  overhangs  the 
Upstand  and  is  nailed  to  the  pole 
as  shown.a  space  being  provided 
on  each  side  of  the  upstand  to 
allow  the 
PK»- 1"-  pole  and 

its  flashings  to  move  in  any  direction, 

70.  Flagpole  Cap.— The  top  of  [ 
a  pole  should  always  be  protected  I 
either  by  a  sheet-metal  flashing  or 
by  a  cap,  A  flagpole  cap,  with  reg- 
ulation ball,  is  shown  in  Fig.  56,  which 
is  a  detail  of  the  cap  shown  in  Fig, 
51.  A  brass  casting  a  fits  snugly 
over  the  top  of  the  pole  and  is 
secured  to  it  with  brass  screws.  An 
eyebolt  at  the  left  holds  the  flag 
pulley,  A  piece  of  brass  tube  b  joins 
the  cap  to  a  brass  spud  c  which  is 
soldered  to  a  seamless  copper  ball. 

This  style  of  cap  not  only  protects 
the   pole    from    the    weather,    but  Fro.  sa. 

provides  a  suitable  pulley  connection,  and  gives  an  artistic 
treatment  to  the  apex  of  the  flagpole. 
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71.  Sheet-metal  crestings  are  of  varied  design  and  con- 
struction. They  can,  in  fact,  be  made  in  any  design  which 
is  adapted  to  stone  or  terra  cotta. 

The  most  important  features  to  consider  in  crestings  are 
the  method  of  support  and  the  connection  to  a  slate  or 
shingle  roof.  Ordinary  crestings  are  so  constructed  that  the 
nail  heads  in  the  top  course  of  slates  are  exposed  to  the 
weather.  This  is  a  mistake,  as  the  rain  will  certainly  follow 
the  nails  and  cause  slight  leakage,  which  may  not  be  visible, 
but  which,  nevertheless,  hastens  the  decay  of  the  timfcter  and 
rusts  the  nails. 

78.  Attactment. — Fig,  57  shows  a  method  of  attaching 
sheet-metal  cresting  on  ridges  and  hips  in  such  a  manner  that 


the  nail  heads  are  all  concealed.  Channel  strips  a,  a  of 
strong  sheet  metal  are  bent  to  the  shape  shown  and  nailed 
on  the  roof  close  to  the  ridge  pole.  The  top  course  of  slates 
is  then  pushed  in  the  channel  and  secured  with  the  nails  6,  b, 
which  are  driven  through  two  thicknesses  of  slate  and  two 
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thicknesses  of  sheet  metal.  The  cresting  c  is  then  sprung 
over  the  channel  strips  and  the  lower  edges  are  closed  into 
them,  thus  locking  them  together.  The  edges  d^  d  are 
double  seamed  together  to  prevent  wind  from  lifting  or 
rattling  the  cresting.  When  the  ornamentation  projects 
more  than  9  inches,  it  is  advisable  to  nail  suitable  lookouts 
on  the  top  of  the  ridge  pole. 

The  joints  in  crestings  should  be  made  in  a  manner  similar 
to  that  already  prescribed  for  cornices. 


ri]snAiiS. 


73.  Finials  which  are  less  than  about  7  feet  in  height  are 
usually  built  in  the  shop  to  conform  with  the  drawings  of  the 
architect,  and  are  taken  to  the  building  and  erected  in  one 
piece.  Larger  finials,  however,  are  usually  set  up  in  two  or 
more  pieces,  according  to  their  height,  weight,  and  form. 
All  the  joints  should  be  double  seamed  and  soldered  inside, 
in  the  same  minner  as  cornice  joints. 

Finials  having  round  members  are  built  up  from  spun  or 
pressed  metaL  Spun  metal  is  preferable.  Other  forms  are 
built  together  in  different  ways  according  to  the  shape  of  the 
members. 

All  finials  must  be  securely  supported  to  prevent  them 
from  sagging,  and  braced  to  prevent  them  from  leaning  out 
of  plumb.  The  system  of  supporting  and  bracing  required 
will  depend  upon  the  shape  and  size  of  the  finial.  In  some 
finials  a  straight  iron  pipe  alone  will  f onn  a  satisfactory  sup- 
port, while  others  must  be  provided  with  lookouts,  like  cor- 
nices, and  often  with  braced  framework.  Fig.  58  shows  a 
simple  and  efficient  method  of  supporting  a  long,  narrow 
finial  on  the  peak  of  a  conical  roof.  This  finial  is  taken  to 
the  building  in  two  pieces,  and  is  joined  together  in  position, 
with  a  lock  seam  aroimd  the  ball.  A  2-inch  or  3-inch  gal- 
vanized-iron  pipe  b  is  securely  supported  and  braced  to  the 
framework  of  the  roof.  Horizontal  partitions  c^  c  ai*e 
soldered  to  the  inner  surface  of  the  finial  and  snugly  fit  the 
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iron  pipe.     These  form  braces  and  keep  the  finial  straight. 
~  A   few   vertical  gfussets  are 

soldered  inside  the  ball  to 
strengthen  it  vertically.  A 
threaded  pipe  coupling  is 
soldered  inside  the  top  ball 
80  that  this  ball  may  be  se- 
curely attached  to  the  top  of 
the  pipe  d. 

74.    Weatber  Tanes  are 

a  class  of  finials  provided  with 
a  movable  part  which  rotates 
on  a  vertical  axis  by  the  force 
of  the  wind.  They  are  em- 
ployed to  show  the  direction 
in  which  the  wind  blows  and 
consequently  are  provided 
with  the  letters  N,  S,  E,  W, 
located  respectively  north, 
south,  east,  and  west  of  the 
axis  of  the  dnial.  These  let* 
ters  are  secured  to  the  station- 
ary part  of  the  finial.  An 
arrow,  or  some  other  form  of 
indicator  or  pointer,  is  also 
employed  in  the  construction ; 
this  is  attached  to  the  mov- 
able part  of  the  Bnial.  Fig. 
59  is  a  vertical  section  through 
a  simple  weather  vane.  It 
is  similar  to  the  finial  shown 
in  Fig.  58  except  that  the  top 
part  is  made  to  rotate.  An 
Fio.  BR  iron  pipe  a,  which  rests  on 

a  solid  footing,  passes  vertically  through  the  apex  of  the 
roof.  A  collar  at  b  and  a  cross-beam  at  c  rigidly  secure  the 
pipe  and  keep  it  plumb.     A  special  fitting  called  a  double 
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cross  receives  the  arms  which  support  the  four  letters  already 
mentioned.  These  arms  also  reinforce  the  ball.  The  top 
of  the  stationary  sheet-metal  work  is  riveted  to  a  brass  ring  e. 


The  bottom  of  the  movable  part  of  the  vane  is  bolted  to  a 
brass  ring/  These  rings  keep  the  copper  in  proper  shape 
at  the  slip  joint.     The  lower  end  of  a  tapered  steel  bar  g  is 
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screwed  into  the  reducing  socket  on  top  of  the  pipe.  The 
top  end  of  the  rod  is  tapered  off  to  a  sharp  pivot  point,  and 
works  in  a  brass  socket  h.  This  rod  must  be  free  and  clear 
from  the  copper  shell  around  it,  so  that  the  arrow  may  swing 
around  to  face  the  wind  with  the  least  possible  resistance. 
The  movable  section  must  be  carefully  balanced ;  it  should 
be  so  sensitive  that  a  man  can  move  it  with  his  breath.  The 
ring/ is  located  under  the  reducing  socket,  and  prevents  the 
movable  section  from  being  thrown  off  in  a  storm. 


INTERIOR   SHEET-METAL  WORK, 

75.  Sheet  metal  is  seldom  used  in  the  interior  of  build- 
ings except  for  covering  walls,  ceilings,  etc.,  and  even  then 
it  is  only  used  for  a  cheap  grade  of  work,  so  as  to  obtain  an 
elaboration  of  ornamentation  at  a  very  low  cost.  The  prin- 
cipal items  for  consideration  are  the  methods  of  securing 
the  sheets  to  the  building  and  the  selection  of  a  design  from 
manufacturers'  stock. 

It  is  customary  for  the  sheet-metal  worker  to  nail  furring 
strips  on  the  ceiling  and  walls  at  such  distances  apart  as 
will  conform  with  the  design  stamped  on  the  sheets,  but  in 
no  case  should  they  be  more  than  1  foot  apart.  In  select- 
ing the  furring  strips  for  ceilings,  particular  care  should 
be  taken  to  allow  for  sufficient  depth  for  any  electric-wire 
conduits  or  gas  pipes.  The  sheets  are  laid  on  the  walls  to 
overlap  one  another,  and  the  nails  are  driven  through  the 
ornamentation  in  such  a  manner  as  to  apparently  form  a 
part  of  the  decoration.  The  lap  seams  should  all  be  laid  so 
that  the  light  from  the  windows  will  shine  against  the  edges 
of  the  sheets  and  thus  avoid  shadows  which  would  indicate 
the  location  of  the  seams. 

All  sheet-metal  wainscoting,  baseboards,  dados  and  chair 
rails,  and,  in  fact,  all  ornamental  sheet-metal  work  which  is 
likely  to  be  damaged  by  rough  treatment,  should  be 
** pugged"  behind  with  Portland  cement. 

All  heavy  moldings  and  cornices  must  be  backed  by 
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lookout  brackets  which  are  cut  to  the  proper  profile.  All 
wood  backing  should  be  covered  with  asbestos  sheets  when 
it  is  desired  to  form  a  fireproof  enclosure.  Plain  black-steel 
sheets  should  be  dipped  in  iron  oxide  and  linseed  oil  before 
they  are  put  up.  In  all  damp  places  it  is  advisable  to  use 
bright  tin  or  zinc ;  the  latter  is  preferable. 


MATERIALS  USED  rtf  SHEET-METAL 

WORK. 

76.  Black  Iron  or  Steel. — This  form  of  iron  or  steel  is 
used  only  for  the  very  cheapest  roofing  and  siding,  also  for 
interior  decoration  or  fireproofing.  No.  26  gauge  is  gener- 
ally used.  In  all  cases  the  sheets  must  be  protected  against 
corrosion  by  metallic  paint  or  other  suitable  coatings. 

77»  Galvanized  iron  is  used  for  sheet-metal  siding, 
cornices,  plain  brackets,  plain  trusses,  plain  modillions, 
corrugated  roofing,  etc.  No.  26  gauge  metal  is  generally 
used  throughout.  No.  24  metal,  however,  is  preferable  for 
all  large  moldings. 

78.  Zinc  is  seldom  used  for  covering  buildings  in  the 
United  States.  But  owing  to  the  fact  that  it  can  be  pressed 
into  ornaments  better  than  iron,  it  is  employed  for  orna- 
mental trusses,  brackets,  modillions,  rosettes,  festoons,  etc., 
in  galvanized  sheet-metal  fronts,  and  for  balusters  in  balus- 
trades. All  zinc  and  galvanized  sheet-metal  work  may  be 
soldered  on  the  face.  AH  galvanized  ironwork  should  be 
p  intcd  with  a  zinc  body  paint. 

79.  Cold-rollecl  copper  is  always  used  for  copper  cor- 
nices, moldings,  columns,  and  all  plain  surface  work  which  is 
to  be  formed  in  copper.  The  weight  of  the  copper  should 
not  be  less  than  14  oimces,  and  it  need  not  be  more  than 
20  ounces  on  the  very  best  class  of  buildings;  16-ounce 
copper  is  commonly  used  on  good  work,  while  18-ounceis 
reserved  for  heavy  moldings.     All  cold-rolled  copper  work 
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should  be  secured  in  place  with  brass  or  copper  nails, 
screws,  or  bolts,  as  the  conditions  may  require.  All  solder- 
ing should  be  concealed.  When  it  is  desired  to  paint  cop- 
per work,  the  metal  should  be  tinned  all  over  the  face,  to 
prevent  the  copper  from  coming  in  contact  with  the  paint. 

80.  Soft-Rolled  Copper. — This  copper  is  often  called 
hot-rolled  copper  and  is  used  for  lining  gutters,  valleys,  etc. , 
and  for  pressed  or  hammered  ornaments.  The  weight  gen- 
erally specified  is  16  ounces,  and  18  or  20  ounces  on  such 
work  as  may  be  subject  to  much  wear  and  tear,  either  by 
expansion  and  contraction  or  by  rough  usage. 

Soft  copper,  tinned  on  both  sides,  is  best  adapted  for 
gutters  and  all  other  work  which  depends  upon  solder  for 
tightness  and  strength.  Copper  cleats  should  always  be 
cold  rolled. 

81.  All  sheet-metal  seams  should  be  soldered  very 
slowly,  because  it  takes  time  to  properly  sweat  a  seam;  and 
very  hot,  well  tinned  soldering  irons  should  be  used. 

Any  mechanic  discovered  ** rushing"  a  seam  or  hastily 
skinning  it  over  with  solder  should  be  immediately  dis- 
charged and  all  his  work  should  be  rcsweated  by  a  careful 
man,  as  the  durability  of  sheet-metal  work  depends  chiefly 
upon  the  soldered  seams. 

Resin  should  be  used  as  a  flux  for  all  tinned  copper,  and 
chloride  of  zinc  for.  all  plain  copper,  galvanized  iron,  and 
zinc.  Raw  muriatic  acid  or  sal  ammoniac  should  not  be 
used  as  a  flux. 

82.  Tarred  BooflnjB:  Felt. — This  form  of  building  paper 
should  be  laid  under  all  sheet-metal  roof  work  and  gutters 
to  protect  the  under  side  of  the  metal  from  moisture  and 
deleterious  vapors,  also  to  form  a  soft,  protecting  cushion 
for  the  mental. 

83.  All  woodwork  under  sheet-metal  roofing  should 
be  smooth  and  evenly  laid  and  properly  graded  by  the 
carpenter.  Nail  heads,  knot  holes,  and  sharp  comers  are 
detrimental  to  sheet-metal  work. 
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Building  Superintendence. 


rNTRODUCTION, 

1.  Scope  of  Subject.— It  is  a  difficult  matter  to  formu- 
late rules  to  be  observed  for  the  direction  of  building  con- 
struction that  would  be  applicable  to  all  cases.  Each  problem 
of  construction  must  be  considered  separately,  and  a  system 
of  inspection  decided  upon  to  suit  each  particular  portion  of 
the  work.  It  is  necessary,  however,  to  lay  down  a  fixed  plan 
to  follow  in  supervising  the  work,  in  order  to  give  proper 
notice  to  the  innumerable  points  in  construction  which 
require  immediate  attention.  It  is  a  fact  well  taught  by 
experience,  that  work  once  finished  is  not  always  easily 
changed,  and  if  ordered  to  be  changed,  or  replaced  by  other 
work,  will  generally  give  rise  to  disputes  and  dissatisfaction, 
and  often  cause  expensive  alterations;  all  of  which  could 
have  been  obviated  by  attention  at  the  right  time  to  defects 
or  mistakes.  In  many  cases,  the  services  of  the  architect 
include  all  the  supervision  considered  essential  for  the  struc- 
ture, but  in  works  of  importance  it  is  absolutely  necessary  to 
engage  a  building  superintendent^  who  is  w'ell  versed  in  build- 
ing construction,  to  constantly  supervise  every  detail  of  the 
work.  The  building  superintendent  is  under  the  immediate 
direction  of  the  architect,  whom  he  represents,  but  his  serv- 
ices, being  special,  are  paid  for  by  the  owner.  It  will  be 
assumed  that  a  building  superintendent  has  been  engaged 
for  the  work,  herein  considered,  who  has  undertaken  the 
supervision  of  several  buildings  in  the  vicinity,  and  that  his 

For  nf»*ice  of  copyright,  see  page  immediately  following  the  title  page. 
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entire  time  will  not  be  devoted  to  the  buildings  under  con- 
sideration. Under  this  arrangement,  he  will  examine  the 
work  from  time  to  time  as  it  progresses,  and  inspect  the 
materials  as  they  are  delivered  on  the  premises. 

The  object  of  this  section  is  to  direct  the  attention  of  the 
superintendent  to  all  the  various  details  which  should  be 
observed,  as  well  as  to  remind  him  of  the  defects  to  be 
looked  for  at  each  stage  of  the  construction. 


THE   DUTIES   OF  A   SUPERINTENDENT. 

3.  Draivlngs. — The  superintendent  should  study  the 
drawings  and  specifications  well,  in  order  to  become  as 
familiar  with  them  as  possible,  and  to  form  a  thorough 
understanding  of  the  projected  buildings  and  surroundings, 
and  the  materials  that  will  enter  into  their  construction. 
He  should  not  trust  blindly  to  the  accuracy  of  the  drawings, 
for  mistakes  are  liable  to  occur,  no  matter  how  accurately 
the  drawings  have  been  made,  or  how  thoroughly  they  have 
been  checked  in  the  drafting  room;  he  should  check  all 
measurements,  and  satisfy  himself  as  to  their  accuracy, 
before  allowing  the  work  to  be  laid  out  or  erected. 

3*  Inspection. — It  is  imperative  that  the  superintendent 
should  inspect  all  tjje  work  at  each  visit  and  not  leave  any 
part  of  it  to  be  inspected  at  some  future  time;  he  should 
ascertain  what  each  workman  is  doing,  and  should  see  that 
he  is  doing  it  properly,  and  when  he  visits  the  building  the 
next  time  see  that  the  work  in  progress  on  the  occasion  of 
his  last  visit  has  been  properly  done.  By  following  up  the 
work  in  this  way  it  will  be,  comparatively  speaking,  an  easy 
matter  to  detect  any  work  poorly  or  improperly  done. 

The  superintendent  should  endeavor  to  establish  a  standard 
by  which  each  kind  of  work  can  be  judged;  that  is,  a  uni- 
form standard  of  practice  in  executing  the  work,  so  that  the 
architect  or  the  superintendent  and  the  builder  may  better 
imderstand  each  other.  The  superintendent  should  not 
exact  more  than  the  contract  and  specifications  call  for. 
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It  IS  good  practice  to  examine  and  pass  on  all  materials 
soon  after  they  arrive  at  the  building  site,  and  if  any  are 
defective,  to  mark  them  and  have  them  placed  to  one  side, 
so  that  there  can  be  no  mistake  as  to  what  are  rejected,  or 
liability  of  their  being  used  in  the  structure.  The  superin- 
tendent should  see  that  the  damaged  or  rejected  materials 
are  immediately  removed  from  the  premises,  for,  if  allowed 
to  remain  for  any  length  of  time,  some  of  them  are  likely  to 
be  smuggled  into  the  work,  unless  the  contractor  is  excep- 
tionally conscientious. 

4.  Condemning  Poor  Work, — If  the  inspector  is 
satisfied  that  a  certain  piece  of  cement  work,  for  instance, 
contains  poor  material,  or  has  been  reworked,  he  should 
order  its  removal  and  not  trust  to  the  statements  of  the 
workmen,  who,  very  often,  rather  than  replace  the  work, 
will  try  to  convince  him  that  the  material  is  as  called  for, 
and  that  the  cement  is  freshly  made.  Another  point  fre- 
quently raised  is  when  a  particular  brand  of  some  material, 
such  as  cement,  is  called  for  in  the  specifications;  the  con- 
tractor, for  reasons  of  his  own,  may  say  that  the  brand 
cannot  be  obtained  in  the  local  market;  in  order  to  get  it, 
the  work  must  be  delayed;  and,  as  a  substitute,  he  offers 
another  brand  just  as  good.  In  such  an  instance  it  is  well 
for  the  superintendent  to  know  whether  the  brand  specified 
can  be  easily  obtained,  and  if  not,  satisfy  himself  that  the 
brand  offered  as  a  substitute  is  as  good  as  that  specified.  In 
framing  the  specifications,  if  the  architect  knows  what 
materials  can  be  obtained  in  the  local  market  and  prepares 
his  specifications  accordingly,  no  such  question  as  that  just 
presented  will  arise. 

6.  Adjustment  of  Disputes. — Nothing  can  be  more 
embarrassing  to  the  young  superintendent  than  to  have 
disputes  arise  as  to  the  correct  inteq^retation  of  the  specifi- 
cations between  the  owner  and  contractor,  such  as  this: 
** Execute  the  work  in  a  good  substantial  manner,"  etc. 
The  superintendent  in  deciding  the  question — which,  by 
virtue   of   his  position   as   set   forth   in   the   terms  of   the 
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specifications  and  contract,  he  has  a  right  to  do — is  liable  to  be 
too  exacting  in  his  demands  for  the  execution  of  the  work,  in 
that  way  establishing  a  precedent,  which  he  will  have  to 
maintain ;  and  this  stand,  if  he  has  to  abandon  it  in  any 
question  which  may  arise  later,  is  liable  to  place  him  in  a 
position  detrimental  to  his  authority  and  perhaps  his  reputa- 
tion. He  is  not  likely  to  be  too  lenient  in  his  exactions 
regarding  such  work,  but  rather  the  reverse,  from  aft  innate 
desire  to  make  the  work  as  nearly  perfect  as  possible,  as  far 
as  the  specifications  demand. 

.The  superintendent  should  remember  that  he  is  working 
in  the  interest  of  the  owner  and  under  the  direction  of  the 
architect,  and  should  not  be  led  into  making  any  concession 
to  the  contractor  that  would  be  injurious  to  the  owner's 
interest ;  at  the  same  time,  he  should  be  perfectly  just  and 
reasonable  in  passing  upon  any  of  the  work,  or  in  deciding  a 
disputed  point. 

It  very  often  happens  that  the  owner,  when  visiting  the 
work  while  the  building  is  in  course  of  construction,  happens 
to  notice  some  particular  part  that  is  not  in  accordance  with 
his  preconceived  idea,  and  he  immediately  assumes  the  right 
to  notify  the  contractor  that  the  work  is  not  what  it  should 
be,  or,  in  other  words,  not  up  to  his  expectations;  the  con- 
tractor will  very  naturally  defend  his  work  and  himself, 
claiming  that  it  is.  Instead  of  doing  this,  the  owner  should 
have  notified  the  architect,  who  is  the  proper  authority  to 
adjust  matters  between  the  two  parties.  His  judgment  and 
experience  would  soon  convince  the  owner  whether  he  was 
right  or  wrong.  In  such  a  case,  whoever  the  decision  sus- 
tains should  abide  by  it,  as  it  will  be  given  according  to 
general  practice  and  local  custom,  and  with  a  view  of  com- 
manding the  respect  of  both. 

The  foregoing  remarks  are  intended  to  assist  in  the  super- 
vision of  the  work  on  and  about  the  buildings  treated  of  in  this 
section,  and  are  also  applicable  to  other  kinds  of  buildings. 
In  the  course  of  the  subject,  further  remarks  will  be  added  in 
connection  with  any  particular  part  of  construction,  if  neces- 
sary, and  in  that  way  be  better  understood  and  remembered. 
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SUPEKrNTE]ST)ENCE   OF  THE  WORK. 


PBEIilMINABY   CONSIDERATIONS. 

6.  Site  and  Survey. — The  problem  of  determining  the 
site  on  which  to  locate  the  building  is  often  a  difficult  one, 
as  many  things  must  be  taken  into  consideration  in  order  to 
make  a  good  selection.  This  applies  mainly  to  cases  where 
the  extent  of  the  ground  is  not  limited  to  small  spaces,  as  is 
the  case  with  city  lots.  The  ground  should  be  surveyed  and 
staked  out  by  a  competent  surveyor,  and  grade  lines  and 
levels  established,  that  the  general  contour  of  the  premises 
may  be  readily  figured  or  mapped  out.  The  location  of  the 
building  on  the  lot  should  be  determined  as  nearly  as  possi- 
ble before  the  drawings  are  prepared,  that  the  heights  of 
walls,  and  basement  windows,  the  number  and  size  of 
exterior  steps,  etc.,  may  be  readily  laid  out  and  figured. 

As,  in  the  case  under  consideration,  there  is  to  be  a  number 
of  terraces,  roads,  paths,  etc.,  it  would  be  advisable  to  place 
the  work  of  grading  lawns,  planting  shrubbery,  etc.  in  the 
hands  of  a  competent  landscape  architect,  who  would  work  in 
connection  with,  and  subject  to,  the  architect  in  charge.  The 
work  of  the  landscape  architect  is  subject  to  the  approval 
of  the  supervising  architect,  and  the  construction  of  masonry, 
terraces,  steps,  and  other  outside  work  on  the  premises  should 
be  supervised  by  the  building  superintendent. 

The  site  for  the  building  should  be  selected  with  the  view, 
fir  sty  of  obtaining  good  drainage;  second^  of  placing  the 
building  in  a  position  easily  accessible  from  the  entrances  to 
the  grounds,  and,  if  possible,  without  the  necessity  of  making 
tortuous  ascents  by  means  of  planes  or  steps;  thirds  to  pro- 
vide the  .most  pleasing  outlook  for  the  principal  rooms,  and 
to  place  the  building  in  such  a  position  with  regard  to  the 
points  of  the  compass  that  the  principal  rooms  may  have 
good  light  at  all  hours  of  the  day;  fourth,  the  nature  of  the 
soil  should  be  considered  as  to  the  possibility,  during  excava- 
tion, of  encountering  wet  or  marshy  ground  or  an  excess  of 


6  BUILDING  SUPERINTENDENCE.  g  24 

rock;  such  conditions  should  be  kept  in  mind  and  obviated 
as  much  as  possible,  that  unnccessarj-  expense  may  be 
avoided.  In  latitudes  between  ^M"  and  4^°  north,  the  posi- 
tion described  in  Architectural  Design  would  be  the  most 
desirable,  for  reasons  therein  stated. 

7.     Souniling  and  Excavation.— After  the  site  for  the 
building  has  been  definitely  determined,  soundings  should 
be  made  to  form  a  basis  of  an  estimate  of  the  quantity  of 
rook  to  be  excavated.     In  a  case  of  this  kind,  when  sound- 
ings of  a  moderate  depth  only  are  to  be  made,  a  long  steel 
crowbar  and  a  heavy  striking  hammer  are  generally  employed 
for  the  purpose,  such  as  shown  in  Fig.  1.     The  bar  should 
be  driven  at  intervals 
of   10   feet   each  way 
and  down  to  the  depth 
required  for  the  exca- 
vation,   or     until     it 
strikes  solid  rock,  as 
the  case  may  be.     If 
solid    rock    is   found, 
the    depth   of  each 
sounding    below    the 
surface   grade   should 
be    noted    in    a  field 
^"'-  '■  book,    and,    after    all 

necessary  soundings  have  been  made,  the  amount  of  excava- 
tion, whether  of  earth  or  rock,  may  be  determined  from  the 
established  grade  level  of  the  proposed  excavation,  and  the 
top  of  some  designated  stake  or  other  mark.  The  expense  of 
sounding,  digging,  test  pits,  or  boring  are  generally  charged 
under  the  head  of  siir\-eying,  and  piiid  for  separately  by  the 
owner,  unless  some  arrangement  is  made  to  the  contrary. 

There  arc  several  methods  by  which  the  nature  of  the 
subsoil  may  he  ascertained.  A  common  way,  and  perhaps 
the  best  where  boring  ap])liances  are  not  obtainable,  consists 
in  sinking  trial  pits  to  the  depth  required  at  various  points. 
If,  however,  a  very  important  or  heavy  structure  is  to  be 
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erected,  it  is  usual  to  bore  the  holes  with  an  auger  operated 
by  hand,  or  by  an  artesian-well  apparatus.     It  frequently  is 
found  that  wet  ground  or  free  water  exists  below  the  top 
soil   in   elevated   places,  though   no  indication   of    it  may 
appear  on  the  surface  of  the  ground.     This  is  usually  due  to 
natural  depressions  in  the  surface  of  the  rock  or  hard  subsoil, 
as  shown  in  Fig.  2,     The  existence  of  damp  or  wet  soil  a 
foot  or  two  below  the 
foundation  of  an  ordi- 
nary building  when  the 
soil   is  firm  over  it  is 
not  a  serious  condition 
provided  the  cellar  bot- 
tom is  well  concreted, 
and    the    foundation 
walls  are  built  with  a 
suitable    damp  course. 
If,   however,  wet   clay 
overlays  the  rock,  it  is 
not  advisable  to  build    '^ 
upon  it,  for  soils  of  this   ; 
nature  are  treacherous: 
the  rock  being  also  wet, 

the  superimposed  weight  gives  the  clay  a  tendency  to  slide, 
the  water  on  the  rock  acting  as  a  lubricant. 

8.  Cellar  Kxcavattou. — In  excavating  for  a  cellar  on 
the  slope  of  a  hill,  solid  rock  is  often  encountered,  as  the 
earth  is  thinner  near  the  top  of  a  slope  of  any  extent,  than 
it  is  at  the  base.  In  locating  a  building  in  such  a  position, 
it  might  be  advisable  to  excavate  some  of  the  rock,  in  order 
to  expose  any  crevices  or  open  seams  from  which  water 
might  flow  and  collect"  in  the  cellar  bottom.  This  would  be 
likely  to  cause  considerable  damage  to  the  foundation  walls 
and  cellar  bottom,  and  by  keeping  the  walls  continually  wet 
would  render  the  house  practically  unfit  for  habitation  from 
a  sanitary  point  of  view,  and  menace  the  stability  of  tbe  foun- 
dations.   If  the  water  flows  to  any  extent  from  these  crevices, 
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provision  should  be  made  to  divert  it  from  the  masonry  and 
give  it  a  proper  outfall  away  from  the  building.  It  is  perhaps 
needless  to  say  that  a  location  of  this  kind  should  be  avoided 
as  far  as  possible,  because  cellars  cut  in  rock  in  most  cases 
are  liable  to  dampness,  for  reasons  previously  stated. 

If  the  conditions  are  such  that  rock  is  encountered  a  short 
distance  below  the  surface,  the  necessity  of  cutting  through 
it  may  very  often  be  avoided  by  merely  shelving  the  rock  to 
secure  a  level  bed  for  building  the  walls  upon,  and  then 
grading  up  around  the  house  and  forming  terraces.  In  this 
way  the  whole  effect  may  be  better  than  with  all  the  rock 
excavated,  the  grade  kept  lower,  and  the  terraces  omitted. 
The  cost  of  rock  excavation  is  generally  charged  for  extra, 
unless  provision  is  made  to  include  it  in  the  specifications. 
The  price  per  cubic  yard  to  be  paid  for  rock  excavation  is 
usually  agreed  upon  between  the  owner  and  the  contractor, 
and  varies  according  to  location,  nature  of  rock,  price  of 
labor,  etc.,  the  quantity  being  measured  in  its  natural  bed 
before  excavating. 

Sometimes  the  architect  does  not  call  for  any  rock  excava- 
tion in  his  specifications,  preferring  to  leave  that  until  the 
earth  has  been  removed,  when,  if  solid  rock  appears,  he  or  an 
engineer  can  survey  it,  and,  after  ascertaining  the  amount,  fix 
upon  a  price  per  cubic  yard  for  excavating  it,  and  make  a  sep- 
arate contract  for  its  removal.  In  some  instances  the  changing 
of  the  site  of  the  building  but  a  few  feet  one  way  or  another, 
or  the  changing  of  the  level  of  the  cellar  bottom  a  few  inches 
above  that  proposed,  will  insure  a  dry  cellar  and  avoid 
considerable  rock  excavation,  with  its  consequent  expense. 

9.  The  liot. — The  lot  herein  considered  will  be  ground 
sloping  gently  from  the  main  building  in  a  southeasterly 
direction,  towards  Thoroughfare  Avenue,  and  in  a  south- 
westerly direction  towards  Station  Street;  the  ground  on  the 
other  side  of  the  main  building  is  generally  level  and  slightly 
undulating ;  all  of  which  is  to  be  graded  to  level  planes,  as 
required  by  the  drawings.  The  lot  comprises  about  4  acres, 
with  a  frontage  of  450  feet  on  Thoroughfare  Avenue,  as 


Hi 
Hi 


||f    ^ii'iiii'iiiiii'iiiiiiiiii  I  ■■Mil  iiiiii  I  1 1  Himnini  miiiip  mi  iiiiHM pjim  iji  i  ui  n  iiim.. 


V_ 


r  I  ^"WT 

9J'\  M 


r/YOA 


rtrftr-A.-    ii=..  nTzn^ 


J    V. 


^Qfip(/G/^rA/? 


£■ 


A  VE-Nue- 


'^•^— ^^■^■'^•••^ 


jno-' 


§  24  BUILDING  SUPERINTENDENCE.  9 

shown  in  Fig.  3.  A  terrace  is  formed  back  of  the  wall  and 
along  the  street  sides  of  the  property,  and  graded  down 
along  the  driveway  and  from  the  terrace,  back  to  the  lawns. 
The  ground  on  the  easterly  side  of  the  lot  is  slightly  depressed 
and  damp,  which  would  indicate  the  presence  of  water  below 
the  surface.  A  system  of  porous- tile  drains  must  therefore 
be  provided  to  meet  this  emergency,  the  pipes  to  discharge  in 
a  main  or  trunk  line,  which  in  turn  discharges  into  a  large,  dry 
cesspool  near  the  front  of  the  property.  The  front  line  of  the 
building  is  approximately  160  feet  from  the  avenue  line. 

10.  Tlie  House. — The  house  has  been  designed  with  the 
object  of  exposing  a  large  frontage  towards  Thoroughfare 
Avenue,  and  of  giving  a  picturesque  view  of  the  building 
from  every  point.  The  first  story  contains  a  large  entrance 
hall  in  the  central  part  of  the  building,  opening  from  which 
is  the  dining  room ;  the  stair  hall  is  separated  from  the  main 
hall  by  a  large  flat  arch  supported  on  columns;  to  the  left 
of  the  main  hall  is  the  reception  room  and  parlor,  in  the 
order  named,  and  to  the  right  is  the  library.  All  four  apart- 
ments are  connected  with  arched  openings;  from  the  main 
hall,  immediately  opposite  the  main  stairway,  a  door  opens 
to  the  rear  hall,  from  which  the  kitchen,  laundry,  and  serv- 
ants' quarters  may  be  reached;  a  large  pantry  connects  the 
kitchen  and  dining  room.  The  part  of  the  building  devoted 
to  the  main  and  rear  stairs  are  carried  up  in  the  form  of 
towers;  a  large  veranda  and  porte  cochferc  on  the  west,  a 
plaza  on  the  south,  and  entrances  to  the  servants'  quarters 
on  the  east  and  north  sides,  complete  the  plan  of  the  first  story. 

The  second  story  contains  a  spacious  hall  with  a  gallery 
overlooking  the  main  flight  of  stairs.  Through  a  door  on 
the  north  the  guest  chamber  is  reached ;  on  the  right,  and 
opening  on  the  gallery,  two  large  chambers  are  reached; 
through  an  archway  on  the  right  of  the  main  hall  and  passing 
through  the  hallway,  the  owner's  bedroom  is  reached ;  oppo- 
site the  owner's  bedroom  are  the  principal  bathroom,  toilet 
room,  housekeeper's  closets,  and  linen  closet;  at  the  end  of 
this  hall  and  separated  from  it  by  a  door  is  the  rear  stair 
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hall,  from  which  the  nursery  and  housekeeper's  bedroom  are 
reached.  Between  the  owner's  bedroom  and  the  first  cham- 
ber, opening  on  the  gallery,  are  two  large  dressing  rooms 
with  a  lavatory,  clothes  closet,  and  mirror  in  each.  The 
guest  chamber  is  provided  with  a  dressing  room,  and  that, 
as  well  as  all  other  rooms,  are  provided  with  ample  closet  room. 

The  attic  contains  the  bedrooms  and  a  bathroom  for  serv- 
ants, together  with  closet  and  storage  room.  The  bedrooms, 
halls,  and  closets  and  the  large  storeroom  are  plaster-finished 
and  trimmed.     The  remainder  of  the  floor  is  left  unfinished. 

In  the  cellar  a  cold-storage,  general  storeroom,  and  wine 
room  are  provided,  and  arc  placed  in  a  position  accessible  to 
the  outside  cellar  entrance,  as  well  as  to*the  rear  stairs. 

The  heating  plant  is  centrally  located,  to  afford  as  short 
and  direct  lines  of  service  pipes  to  the  various  rooms  and 
halls  as  possible.  Ample  room  is  provided  for  the  storage 
of  fuel,  etc.  The  cellar  has  a  concrete  floor,  the  dumb- 
waiter shaft  is  built  of  brick  in  the  cellar,  and  with  a  framed 
and  plastered  partition  above  this  to  the  first  story. 

The  exterior  of  the  building  is  finished  in  open  timber  work, 
as  shown  in  Fig.  4.  The  cellar  walls  above  grade  to  the  sill 
line  are  faced  with  block-in-course  ashlar  rough-pointed ;  the 
water-table  is  finished  with  1  J-inch  clean-cut  wash,  and  the 
face  rough-pointed.  The  walls  of  the  first  story  are  to  be 
faced  with  squared  random  ashlar,  fine-pointed,  and  jambs 
and  reveals  of  window  and  door  openings  being  clean  cut. 
The  second  story  and  all  gable  and  dormer  fronts  are  finished 
in  open  timber  work,  forming  panels  which  are  afterwards 
plaster-finished.  The  roof  is  covered  with  red-cedar  shingles 
laid  5  inches  to  the  weather;  the  flashings,  gutter  lining, 
etc.  are  of  copper;  the  chimneys  above  the  roof  line  are 
faced  with  fine-pointed  ashlar. 

11,  The  Plaza,  Ete. — The  face  walls  of  the  plaza  from 
grade  to  the  coping  are  rough -pointed;  the  inside  of  the 
plaza  wall  is  rough-pointed  also;  the  plaza  pavement  is 
Portland  cement  pitched  to  a  grade  of  \  inch  per  foot  and 
false- jointed,  to  represent  stone  slabs. 
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All  terrace  foundation  walls  are  of  rubble  to  within  6 
inches  of  grade  level,  rock-faced  to  coping  under  foot  rail, 
and  the  copings,  balusters,  pedestals,  etc.  all  clean  cut;  all 
terrace  and  entrance  steps,  and  all  platforms,  are  of  stone 
in  one  piece,  fine-axed.  Flower  pots,  urns,  pedestal  and 
post  caps  are  furnished  in  one  piece,  all  clean  cut.  The 
north  and  east  side  walls  are  built  of  rubble  to  within 
6  inches  of  Ihe  grade,  and  faced  with  random -coursed  ashlar 
above  grade.  The  front  walls  on  Thoroughfare  Avenue 
and  Station  Street  are  built  of  rubble  below  grade,  and 
above  grade  are  faced  with  rock-faced,  random-coursed 
ashlar,  backed  with  rubblework ;  the  copings,  etc.  are  to  be 
clean-cut  finished. 

12.  The  Stable. — The  stable,  which  is  designed  to  con- 
form to  the  style  of  the  treatment  of  the  exterior  of  the 
main  building,  has  the  following  accommodations:  The 
lower  story  contains  a  carriage  room  sufficient  for  the 
storage  of  four  or  five  ordinary  carriages ;  cut  off  from  the 
carriage  room  on  one  side  are  four  single  stalls  and  one  box 
stall.  The  stall  partitions  are  6  feet  high,  built  of  2-inch 
matched  Greorgia  pine,  housed  into  posts  and  fitted  into  a 
cast-iron  socket  plate  bolted  to  the  brick  wall,  the  partition 
being  finished  with  a  heavy  Georgia  pine  cap  and  crowned 
with  a  wrought-iron  stall  guard.  The  posts  are  of  oak 
6  inches  in  diameter,  and  the  floor  of  the  stalls  is  of  hard 
clay,  and  is  drained  into  a  covered  cast-iron  stall  drain  which 
discharges  into  the  general  drainage  system.  Each  stall  is 
provided  with  a  cast-iron  manger,  wrought-iron  bar  hay  rack, 
and  a  hitching  ring.  A  manure  vault  is  located  at  the  rear 
of  the  stable,  the  walls  of  which  are  carried  4  feet  below 
grade  and  3  feet  above,  the  bottom  finished  with  concrete, 
and  the  vault  covered  with  a  heavy  frame  and  a  hatchway 
door.  A  small,  tight-fitting  door  near  the  floor  of  the  stable 
is  provided  for  access  to  the  vault.  Between  the  carriage 
house  and  stalls  is  a  harness  room,  tool  room,  and  stair  hall, 
all  plaster-finished.  The  upper  floor  of  the  stable  provides 
three  sleeping  rooms,  a  bathroom,  and  a  toilet  room,  all 
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lathed  and  plastered,  as  well  as  storage  room  for  hay  and 
feed.  The  inside  walls  of  the  carriage  room  are  faced  with 
white  enameled  brick,  with  a  white-marble  base  9  inches 
high.  The  ceiling  is  divided  into  panels  with  false  beams 
and  finished  in  white  oak.  There  is  no  cellar  tinder  the 
stable.  Girders  resting  on  piers  support  the  S'Xl^" 
Georgia-pine  floor  joists,  spaced  12  inches  on  centers,  over 
which  is  laid  2''X2''  tongued-and -grooved  clear  Georgia-pine 
flooring,  blind-nailed  to  every  joist,  and  top-nailed  at  all 
butt  joints.  Auger  holes  f  inch  deep  are  bored  for  the  top 
nailing,  and  after  the  nails  have  been  driven,  the  holes  are 
filled  with  wood  plugs.  The  joints  are  calked  with  oakum 
and  filled  with  hot  tar. 

13.  The  Greenhouse. — The  greenhouse  is  built  upon 
a  continuous  foundation  wall,  which  is  started  4  feet  below 
grade  and  carried  12  inches  above  grade.  A  stone  water- 
table  12  inches  high  is  built  in  the  wall  all  around  the  build- 
ing. Under  the  central  pavilion  the  earth  is  excavated  to 
provide  8-foot  headroom,  and  the  cellar  bottom  is  finished 
with  concrete;  space  is  provided  for  a  hot-water  heater  and 
for  fuel;  the  remainder  of  the  cellar  is  devoted  to  storage 
room  for  herbs  and  roots,  flower  pots,  etc.,  and  a  potting 
table.  The  floor  in  the  central  pavilion  is  of  concrete,  sup- 
ported on  brick  arches  and  steel  I  beams ;  this  part  of  the 
building  is  devoted  to  the  larger  plants  and  shut  off  by  a 
glazed-sash  partition  from  the  other  parts  of  the  building. 
The  floor  in  both  wings  is  of  natural  earth,  and  slat-floor 
walks,  in  portable  sections,  are  placed  along  the  aisles. 
The  greenhouse  is  built  upon  a  plane,  elevated  about  3  feet 
above  the  north  driveway,  and  a  broad  flight  of  steps  is 
built  immediately  in  front  of  the  central  pavilion,  which 
adds  very  materially  to  the  general  appearance  of  the  green- 
house. The  work  on  this  building  will  be  inspected  for  the 
purpose  of  detecting  faulty  construction  only,  as  the  plans 
and  details  of  it  are  assumed  to  have  been  approved  by  the 
architect  and  owner. 

Other  structures  on  the  premises,  such  as  the  summer 
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house,  fountain,  wrought-iron  gates,  etc.,  will  be  explained 
in  detail  at  the  proper  time. 

14.  The  Specifications. — The  specifications  are  drawn 
up  as  follows:  (1)  A  general  mason's  specification  covering 
all  the  excavations  except  that  included  under  the  contract 
for  greenhouse  work,  and  the  grading.  The  mason,  as  prin- 
cipal contractor,  will  sign  the  contract  covering  the  entire 
work,,  except  the  greenhouse  and  other  special  work,  and 
shall  be  held  responsible  for  the  due  performance  of  all  the 
carpenter  work,  plumbing  work,  and  work  of  other  subcon- 
tractors on  the  premises.  (2)  The  grading,  filling,  earth 
terracing,  road  and  path  building,  sodding,  and  setting  of 
trees  and  shrubs  are  made  the  subject  of  a  special  specifi- 
cation, and  the  work  executed  under  the  immediate  super- 
vision of  the  landscape  architect,  who  will  superintend  this 
part  of  the  work,  subject  to  the  direction  of  the  supervismg 
architect.  (3)  A  general  specification  covering  the  entire 
carpenter  and  joiner  work  in  and  about  the  premises,  with 
the  exception  of  that  in  the  greenhouse.  (4)  A  general  spec- 
ification for  each  of  the  other  trades^  covering  all  labor  and 
materials  required,  and  to  be  furnished  on  or  about  the 
premises. 

The  horticultural  contractors  will  furnish  the  specifications 
covering  the  work  to  be  done  on  the  greenhouse,  etc.,  which, 
after  the  architect  has  approved  it,  will  be  regarded  as  the 
official  specifications  for  this  work. 

15.  Scale  and  Detail  Drawings. — Scale  drawings  for 
all  work,  and  detail  drawings  of  important  parts  of  the  work, 
will  be  furnished;  or  any  special  information  tending  to 
facilitate  the  execution  of  the  work  will  be  given  by  the 
architect  in  charge. 

The  architect  should  endeavor  to  have  all  matter  pertain- 
ing to  the  work,  and  the  different  features  that  are  indicated 
on  the  drawings  and  called  for  in  the  sjxjcifi cations,  fully 
explained  to  the  owner,  when  the  latter  is  a  person  inexperi- 
enced in  building  construction,  taking  particular  note  of  his 
preferences   regarding  all    features  of   the    work.     A  little 
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patience  on  the  part  of  the  architect  at  this  time  in  fully 
explaining  his  work  to  the  owner,  and  on  the  part  of  the 
owner  in  studying  the  plans  and  specifications,  may  save  a 
great  deal  of  subsequent  trouble  and  annoyance  and  avoid 
the  possibility  of  altering  work  to  suit  the  owner's  taste  after 
it  has  been  finished. 

16.  The  Contractor. — Much  may  be  said  and  many 
theories  advanced  in  favor  of  making  one  contractor  solely 
responsible  for  the  work,  or  in  dividing  the  work  up  among 
two  or  more  of  the  trades  and  in  that  way  dividing  the 
responsibility  and  increasing  the  cares  of  the  owner  and 
architect.  It  is  a  well  known  fact  that  work  divided  up 
among  a  number  of  men  on  the  same  job,  although  gener- 
ally productive  of  well  executed  work,  is  seldom  completed 
without  serious  debates  arising  as  to  who  should  do  certain 
pieces  of  work,  and  when  the  work  is  done  wrong  who  is  the 
guilty  party;  in  fine,  one  will  shift  the  responsibility  to 
another  in  the  effort  to  save  himself.  Perhaps  the  best  plan 
is  that  of  giving  the  work  to  one  man,  making  him  directly 
responsible  to  the  owner  for  every  part  of  the  work  and  for 
ail  subcontractors  and  artisans  under  his  charge.  In  the 
event  of  mistakes,  bad  work,  or  the  like  occurring,  there  is 
then  but  one  man  to  look  to  for  their  correction,  or  for  the 
replacing  of  work  improperly  done  that  has  been  condemned 
by  the  architect. 

The  owner  has  had  the  ground  surveyed  and  staked  out, 
the  architect  furnishing  the  engineer  with  necessary  informa- 
tion as  to  the  location  of  the  building,  terraces,  etc.  The  more 
important  grade  levels  established,  and  the  various  points 
and  levels  indicated  on  the  survey,  are  marked  by  red  stakes. 

The  contract  has  been  made  with  one  man  for  the  execu- 
tion of  all  work  in  and  about  the  premises,  as  called  for  or 
shown,  with  the  exception  of  (1)  the  greenhouse,  which  is 
let  under  a  separate  contract;  (2)  the  heating  apparatus 
selected  by  the  architect,  which  will  be  built  under  another 
contract;  (3)  the  sodding,  tree  and  shrub  planting,  etc., 
which  has  been  let  under  still  another  contract. 
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There  are  thus  four  contractors,  each  working  independ- 
ently of  the  others;  but  in  all  the  specifications  there  appears 
a  clause  which  stipulates  that  they  shall  work  in  harmony 
with  one  another  and  shall  not  in  any  way  hinder  or  retard 
the  progress  of  the  work.  Any  question  of  right  or  authority, 
or  disagreement  of  any  kind  pertaining  to  the  work  and 
which  is  likely  to  impede  its  proper  execution,  shall  be 
referred  to  the  architect  for  adjustment  or  decision,  which 
shall  be  final  and  binding  on  all  parties  concerned.  The 
work  of  the  minor  contractors  shall  not  be  considered  at 
present,  but  will  be  discussed  in  the  proper  form  when  that 
stage  of  the  work  is  reached. 

17.  Clerk  of  Works. — A  clerk  of  works  is  a  person 
employed  by  the  architect  and  paid  by  the  owner,  and, 
although  paid  by  the  owner,  he  is  subject  to,  and  responsible 
for  the  execution  of  the  work  under  his  immediate  care,  in 
strict  accordance  with  the  drawings  and  specifications  and 
such  written  or  verbal  instructions  as  he  may  receive  from 
the  architect  during  the  progress  of  the  work.  He  should 
be  paid  a  good  salary,  to  raise  him  above  the  many  tempta- 
tions that  are  liable  to  beset  him.  He  should  be  strictly 
honest  and  watchful  in  the  performance  of  his  duties,  and 
should  possess  a  knowledge  of  building  operations,  materials, 
market  prices,  etc.,  and  should  be  able  to  read  plans  or  other 
drawings  submitted  to  him,  and  to  make  sketches  of  any 
detail  of  the  work  as  occasion  demands ;  he  should  under- 
stand the  measuring  and  valuing  of  executed  work.  He 
should  take  charge  of  all  drawings  on  the  works,  and  if  loaned 
to  the  workmen  or  others  on  the  premises,  see  that  they  are 
returned  to  him  at  the  close  of  the  day's  work.  The  contractor 
should  always  lay  out  his  work,  take  all  necessary  measure- 
ments, and  order  all  materials,  and  the  clerk  of  works  should 
never  place  himself  in  a  compromising  position  by  ordering 
any  material,  or  by  furnishing  measurements,  thus  placing 
himself  in  the  position  of  contractor's  agent,  in  that  way 
jeopardizing  the  owner's  interest.  The  clerk  of  works  should 
keep  a  daily  record  of  the  progress  of  the  work,  the  materials 


§  24  BUILDING  SUPERINTENDENCE.  17 

delivered,  their  quality,  etc.,  and  any  order  to  alter  work 
or  valuation  made  of  any  work,  the  number  and  trades 
of  the  workmen  engaged  on  the  premises,  submitting  a 
weekly  or  monthly  report  to  the  architect,  setting  forth  the 
items  just  enumerated  and  calling  for  additional  drawings 
or  advice,  and  making  such  remarks  as  the  circumstances 
warrant. 

The  clerk  of  works  should  give  particular  attention  to  extra 
work,  to  see  that  all  is  properly  done,  taking  measurements 
of  the  work,  if  necessary,  and  keeping  an  itemized  account 
of  everything  pertaining  to  such  work,  as  well  as  any  work 
altered  or  omitted,  so  that  when  the  time  arrives  for  the 
settlement  of  the  account,  his  notes  may  be  produced,  avoid- 
ing any  chance  for  dispute  or  difference  of  opinion  as  to  the 
value  or  amount  of  the  work  executed. 

The  clerk  of  works  should  never  attempt  to  reach  subcon- 
tractors except  through  the  principal  contractor.  Should 
the  work  of  a  subcontractor  be  done  in  such  a  manner  as  to 
justify  condemning  it,  the  clerk  of  works  should  notify  the 
contractor  to  alter  it;  if  the  notice  is  not  complied  with 
within  a  reasonable  time,  the  principal  contractor  should  be 
served  with  a  ivritten  notice  without  delay,  and,  if  he  should 
refuse  or  neglect  to  make  the  change  within  a  specified  time 
(generally  about  three  days),  the  architect  should  be  notified 
and  full  information  given  him  on  the  case.  Should  it  be 
required  to  make  any  alterations  in  the  work,  or  to  press 
forward  the  execution  of  some  particular  part  of  the  work,  a 
letter  sent  to  the  principal  contractor  is  generally  sufficient. 
The  clerk  of  works  should  avoid  all  disputes  in  regard  to  the 
work,  and  in  deciding  a  disputed  point  he  should  make  sure 
that  he  fully  understands  the  situation.  After  giving  his 
decision  he  should  maintain  his  position  in  the  matter;  in 
fact,  he  should  establish  his  authority  at  the  beginning,  and 
once  established,  it  is  a  comparatively  easy  matter  to  main- 
tain it  throughout  the  work. 

18.  Report  of  Work, — The  following  form  of  report 
will  meet  all  requirements  under  ordinary  circumstances: 
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PRACTICAIi  WORK. 


FIRST  VISIT. 

19«  The  principal  contractor  is  furnished  with  a  copy 
of  the  survey  and  a  full  set  of  drawings  and  specifications 
covering  the  work  under  his  charge,  and  an  appointment  is 
made  with  him  to  meet  the  superintendent  on  the  ground  for 
the  purpose  of  staking  out  the  building  and  establishing  lines 
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and  levels.  On  the  appointed  day  the  contractor  and  superin- 
tendent meet  on  the  ground.  The  contractor  has  brought  a 
carpenter  along,  and  also  several  pieces  of  studding  pointed 
at  one  end,  a  number  of  rough  pine  boards,  a  bundle  of 
stakes,  a  hatchet  and  a  plumb-bob;  the  superintendent  has 
brought  a  100-foot  steel  tape,  which  should  be  divided  into 
feet  and  inches  (not  feet  and  tenths),  a  builder's  level  or  a 
transit  with  which  to  turn  the  angles  for  the  building,  and  a 
field  book.  From  the  foregoing  list  of  accessories  it  might 
appear  that  many  of  these  things  were  not  necessary ;  but  as 
the  work  is  laid  out,  the  part  each  is  to  play  will  be  readily 
seen.  In  setting  out  a  small  country  cottage,  a  number  of 
these  things  might  be  dispensed  with.  Where  an  architect's 
or  builder's  level  cannot  be  had,  a  very  simple  method,  for 
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ordinary  work  with  simple  outlines,  is  to  take  a  long  straight- 
edge and  a  carpenter's  spirit  level ;  then  fix  one  end  of  the 
straightedge  on  the  stake  and  place  the  level  on  the  top  of 
the  straightedge;  after  being  adjusted,  in  each  case,  -simply 
sight  the  bottom  of  the  straightedge  to  each  corner.  Square 
the  rectangle  by  making  the  diagonals  equal,  as  shown  in 
Fig.  6.  The  level  of  the  foundation  wall  or  sill,  as  well  as 
the  position  of  each  comer  of  the  building,  can  then  be  very 
readily  determined. 

20.  A  Simple  Rule. — ^A  building  of  moderate  propor- 
tions may  be  squared  by  what  is  commonly  known  as  the 
3y  4.  ^  rule,  which  is  applied  in  this  way :  At  one  comer  of 
the  proposed  building  set  a  mason's  square,  such  as  shown  in 
Fig.  6,  and  stretch  a  line  each  way  from  the  comef  and 

coinciding  as  nearly  as  possible  with 
the  side  of  the  square ;  then  on  one 
line  measure  off  3  feet,  on  the  other 
line  measure  off  4  feet,  and  then 
adjust  the  two  points  so  measured, 
until  the  distance'  between  them  will 
measure  exactly  5  feet,  as  shown  in 
Fig.  6.  The  size  of  the  triangle  may 
be  increased  by  multiplying  these 
dimensions  by  a  common  multiplier, 
which  can  be  checked  by  the  measure- 
P*®-  ••  ment  of  diagonals,  or  otherwise,  after 

all  the  comers  of  the  building  have  been  fixed.  The  accuracy 
of  the  angles  laid  out  in  this  manner  may  be  checked  by 
the  rule  ( T/ie  square  of  the  hypotenuse  of  a  right-angled 
triangle  is  equal  to  the  sum  of  the  squares  on  the  other  two 
sides). 

The  survey  of  the  property  gives  the  lines  and  levels  and 
locates  the  axial  lines  A  B  and  CD\  see  Fig.  5.  The  axial 
line  A  B  \s  perpendicular  to  the  avenue  front  and  250  feet 
from  the  Station  Street  property  line.  The  axial  line  CD 
IS  parallel  to  the  avenue  front,  179  feet  from  it,  and  crosses 
the  line  A  B  at  right  angles.     According  to  the  survey,  the 
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top  of  stake  A  is  on  the  neat  or  ashlar  line  of  the  building, 
and  is  figured  as  being  10  feet  from  the  axial  line  CD,  It 
is  also  on  the  axial  line  through  the  center  of  the  main  hall, 
3  feet  8  inches  below  the  level  decided  upon  for  the  top  of 
the  stone  foundation  wall,  or  1  inch  above  the  lowest  line  of 
the  water-table  course.  Stake  A  is  therefore  the  point  from 
which  the  building  will  be  laid  out.  Setting  the  level  over 
stake  Ay  and  plumbing  it  until  the  point  of  the  suspended 
plumb-bob  is  directly  over  the  tack  in  the  stake,  the 
telescope  of  the  level  is  adjusted  until  the  vertical  cross-hair 
corresponds  with  a  plumb-line  or  target  pole  held  over  stake 
B,  this  then  is  the  axial  line  A  B,  The  telescope  is  then 
revolved  horizontally  through  an  arc  of  90°  around  towards 
point  E  on  the  right,  and  measuring  with  the  tape  the 
distance  A  E^  3.  stake  is  there  driven  and  a  tack  in  the  top 
marks  the  exact  distance.  To  maintain  the  tape  in  a  level 
position,  it  should  also  be  held  taut,  and  a  plumb-line  used 
to  locate  the  exact  point  to  which  the  measurement  is  taken. 
This  will  be  one  point  on  the  front  main  line  of  the  building; 
the  telescope  is  now  turned  a  full  half  circle,  or  180°,  and 
the  point  Fis  marked  by  a  stake  and  a  tack,  in  a.  manner 
similar  to  that  at  point  E.  The  line  E  F  then  is  the  neat 
front  line  of  the  building.  By  setting  the  level  over  the 
points  F  and  E^  respectively,  and  turning  an  angle  of  90°  at 
each  point  as  shown,  then  measuring  the  distance  FG  and 
E  H  and  placing  a  stake  at  each  comer,  the  first  rectangle 
on  the  site  will  be  completed.  To  check  the  accuracy  of 
the  measurements  taken,  and  of  the  position  of  the  stakes, 
measure  the  diagonals  F H  and  G  E,  and  if  they  are  found  to 
be  of  the  same  length,  the  comers  will  be  right  angles,  and 
will  form  a  perfect  rectangle.  The  same  method'  may  be 
followed  until  all  the  points  have  been  obtained,  laying  out 
the  smaller  rectangles  by  measurement  of  the  diagonals,  if  so 
desired.  By  measuring  from  the  point  of  intersection  of 
the  axial  lines  the  distance  O  R  equal  to  TS,  which  may  be 
obtained  from  the  plan,  and  the  distance  O  T  equal  to  5  /?, 
setting  the  level  at  these  points  and  turning  an  angle  of 
90°  at  each  point,  the  point  of  intersection  of  these  two  lines 
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at  S  will  be  a  comer  of  the  building.  Thus,  by  working 
from  the  axial  lines  -^  ^  and  CD  in  the  manner  just 
presented,  the  remaining  angles  of  the  building  may  be 
readily  set  out. 

The  arched  openings  between  the  parlor,  reception  room, 
hall,  and  library  are  respectively  centered  on  the  axial  line 
CD. 

The  batter  boards,  which  were  built»  of  the  rough  boards 
and  secured  to  the  pointed  pieces  of  studs  acting  as  stakes, 
having  been  set  up  in  position  and  marked  with  the  neat  line 
of  the  building  all  around,  nothing  remains  to  be  done  but 
to  mark  off  on  each  board  the  outside  and  inside  footing  lines 

rand  the  inside  line 
of  the  foundation 
T-^rq  wall,  making  the 
^  A  marks  permanent 
"  by  means  of 
V-shaped  cuts,  as 
shown  in  Fig.  7, 
which  also  shows 
the  batter  boards 
in  position  at  the 
corner  of  a  build- 
ing, with  the  notches  cut  and  the  lines  strung.  The  position 
of  the  footings  and  wall  in  the  excavation  is  determined  by 
plumbing  down  from  the  lines  stretched  between  batter 
boarda 


Fig.  7. 


21.  lievels. — At  least  one  of  the  batter  boards  should 
be  placed  so  that  its  top  edge  is  on  the  level  determined 
upon  for  the  top  of  the  foundation  wall,  water-table,  or  some 
other  important  level.  It  will,  however,  be  found  of  great 
advantage  to  have  all  the  batter  boards  set  to  some  uniform 
level,  such  as  that  of  the  top  of  the  foundation  wall  (if  such 
a  thing  is  possible),  as  the  masons  in  leveling  up  the  last 
course  of  stone  can  then  bring  the  walls  to  a  uniform  height 
without  the  extra  labor  of  leveling  all  from  one  bench  mark, 
or  calculating  the  height  from  some  other  fixed  level.     It 
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might  be  well  to  mention  here  that  the  supports  for  batter 
boards  or  bench  marks  should  be  well  driven  into  the  earth 
to  guard  against  possible  shifting  of  the  lines  through  dis- 
lodgment  of  the  stakes.  After  the  batter  boards  and  bench 
marks  are  all  set  in  position,  a  line  is  cut  with  the  spade  all 
around  the  building  at  a  distance  of,  say,  12  inches  beyond 
the  ashlar  lines.  .  The  temporary  stakes  marking  the  angles 
of  the  building  may-  be  removed,  as  lines  strung  between 
the  batter  boards  from  the  notches  on  the  ashlar  lines 
crossing  each  other  at  the  comers  will  mark  the  angles. 
The  lines  and  levels  for  the  stable,  as  well  as  those  for 
the  terraces,  street  walls,  etc.,  may  be  laid  out  in  a  manner 
similar  to  that  adopted  for  the  laying  out  of  the  main 
building. 

Staking  out  the  buildings  is  the  duty  of  the  contractor, 
unless  the  building  is  of  sufficient  importance  to  warrant  the 
employment  of  an  engineer  for  the  purpose.  The  architect 
or  his  superintendent  merely  verifies  the  correctness  of  the 
work  as  laid  put  by  the  contractor,  and  gives  him  all  neces- 
sary assistance,  but  in  no  way  assumes  any  responsibility 
therefor.  The  earth  will  be  excavated  to  the  rough  line 
marked  by  the  spade  cuts.  The  object  of  excavating  beyond 
the  wall  line  is  for  the  purpose  of  allowing  room  to  build  the 
wall  to  a  line  on  the  exterior,  pointing  up  the  joints,  and 
allowing  space  for  gravel  or  other  special  filling,  if  such  is 
required. 

22.  Connnencement  of  Work. — When  it  is  found  that 
the  natural  sod  is  good  and  suitable  for  future  use  in  sodding 
after  the  grading  is  done,  the  laborers  should  be  instructed 
to  cut  the  sod  from  the  building  site  in  long  strips  about  10 
inches  in  width  and  in  lengths  of  from  4  to  6  feet,  and  to  roll 
them  up.  The  sods  should  be  placed  on  the  north  side 
between  the  site  for  the  greenhouse  and  the  street.  The 
top  soil,  loam,  and  gravel  should  then  be  placed  in  separate 
**  spoil  banks/'  or  heaps,  away  from  the  building  and  at  a 
point  to  be  convenient  when  required  for  grading  or  road 
building.     The  excavated  material  should  not  be  nearer  the 
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edge  of  the  excavation  than  6  feet,  to  allow  for  the  erection 
of  staging  and  space  for  mortar  troughs  and  supplying  the 
masons  with  materials.  It  is  very  important  that  the  exca- 
vated materials  be  deposited  at  a  point  which  will  be  as  con- 
venient as  possible  when  they  are  wanted  again.  It  is  a 
common  occurrence  to  find  the  earth  heaped  up  to  a  consid- 
erable height  without  any  regard  to  the  position  of  the  porch 
piers  and  trenches,  and  when  the  time  comes  to  excavate  for 
the  piers,  etc.,  it  is  necessary  to  dig  clear  through  this  pile 
as  well  as  into  the  undisturbed  earth,  necessitating  an  extra 
expense  which  by  a  little  forethought  could  be  avoided. 
Handling  any  material  two  or  three  times  adds  a  considerable 
amount  to  the  labor  and  expense,  as  well  as  tending  to  reduce 
the  net  profit  of  the  contractor.  It  is  important  also  that 
the  different  soils  should  be  piled  up  separately.  The  large 
stretch  of  nearly  level  ground  along  the  west  side  of  the  prop- 
erty is  suitable  for  piling  of  lumber  and  framing.  The  north 
end  of  the  property  immediately  at  the  rear  of  the  main 
building  is  suitable  for  the  piling  of  stone  and  brick — one 
end  being  reserved  for  stone  dressing  and  the  other  for 
mortar  mixing.  In  fine,  all  materials  should  be  deposited  on 
the  ground  in  a  position  easily  accessible  and  arranged  to 
avoid  rehandling. 

It  is  presumed  that  all  the  necessary  preliminaries  have 
been  arranged,  and  nothing  now  remains  to  be  done  but 
the  actual  work  of  excavation  and  the  delivering  of  mate- 
rials on  the  ground.  The  contractor  promises  to  deliver 
on  the  ground  all  necessary  scaffolding,  implements,  etc. 
wthout  delay,  and  the  work  of  excavation  is  to  commence 
immediately. 

It  should  not  be  inferred  that  the  first  visit,  second  visit, 
and  so  on,  made  at  intervals  of  several  days,  would  be  suffi- 
cient for  an  undertaking  of  the  magnitude  presented  in  this 
section,  as  a  work  of  that  kind  would  require  constant  or 
daily  attendance  on  the  part  of  the  architect  or  superintend- 
ent, and  a  clerk  of  works,  with  an  office  established  on  the 
premises,  would  be  a  necessity.  For  ordinary  buildings  it  is 
usual  for  the  superintendent  to  visit  the  works  once  or  twice 
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a  week,  depending  upon  the^  importance  of  the  work  and  the 
amount  of  supervision  required  and  paid  for  by  the  owner; 
for  instance,  in  the  building  of  a  small  country  house,  it 
would  not  be  reasonable  to  expect  an  architect  orchis  super- 
intendent to  visit  the  work  every  day,  as  the  commissions 
received  for  the  work  would  not  warrant  it. 


SECOND  VISIT. 

23.  Allowing  the  contractor  one  week  or  ten  days  to  have 
all  necessary  implements,  etc.  on  the  ground,  and  to  get  the 
excavation  for  the  main  building  nearly  done,  the  superintend- 
ent should  visit  the  premises  for  the  second  time  and  find  a 
large  force  of  laborers  is  at  work,  and  the  excavation  for 
the  main  building  nearly  done.  Looking  around,  the  super- 
intendent should  see  that  the  sods,  top  soil,  loam,  and  gravel 
have  been  placed  in  separate  heaps  in  the  proper  places. 
One  great  pile  of  rough  quarry  stone,  another  pile  of  ashlar, 
and  a  third  pile  from  the  appearance  of  which  should  con- 
tain some  three  thousand  brick;  a  large  quantity  of  rough 
plank,  sand,  lime,  cement,  and  other  material  should  also  be 
found  on  the  ground.  Carpenters  should  be  busily  engaged 
erecting  a  shed  at  thfe  rear  of  the  main  building  for  the 
storage  of  the  lime,  cement,  etc.  The  superintendent 
shoujd  now  examine  the  sand,  taking  a  handful  at  random, 
rub  it  between  his  hands,  and  find  if  it  pricks  the  skin  and 
has  a  sharp  crackling  sound ;  he  should  then  wet  a  handful, 
which,  after  it  is  compressed  in  the  hand,  should  not  cake  or 
cling  together,  thus  indicating  that  it  contains  very  little 
loam,  or  is,  in  a  word,  clean.  The  superintendent  should 
also  notice  that  it  does  not  discolor  the  hand,  which  is 
another  test  for  the  presence  of  loam.  This  sand  being 
clean  and  sharp  will  require  less  cement  than  if  it  were  finer 
or  contained  a  greater  amount  of  loam  or  other  inferior 
substances.  The  coarser  grades  of  sand  are  preferable  to 
other  kinds,  and  that  obtained  from  quartz  sand  pits  is 
undoubtedly  the  best.  This  sand,  if  used  for  plastering  and 
being  unusually  clean  and  coarse,  will  very  often  require  the 
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addition  of  a  little  finer  sand  or  loam,  especially  when  no 
hair  is  used  for  the  mortar.  The  sand  should,  be  screened 
to  remove  the  coarser  gravel,  which  is  deposited  in  one  end 
of  the  cellar  for  future  use  in  preparing  concrete  and  for 
filling  trenches,  etc. 

24.  Testing:  Cement. — Many  methods  are  reported  to 
in  order  to  determine  the  best  properties  of  cements,  their 
resistance  to  the  action  of  the  atmosphere,  water,  etc.,  and 
their  compressive  and  breaking  strength.  There  is  a  wide 
diversity  of  opinion  as  to  the  best  methods  of  testing  cement, 
and  this  question  has  been  under  discussion  for  many  years, 
the  results  being  given  in  a  number  of  works  on  masonry 
and  construction.  In  engineering  work  of  magnitude,  such 
as  masonry  bridges,  abutments,  retaining  walls,  drains,  etc., 
very  rigid  specifications  are  drafted  covering  the  tests  for 
this  particular  material,  and  a  time  test  varying  from  a  week 
to  a  month  or  more  is  insisted  upon — the  contractor  being 
required  to  have  the  cement  delivered  on  the  ground  a  suf- 
ficient length  of  time  to  permit  of  the  tests  being  made, 
previous  to  that  fixed  for  the  laying  of  foundations.  The 
manufacturers  of  cement  very  often  publish  tables  compiled 
by  some  eminent  engineer,  setting  forth  the  properties  of 
their  material,  which  may  be  accepted  or  not ;  engineers, 
however,  generally  prefer  to  make  their  own  tests.  In  work 
where  a  great  deal  depends  on  the  construction  and  bonding 
of  the  walls,  rather  than  on  the  strength  of  the  cement,  a 
slight  variation  will  be  of  no  consequence,  provided  the 
cement  is  of  some  recognized  brand  that  has  withstood  the 
test  of  market  competition. 

25.  Results  Obtained  From  Tests. — It  would  hardly 
be  necessary  to  dwell  on  the  various  methods  employed  by 
engineers  in  testing  cement,  as  an  explanation  of  these  may 
be  found  in  the  reports  of  The  American  Society  of  Civil 
Engineers,  and  in  a  number  of  standard  works  on  building 
construction  as  well.  The  superintendent  should  know, 
however,  how  to  test  the  cement  at  the  work  in  as  short  a 
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space  of  time  as  possible.  It  very  often  happens  that  he 
finds  the  cement  on  the  ground  one  day  while  the  actual 
work  of  wall  construction  is  to  commence  the  next  or  even 
the  same  day.  If,  on  looking  over  the  ground,  he  finds  in 
making  his  tour  that  a  large  quantity  of  cement  has  been 
delivered,  and  that  there  are  four  brands  of  it,  representing 
the  product  of  as  many  manufacturers,  the  cement  should 
then  be  passed  upon,  and  should  there  be  any  brand  on  the 
ground  not  called  for  in  the  specifications,  or  a  brand  the 
quality  of  which  the  superintendent  is  in  doubt  about,  he 
should  test  it.  In  a  case  of  this  kind  the  following  simple 
test  might  be  applied:  Mix  a  stiff  mortar  in  the  proportion 
of  1  part  cement  to  1  of  sand  of  each  kind  of  cement  fur- 
nished, and  form  of  each  kind  two  "briquets, **  or  cakes,  from 
2  to  3  inches  in  diameter  and  ^  inch  thick,  and  spread  them 
out  on  a  board  exposed  to  the  sun  for  about  an  hour,  or  until 
they  become  firm  enough  to  handle,  after  which  take  one 
sample  of  eacK  and  immerse  in  water  for  about  two  hours. 
Care  should  be  taken  to  mark  each  sample,  that  the  different 
varieties  may  be  easily  distinguished.  After  this  time  has 
elapsed,  the  superintendent  should  examine  the  samples. 
Suppose  that  he  finds  sample  No.  1  had  become  quite  hard  in 
the  air  and  resisted  the  tensile  strain  exerted  by  pulling  it 
apart  with  the  hands  before  breaking,  and  the  fracture  was 
then  clean  with  sharp  edges,  it  proves  the  sample  of  cement 
No.  1  sets  well  in  the  air  and  under  water,  and  for  this 
reason  it  is  suitable  for  masonry  below  grade.  He  then 
finds  that  sample  No.  2  left  in  the  air  has  become  very 
hard,  in  fact  harder  than  No.  1,  but  he  also  finds  that 
sample  No.  2  in  the  water  has  crumbled  into  a  heap,  indi- 
cating that  though  the  action  of  this  cement  in  the  air  was 
very  encouraging,  it  is  entirely  unsuitable  for  use  in  posi- 
tions where  the  mortar  is  to  be  depended  upon  to  resist 
water.  Sample  No.  3,  air  set,  is  soft  and  crumbles  at  the 
edges,  it  breaks  very  easily,  and  upon  being  pulled  apart,  it 
breaks  in  small  pieces.  This  sample  in  water  is  no  better, 
showing  that  it  is  a  slow-setting  cement,  and  though  in  time 
it  might  attain  a  hardness  equal  to  the  other,  it  is  not  desi- 
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rable  for  the  work.  Sample  No.  4,  air  set,  and  the  others  in 
the  water,  are  both  very  hard  and  resist  the  breaking  tests 
very  well.  The  No.  4  sample,  being  Portland  cement,  to  be 
used  in  pointing,  etc.,  is  accepted  at  once.  The  Vicat 
cement  which  is  specified,  and  which  will  be  used  for  the 
setting  of  ashlar,  etc.,  having  qualities  peculiar  to  itself 
which  renders  it  valuable  for  use  in  setting  limestone,  etc., 
is  accepted. 

26.  .Judging:  the  Quality  ojf  Cement. — A  few  cement 
barrels  are  broken  open,  and  in  one  or  two  instances  the 
cement  is  found  to  ^lave  partly  set  or  caked  around  the 
edges.  In  this  instance  the  superintendent  should  order  the 
barrels  removed,  or  caution  the  contractor  to  use  none  but 
the  free  cement.  It  very  often  happens  that  the  cement 
becomes  hard  around  the  edge  of  the  barrel  and  should  not 
be  used,  although  the  balance  of  the  cement  in  the  barrel  is 
in  good  condition. 

The  superintendent  should  not  be  induced  to  accept  cement 
on  the  recommendation  of  the  masons  or  contractor,  nor 
accept  their  tests,  which  very  often  are  worthless.  Masons 
have  been  known  to  declare  that  cement  when  placed  on  the 
tongue  should  have  a  biting  taste,  the  intensity  of  the  bite 
indicating  the  strength  of  it ;  then,  again,  many  say  that  it 
should  be  of  a  certain  yellowish  tinge  and  have  a  soft 
greasy  feeling  when  allowed  to  run  through  the  fingers,  and 
so  on.  Such  tests  are  useless,  and  are  offered  through 
ignorance  or  with  the  idea  of  deceiving  the  superintendent. 
The  color  of  cement  varies,  according  to  the  grinding  and  the 
locality  of  the  quarry  from  which  the  stone  is  taken,  from  a 
light  to  a  dark  gray,  very  often*  having  a  greenish  or  bluish 
tinge.  The  dry  cement  should  be  uniform  in  color  and 
entirely  free  from  streaks,  which  indicate  impurities  or 
imperfect  grinding. 

27.  liimes. — Limes  may  be  said  to  be  either  common  or 
hydraulic,  according  to  the  amount  of  silica,  alumina,  etc. 
they  contain.     The  best  common  limes,  frequently  termed 
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fat,  or  rich,  limes,  are  manufactured  from  limestone  and 
marble  that  contain  less  than  5  or  6  per  cent,  of  impurities. 
After  calcination,  the  lime  is  broken  up  and  put  on  the 
market  in  lump  form  to  prevent  air  slaking.  Fat  limes 
slake  quickly  when  immersed  in  water  or  when  exposed  to 
the  air,  and  harden  slowly  in  the  air  and  not  at  all  in  water. 
Lime  becomes  hydraulic  when  it  contains  15  per  cent,  or 
more  of  silica  and  alumina;  it  slakes  slowly  and  quietly,  and 
hardens  under  water,  hence  is  adapted  for  use  in  damp  situ- 
ations. Lime  having  a  percentage  of  silica,  alumina,  etc., 
varying  from  6  to  15  per  cent.,  is  poor,  and  does  not  augment 
in  bulk  to  any  great  extent  when  slaked  with  water.  Ground 
lime  contains  a  large  percentage  of  silicates,  approaching  the 
nature  of  cement,  and  will  not  slake  when  mixed  with  water, 
but  will  set  rapidly  i^  air  or  water, 

38«  Inspection  of  lilme. — On  the  occasion  of  the 
superintendent's  second  visit,  after  completing  his  tests  of 
cement  for  the  time  being,  he  should  proceed  to  test  the 
lime  to  be  used  in  the  mortar  for  brickwork.  He  should 
observe  that  there  are  several  brands  of  lime  on  the  prem- 
ises, and  in  glancing  over  the  barrels  may  discover  that  two 
or  three  of  them  have  burst  open,  and  the  lime,  as  far  as  can 
be  seen,  is  in  powder;  the  barrels  are  opened,  and,  on  exami- 
nation, it  is  found  that  the  lime  has  for  the  most  part 
crumbled,  indicating  that  it  has  become  air  slaked,  A  few 
lumps,  taken  at  random,  are  immersed  in  water  and  do 
not  slake  immediately;  the  barrels  from  which  these  are 
taken  are  then  ordered  from  the  premises  as  being  unfit  for 
use^  although  the  lime  may  have  been  of  excellent  quality 
when  the  barrels  were  filled.  A  sound  barrel  is  next  broken 
open  and  a  few  lumps  of  the  lime  are  immersed  in  water;  two 
or  three  of  the  lumps  begin  to  slake  immediately,  but  the 
others  remain  inert  for  some  time  and  then  slake  slowly, 
leaving  a  hard  center  or  core,  indicating  that  these  lumps 
are  underburnt^  which,  if  allowed  to  be  mixed  in  the  mor- 
tar, would  continue  to  slake  slowly  and  swell,  thereby 
causing  the  mortar  to  crack.     This  lime  then  is  entirely 
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unfit  for  usCy  and  should  be  condemned  and  ordered  off  the 
ground. 

Overburnt  lime  is  even  worse  than  underbumt,  for  the 
lumps,  being  hai^,  resist  the  action  of  the  water  and  do  not 
slake  readily;  the  slaking  process  commencing  slowly  and  a 
great  deal  of  time  being  consumed  in  the  process.  Any  lime^ 
ihcHy  that  is  overburnt  should  be  rejected. 

On  opening  a  barrel  of  first-class  lime  and  immersing 
several  lumps  in  water,  it  is  seen  that  the  slaking  process 
commences  almost  immediately ;  the  action,  due  to  the  oxy- 
gen of  the  water  combining  w^ith  the  lime  in  slaking,  gives 
forth  a  hissing  sound,  and  a  warm  white  vapor  arises.  This 
lime,  then,  is  satisfactory,  and  may  be  used  with  an  admix- 
ture of  cement  in  making  mortar  for  brick  walls  in  the  cellar 
or  such  places  where  dampness  is  liable^  to  occur. 

29,  Hydraulic  Properties  of  Liinie. — The  hydraulic 
properties  of  some  particular  brand  of  lime  may  be  unknown, 
and  if  it  is  desired  to  ascertain  whether  it  is  suitable  for  use 
in  damp  situations  or  under  water,  a  test  should  be  made. 
The  following  test,  though  very  simple,  should  be  sufficient 
under  ordinary  circumstances:  A  stiff  mortar  mixed  in  the 
proportion  of  1  part  lime  paste  to  2  parts  clean,  sharp  sand, 
thoroughly  incorporated  by  continual  working  until  all  streaks 
disappear,  should  be  formed  into  a  cake,  as  was  done  with  the 
cement,  and  immersed  in  water.  After  at  least  24  hours,  if 
the  cake  has  hardened  perceptibly,  it  may  be  reasonably 
inferred  that  the  lime  is  hydraulic. 

30.  Excavation. — Nearly  all  soils  in  a  vertical  bank, 
except  dry  sand,  will  retain  their  shapes  unless  disturbed  or 
acted  upon  by  frost  or  moisture.  The  earth,  acted  upon  in 
this  way,  assumes  its  angle  of  repose,  which  varies  according 
to  the  nature  of  the  soil  itself — usually  about  30^.  In  exca- 
vating earth  to  any  great  depth,  when  the  excavations  are  to 
be  left  open  for  a  long  time,  the  bank  should  be  held  in  place 
by  means  of  sheet  piling,  or  the  sides  of  the  excavation  should 
be  dressed  down  to  a  slope  of  at  least  C0°. 
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Ordinary  clay  or  kaolin  strata  in  an  embankment  are  a 
constant  menace,  as  they  are  liable  to  act  as  a  lubricant. 
Under  such  conditions  the  bank  is  likely  to  slide  in,  thereby 
causing"  a  great  deal  of  unnecessary  work,  unless  provision 
is  made  to  avert  it.  In  the  case  under  consideration  the  earth 
in  the  excavation  is  assumed  to  be  a  firm  loam  with  strata  of 
coarse  gravel ;  a  finer  and  harder  stratum  appears  lower  down, 
which  gradually  merges  into  a  clayey  nature  at  the  bottom  of 
the  excavation.  At  the  southwest  comer  the  soil  is  found  to 
be  quite  wet,  which  indicates  the  existence  of  a  spring  or  a  reck 
depression  in  th^  immediate  neighborhood.  This  ground 
looks  treacherous  to  build  upon,  especially  on  account  of  the 
wet  clay;  for  this  reason  it  will  be  necessary  to  dig  trenches 
down  to  solid  rock,  which  is  found  at  a  distance  averaging 
about  2  feet  below  the  line  of  the  finished  cellar  bottom.  The 
soil  changes  gradually  from  hard,  coarse  sand  to  a  light- 
colored  clay  in  the  rock  depression,  which  is  quite  wet.  On 
excavating  to  clear  the  rock,  we  find  a  small  stream  of  water 
flowing  from  a  crevice  in  a  southwesterly  direction,  which 
indicates  that  it  probably  comes  from  a  spring  or  the  high 
ground  adjoining.  It  will  be  necessary  in  this  case  to 
divert  the  flow  of  water,  that  the  foundation  wall  may  be 
kept  dry,  and  to  do  this  it  will  be  essential  to  excavate  a 
pit  in  the  rock,  2  or  3  feet  outside  the  foundation  wall, 
and  sink  it  at  least  2  feet  below  the  level  of  the  cellar 
bottom.  The  foundation  walls  may  then  be  carried  down 
to  solid  rock,  but  laid  dry  with  large,  sound,  flat  stones  to 
the  level  of  the  adjacent  footings,  and  laid  up  from  there 
in  mortar. 

31.  Trenches. — Trenches  are  now  cut  in  the  rock  from 
the  bottom  of  the  wall  trench,  at  different  points,  to  the  pit 
just  mentioned,  and  filled  in  with  broken  stone  and  covered 
with  a  layer  of  straw.  The  pit  is  drained  through  a  close 
drain  of  6- inch  vitrified  earthen  pipe  laid  with  a  good  grade, 
and  the  joints  made  tight  with  cement  mortar.  The  exten- 
sion of  this  drain  forms  the  trunk,  or  main,  for  the  discharge 
of  the  subsoil  drain  pipes  laid  under  the  terrace  on  the  west 
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side  of  the  premises,  all  of  which  will  be  subsequently  con- 
sidered. In  this  way  the  water  may  be  diverted  to  the  pit, 
and  should  the  flow  of  water  increase  in  volume,  as  it  is 
likely  to  do  in  the  spring,  the  outlet  drain  pipe  will  carry 
it  to  the  blind  cesspool.  But  should  any  water  remain  in 
the  trenches,  the  cellar  may  still  be  dry,  as  the  substructure 
of  the  wall,  being  laid  up  without  mortar,  will  allow  the 
water  to  flow  in  and  around  the  stones,  without  causing  any 
damage  to  the  work  or  soaking  the  cellar  floor  or  walls. 

Now,  as  the  specifications  do  not  require  the  contractor  to 
carry  the  walls  down  below  the  level  of  the  footing  course, 
nor  to  cut  the  pit  and  drains  in  the  rock,  and  not  being  called 
for  or  included  in  the  contract,  the  owner  will  be  required  to 
pay  him  extra  for  this  work.  It  is  then  agreed  to  pay  the 
contractor  12  cents  per  superficial  foot  for  the  dry  wall,  the 
stones  to  be  large  and  with  a  reasonable  number  of  through 
stones.  On  figuring  up  the  extent  of  the  wall  from  the  rock 
bottom  to  the  underside  of  the  cellar  concrete,  and  deducting 
the  footings,  it  is  found  that  138  superficial  feet  will  be 
required,  which  at  12  cents  per  foot  would  be  $16.56.  A 
special  contract  is  drawn  up  and  signed  by  both  parties,  and 
a  note  made  on  the  cellar  plan  and  in  the  superintendent's 
field  book;  it  is  agreed  that  the  payment  shall  be  made 
(ten)  days  after  the  last  payment  on  the  original  contract 
shall  have  been  made,  and  after  the  final  acceptance  of  the 
work  by  the  architect  and  owner. 

The  excavation  for  the  pit  and  trenches  are  next  measured 
up,  and,  as  this  work  could  not  be  foreseen  at  the  time  or 
previous  to  the  signing  of  the  original  contract,  the  owner 
will  be  required  to  pay  for  this  extra  work  also.  By  meas- 
urement it  is  found  that  the  top  of  the  rock  near  the  pit  is 
4  feet  2  inches  below  the  natural  surface  grade,  which  at  this 
point  is  uniformly  level.  After  measuring  at  several  other 
points  along  the  trenches,  it  was  found  that  a  fair  average 
of  the  depth  of  the  earth  above  bed  rock  is  3  feet  6  inches; 
taking  this  as  the  depth,  the  superficial  area  of  the  trenches 
and  the  pit  measured — making  trenches  2  feet  wide  to  allow 
a  workman  sufficient  room — amounts  to  81  square  feet.     The 
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price  for  earth  excavation  agreed  upon  is  30  cents  per  cubic 
yard;  thus, 

3  ft.  6  in.  X81  sq.  ft.        .^-     ^  ^qa^  '      aq  ir 
^ =  lOjyd.  X30c.  =  f3.15. 

The  rock  excavation  in  the  pit  and  the  cut  to  the  pit  is 
found  to  contain  approximately  3|  cubic  yards,  which,  at  12 
per  cubic  yard,  the  price  agreed  upon,  will  give  17.50  for 
rock  excavation ;  this  amount  added  to  that  for  earth  excava- 
tion brings  the  total  to  *10.G5.  The  coarse  gravel  filling 
which  he  will  get  after  screening  that  taken  from  the  exca- 
vation for  the  cellar  is  not  charged  for,  and  the  contractor 
agrees  to  furnish  the  necessary  straw. 

On  the  north  side  of  the  excavation,  in  the  dining-room 
extension,  a  clump  of  rock  appears  above  the  level  of  the 
cellar  bottom,  and  measuring  it  by  means  of  a  straightedge, 
level,  and  rule,  it  is  found  to  contain  approximately  4  cubic 
yards;  it  will  be  necessary  to  remove  this  to  a  depth  of  1  foot 
below  the  level  of  the  finished  cellar  bottom  to  allow  for  lev- 
eling up  the  bed  and  for  the  concrete  to  be  laid  to  the  full 
depth,  as  required  by  the  sjxjcifications. 

Now,  as  the  specifications  do  not  call  for  the  excavation 
of  solid  rock,  the  clause  being  ''excavate  all  earth  and 
loose  rocks,"  etc.,  the  owner  will  be  required  to  pay  the 
contractor  extra  for  this  work.  The  contractor  is  consulted, 
and  a  price  of  11.50  per  cubic  yard  is  agreed  upon;  hence, 
4  cubic  yards  X  $1.50  =  $6.  To  cover  this  work,  a  special 
agreement  is  drawn  up,  similar  to  that  provided  for  the  work 
in  the  pit  and  trenches.  A  detailed  specification  is  also 
drawn  up,  and  both  of  these  papers  are  signed  by  the  owner 
and  contractor.  The  superintendent  makes  a  marginal  note 
on  the  cellar  plan  and  keeps  a  record  of  the  transaction  in 
his  field  book,  which  maybe  produced  when  the  time  arrives 
for  settling  the  accounts.  These  matters  being  satisfactorily 
adjusted,  the  contractor  may  proceed  with  the  work, 

32.  Bock  lExcavation. — Rock  excavation  being  too 
small  an  amount  to  warrant  the  use  of  steam  or  compressed- 
air  drills,  and  too  extensive  for  wedging,  hand  drills  will 
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have  to  be  resorted  to.  The  small  holes  are  driven  by  one 
man  with  a  small  jumper  and  a  hand  hammer;  the  larger 
and  deeper  holes  require  three  men,  two  with  sledge  ham- 
mers and  one  holding  the  jumper,  which  he  lifts  up  slightly 
and  turns  at  each  stroke  of  the  hammer  to  keep  the  hole 
round  and  prevent  the  jumper  from  jamming.  A  small 
amount  of  water  is  poured  into  the  hole  at  intervals  to  wet 
the  pulverized  stone;  this  is  cleaned  out  several  times  in 
the  course  of  sinking,  and  when  the  hole  has  reached  a 
sufficient  depth,  the  pulverized  stone  and  water  is  removed 
by  means  of  a  rqd  having  a  valve  or  a  spoon-shaped  piece  on 
the  end.  The  hole  is  then  cleaned  out  with  a  rod  or  strong 
wire  having  straw  or  rags  wrapped  around  the  end.  After 
throwing  in  some  fine,  dry  sand  or  some  such  material  to 
absorb  the  remaining  moisture,  the  hole  is  ready  for  the 
charge.  Coarse  gunpowder  or  dynamite  is  generally  used 
for  the  charge,  the  latter  being  preferable  where  it  is 
required  to  shatter  the  rock,  on  account  of  its  great  strength 
and  also  its  comparative  safety  in  handling  and  storing.  If 
a  heavy  charge  of  black  powder  is  used  and  the  charge 
improperly  covered,  the  rock  fragments  are  likely  to  be 
thrown  in  all  directions,  while  djmamite  has  an  apparent 
tendency  to  work  downwards,  due  to  the  greater  rapidity  of 
the  combustion  and  consequently  a  greater  resistance  of  the 
atmosphere.  The  size  of  the  cartridge  depends  on  the  depth 
of  the  hole,  the  amount  of  rock  to  be  blown  out,  and  the 
nature  of  the  rock  itself;  harder  rock  very  often  requiring 
less  than  rock  of  a  softer  nature.  Where  a  comparatively 
small  amount  of  rock  is  to  be  excavated,  the  charge  is  gen- 
erally set  off  by  means  of  a  fuse,  cut  to  a  sufficient  length  to 
allow  the  workmen  to  reach  a  place  of  safety  before  the 
explosion  occurs;  but  if  dynamite  is  used  as  the  explosive, 
the  charge  is  fired  by  electricity,  a  cartridge  being  secured 
to  the  end  of  the  wires  which  are  strung  along  to  a  suitable 
distance  to  insure  safety,  and  the  charge  exploded  by  means 
of  a  button  or  plunger  handle. 

Electricity  is  used  almost  entirely  where  a  great  deal  of 
blasting  is  to  be  done,  the  holes  being  driven  during  the 
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morning  hours  and  the  charge  inserted  and  connected  up 
with  the  battery  to  be  set  off  at  once,  generally  at  the  noon 
hour  when  the  men  have  quit  work  for  lunch;  the  same 
procedure  is  gone  through  with  in  the  afternoon  and  the 
blasts  all  set  off  at 'the  quitting  hour.  Where  a  great  deal 
of  rock  is  to  be  excavated  to  a  reasonable  depth,  it  is  worked 
to  a  face  and  the  holes  are  sunk  at  a  distance  back  and  parallel 
to  the  face;  in  this  way  the  rock  may  be  excavated  with 
economy,  and  the  rock  excavated  will  be  of  greater  value  for 
building  purposes.  When  rock  excavation  is  done  on  a  large 
scale,  steam  or  compressed-air  drilling  machines  are  used, 
the  work  being  done  with  greater  rapidity  and  economy. 
Rock  excavation  in  the  larger  cities  is  done  by  men  who 
follow  that  business  entirely,  being  licensed  and  placed 
under  a  penalty  for  noncompliance  with  the  local  ordinances, 
or  for  carelessness.  In  work  requiring  a  great  deal  of 
rock  excavation,  the  quarryman  becomes  a  subcontractor, 
unless  the  contracting  mason  himself  is  a  licensed  stone 
quarryman. 

33.  Qtiapry  Stone. — After  completing  arrangements  for 
the  blasting  of  rock  and  special  work  in  trenches,  etc. ,  as  pre- 
viously described,  the  superintendent  examines  the  quarry 
stone  delivered,  and  finds  that  it  is  for  the  most  part  sound 
and  of  sufficient  size.  With  an  admonition  to  the  contractor 
to  allow  no  shaky  or  unsound  stone  to  be  used  anywhere  in 
the  buildings,  and  to  see  that  all  stones  are  laid  with  a  good 
flat  bed,  he  passes  on  to  inspect  the  footing  stones  and  finds 
that  they  are  flat,  sound,  and  up  to  the  requirements.  Some 
pieces  found  to  be  only  6  inches  thick  are  condemned,  as  the 
specifications  require  that  they  shall  be  at  least  8  inches 
thick.  The  superintendent  orders  these  stones  broken  up 
for  use  in  the  walls,  or  removed  from  the  premises;  the 
remainder  of  the  footing  stones  are  found  to  conform  to  the 
specifications.  The  footing  stones  should  be  laid  on  the 
undisturbed  earth,  and  if  the  earth  in  the  trenches  has  been 
disturbed,  all  l(K)se  earth  must  be  removed  to  obtain  a  firm 
bed,  even  if  takes  an  extra  course  of  stonework  to  do  it. 
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34.  Ashlar. — The  part  of  the  ashlar  facing  and  dimen- 
sioned material  delivered  is  next  inspected,  and  is  found, 
with  few  exceptions,  to  be  clear,  sound,  and  free  from  seams 
or  other  defects.  Sand  holes,  or  pits,  very  often  occur  in 
sandstones,  the  color  of  the  stone  varying  to  some  extent; 
single  pieces  are  often  found  having  two  shades  of  color. 
On  sounding  the  pieces  of  ashlar  with  a  hammer,  the  super- 
intendent may  discover  that  some  pieces,  which  look  in  every 
way  as  good  as  the  rest,  give  forth  a  dull  sound,  indicating 
that  they  contain  hidden  seams  which  are  liable  to  open 
after  the  stones  have  been  set;  these  stones  he  orders  to  be 
removed  immediately.  Sound  stone  should  have  a  clear  ring- 
ing sound  on  being  tapped  with  the  hammer.  The  same 
method  may  be  employed  in  testing  granite  and  blue  lime- 
stone for  copings,  steps,  etc.  Good  granite  should  be  free 
from  black  or  white  lumps,  generally  of  quartz,  called  knots^ 
and  also  from  seams  or  discolorations.  Bluestone  should  be 
free  from  discoloration,  which  generally  appears  in  streaks, 
and  from  decided  laminations.  Generally  speaking,  a  newly 
fractured  piece  of  stone  should  show  bright,  sharp,  and  in  most 
cases  crystalline.  A  reasonable  period  of  time  should  be  given 
after  the  stone  is  quarried  and  before  it  is  set,  to  allow  for  the 
evaporation  of  quarry  sap  or  natural  moisture  in  the  stone. 
Sandstones,  limestones,  etc.  can  be  prepared  and  finished  at  the 
works  by  the  use  of  saw  planers,  cutters,  and  grinders,  but  gran- 
ite, trap  rock,  or  similar  hard  stones  must  be  finished  by  hand. 

It  is  the  duty  of  the  architect  to  see  that  a  copy  of  the 
working  drawings,  having  every  dimensioned  stone  designated 
by  some  distinctive  mark,  is  furnished  to  the  foreman  setter 
by  the  stone  contractor  or  quarr\'man,  and  each  stone  should 
have  a  corresponding  mark  upon  it.  It  is  also  important 
that  the  clerk  of  the  works  should  examine  the  marks  on  the 
stones  as  they  are  delivered  on  the  ground,  and  see  that  it  is 
placed  in  a  position  to  be  accessible  when  wanted,  without 
the  necessity  of  rehandling. 

36.  Brick. — The  brick  are  next  examined  by  striking 
two  of  them  together.     If  they  give  forth  a  clear  ringing 
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sound  and  the  comers  do  not  break  off  easily,  they  may  be 
considered  good,  and  in  compliance  with  the  specifications. 
Some  may  be  of  a  light  color,  indicating  that  they  are  under- 
burnt;  others  of  a  purplish  tinge,  giving  forth  when  two  are 
struck  together  a  metallic  ring;  these  bricks  then  are  over- 
burnt  and  should  not  be  used  except  perhaps  as  bats  in  the 
body  of  the  wall,  or  for  paving.  Excessive  burning  gener- 
ally reduces  the  bricks  in  size  and  often  distorts  them.  The 
contractor  should  be  notified  to  remove  from  the  premises 
the  underbumt  brick  and  all  the  overbumt  that  are  distorted, 
and  he  should  be  cautioned  to  get  a  better  quality  for  the 
balance  of  the  work,  under  penalty  of  having  the  entire  lot 
condemned.  After  these  instructions  have  been  given,  the 
second  visit  may  be  considered  at  an  end. 

The  superintendent  should  follow  a  systematic  tour  of 
ins-pection;  probably  the  best  being  to  examine  all  outside 
work  about  the  excavation,  such  as  lines,  etc.,  then  the  exca- 
vation itself,  examining  the  soil,  the  nature  of  the  ground 
on  which  the  footings  will  rest,  and  finally  the  materials  in 
and  about  the  premises.  Each  successive  visit  should  be 
followed  in  the  order  named,  and  in  this  way  very  little  will 
escape  his  notice. 

THIRD  VISIT. 

36.  The  superintendent  finds  on  the  occasion  of  his  third 
visit  that  the  foundation  walls  have  been  started,  a  short 
section  being  built  varying  in  height  above  the  footing 
course  from  2  to  6  feet;  he  examines  the  lines  stretched 
between  batter  boards  to  see  that  they  are  in  the  proper 
notches,  and  then  sights  along  the  partly  built  wall  to  ascer- 
tain if  it  is  built  to  the  lines;  finding  it  to  be  properly  lined 
up,  he  enters  the  excavation. 

The  masons  are  busily  engaged  in  one  comer  setting  foot- 
ing stones,  and  the  superintendent  finds  that  this  is  a  good 
opportunity  to  observe  how  they  are  being  laid.  He  sees 
that  the  stones  are  good,  sound,  and  of  sufficient  size;  he 
stands  on  each  stone  in  turn,  and  tries  to  reck  it;  one  stone 
rocks  ixjrccptibly,  indicating  that  it  is  eitherimfit  asa  footing 
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stone  or  improperly  laid.  The  stone  is  ordered  taken 
out,  and  it  is  found  to  be  slightly  rounded  on  the  under  side; 
the  masons  are  instructed  to  scoop  out  the  gravel  bed  to  con- 
form to  the  shape  of  the  stone,  which  is  then  replaced  and 
is  found  to  bed  firmly.  The  superintendent  directs  the 
workmen  to  heap  fine  gravel  and  sand  around  the  stone,  and 
tamp  it  under  the  edges  for  the  purpose  of  filling  up  empty 
spaces  and  improving  the  bed. 

Another  method  for  bedding  footing  stones  very  often 
resorted  to  is  this:  Sand  or  gravel  is  heaped  around  the 
stones  and  water  is  poured  on  it,  generally  by  means  of  a 
hose;  the  water,  settling  under  the  stones  and  following  the 
open  crevices,  carries  the  grains  of  sand  or  gravel  with  it, 
filling  the  voids  and  interstices  between  the  stones  and  the 
earth  beds,  in  this  way  forming  new  beds  to  conform  to  the 
uneven  surface  of  the  stones. 

The  superintendent  finds  in  one  place  a  small  clump  of 
soft  rock,  some  10  inches  high  and  3  feet  long,  that  has  not 
been  excavated  to  the  level  nor  even  shelved  to  receive  the 
wall;  he  immediately  calls  the  foreman  mason's  attention 
to  this  point,  and  on  being  asked  why  he  allowed  such  work 
to  be  done,  replied  that  the  rock  being  so  near  the  level  of 
the  cellar  bottom  and  the  wall  bed  portion  of  it  nearly  level, 
he  did  not  think  it  necessary  to  cut  it  out;  for  if  on  finishing 
the  cellar  bottom  it  was  found  to  come  above  the  floor,  the 
projecting  part  might  easily  be  knocked  off  with  a  chisel. 
Now  it  can  be  readily  seen  that  if  this  was  allowed  to  remain, 
any  surface  water  finding  its  way  down  to  this  rock,  would 
follow  it  and  enter  the  cellar.  The  superintendent  should 
order  the  wall  above  the  rock  taken  down  and  rebuilt;  the 
rock,  which  is  found  to  lay  in  seams,  is  easily  pried  out  with 
a  crowbar  until  the  required  level  is  reached. 

37.  Damp-Prooflng:. — It  very  often  happens  that  damp 
or  wet  soil  is  encountered  in  excavations  for  buildings,  and 
many  methods  are  adopted  to  keep  the  cellar  walls  dry  and 
prevent  the  entrance  of  surface  water.  Under  ordinary  cir- 
cumstances gravel  filling  and  a  porous  tile  drain  along  the 
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footings  are  sufficent  to  carry  off  the  water,  but  when  the 
soil  is  wet  a  damp-proof  course  of  some  substance  that  is 
impervious  to  water  is  applied.  Asphaltum  is  perhaps  the 
best  known  substance  for  the  purpose,  and  when  applied  hot 
in  layers,  alternating  with  tarred  felt  paper  at  the  footings 
and  at  a  point  about  6  inches  above  grade,  the  exterior  walls 
below  grade  plastered  over  with  cement  mortar  to  even  up 
the  surface  and  then  coated  with  asphalt,  a  water-tight  job 
will  result  that  under  ordinary  conditions  will  last  for  an 
indefinite  length  of  time.  Many  other  methods  are  employed 
in  damp-proofing,  but  that  work  is  discussed  in  another 
section. 

Damp  cellars,  however,  are  usually  an  inexcusable  condi- 
tion, and  should  not  be  allowed  to  occur  under  any  circum- 
stance, as  they  are  likely  to  cause  an  unhealthy  condition  in 
the  house.  In  cold  weather  such  houses  are  hard  to  warm, 
and  in  summer  they  are  damp  and  the  air  has  a  stale,  musty 
odor.  Damp  cellars  result  from  spring  or  surface  water 
penetrating  the  foundation  walls  or  concrete  of  the  cellar 
bottom.  Water  soaking  through  the  foundation  walls  may 
be  prevented  by  damp-proofing,  as  already  described,  but 
when  a  running  stream  of  spring  water  finds  its  way  across 
the  building  beneath  the  concrete  bottom,  it  should  be  con- 
fined in  a  close  drain  and  never  carried  through  an  open 
drain.  The  drain  being  open  would  offer  the  same  objection 
as  though  it  were  omitted  entirely.  Where  the  earth  in  the 
cellar  bottom  is  generally  wet,  a  series  of  porous- tile  drains 
should  be  laid  connecting  with  a  trunk  drain,  which  in  turn 
should  be  carried  to  some  convenient  place  on  the  premises  to 
discharge  into  a  dry  cesspool,  or  some  such  collecting  basin, 
and  where  the  water  may  soak  away  into  the  soil  below. 

38,  Walls. — The  superintendent  observes  that  the  brick- 
work for  the  cross- walls  in  the  cellar,  as  well  as  that  for  the 
enclosing  walls  of  the  ash-pits  and  around  the  jambs  of  the 
cellar  entrance  door,  have  been  started  and  are  properly 
bonded  into  the  stonework,  the  bonding  courses  of  the  brick- 
work are  laid  at  proper  intervals,  and  that  the  joints  are 
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struck  in  a  proper  manner  on  each  side  of  the  wall,  that  is, 
by  holding  the  trowel  in  a  diagonal  position,  so  that  the 
joints  will  be  weathered  against  possible  water  or  dust 
The  superintendent  passes  on  and  finds  that  the  foundation 
wall  in  course  of  construction  is  well  built,  that  the  stones 
are  generally  of  good  size  and  laid  with  a  level  bed,  that 
there  are  no  long  vertical  joints  which  would  be  objectionable, 
that  the  wall  has  the  requisite  number  of  through  stones 


built  in,  that  it  is  weather-pointed  on  the  outside  as  required 
by  the  specifications,  and  that  the  footings  arc  all  that  might 
be  wished  for.  The  filling  outside  the  foundation  wall  has 
not  been  done,  it  being  required  by  the  specifications  to 
leave  the  excavations  open  for  at  least  three  days  to  allow 
for  inspection  of  the  work,  and  also  to  allow  the  mortar  to 
partly  set, 

A  trick  practised  by  some  irresponsible  builders,  to  be 
guarded  against,  is  this;  'Where  the  cellar  excavation  is  cut 
in  rock  it  often  happens  that  therock  when  it  shows  a  good 
vertical  face  is  not  excavated  far  enough  to  admit  of  the 
foundation  wall  being  built  to  its  ttiU  thickness;  the  rock  is 
faced,  as  it   were,  instead,  and,  unless   the   superintendent 
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has  been  fortunate  enough  to  discover  it  in  time,  no  indication 
of  the  sham  work  will  appear  unless  perhaps  at  some  future 
time  when  it  may  fall  away  below  the  top  of  the  rock,  due 
to  the  action  of  water  keeping  it  constantly  saturated,  or  due 
to  a  great  superimposed  weight;  the  wall  may  fall  away 
gradually  or  collapse  suddenly  to  the  possible  risk  of  human 
life,  and  damage  to  the  building,  as  shown  in  Fig.  8,  A 
deception  of  this  kind  may  be  discovered  as  follows:  The 
superintendent  should  procure  a  steel  rod  about  5  or  6  feet 
long  and  from  /^  to  f  inch  in  diameter.  If  the  wall  is 
properly  built  to  a  line  on  the  outside,  the  rod  may  be  easily 
driven  down  to  the  required  depth,  and  if  the  rod  strikes 
solid  rock  at  more  than  one  trial  before  reaching  the  footings, 
the  wall  should  be  ordered  taken  down,  and  no  doubt  the 
discovery  will  be  made  that  the  wall  is  faced  as  shown,  or 
else  the  wall  is  built  against  the  face  of  the  rock  without  any 
intervening  space,  which  is  almost  as  bad.  In  cases  of  this 
kind  the  only  remedy  is  to  take  down  the  wall  to  the  bottom 
and  remove  the  rock  sufficiently  to  leave  a  space  of  at  least 
8  inches  outside  the  wall  to  allow  for  pointing  up  the  joints, 
and  afterwards  fill  with  gravel  or  broken  stone.  Another 
common  occurrence  is  to  build  the  wall  to  one  face  only,  that 
is,  to  a  line  on  the  inside  or  cellar  side  of  the  wall,  allow- 
ing the  stones  to  project  out  beyond  the  outer  face  of  the 
wall  as  they  will ;  the  reasons  for  doing  this  are  very  readily 
understood.  It  not  only  saves  a  considerable  amount  of 
stone  dressing,  but  also  a  great  deal  of  time  in  lining  up  the 
wall,  as  well  as  saving  the  labor  of  pointing  on  the  outside. 
When  work  is  done  in  this  way,  the  earth  bank,  if  of  loose 
material,  will,  when  it  settles,  tend  to  force  the  joints  in  the 
wall  by  the  leverage  on  them,  and  again,  the  projecting  rock 
forms  ledges  inviting  the  water  to  penetrate  the  joints  which 
cannot  be  well  pointed  to  prevent  its  entrance.  It  might  be 
well  to  mention  here  that  due  precaution  should  be  taken  to 
see  that  the  pointing  up  of  the  outside  of  walls  is  properly 
done ;  workmen  as  a  rule  seem  to  shirk  this  part  of  the  work, 
preferring  to  expend  their  skill  in  making  the  inner  and 
actually  less  important  surface  appfcar  well  to  the  eye. 
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39«  Mortar. — The  lime  to  be  used  in  mortar  should 
never  be  slaked  on  the  bare  ground  surrounded  by  a  ring  of 
sand  as  is  often  done  in  rural  districts,  but  seldom  where 
the  best  results  are  required.  A  rectangular  box  of  plank 
should  be  constructed  for  the  purpose ;  four  or  five  planks 
laid  on  the  ground  with  their  edges  butted  close  together, 
and  the  sides  and  ends  formed  by  planks  about  10  inches 
wide  set  on  edge  are  sufficient.  The  box  is  made  about 
4  by  7  feet,  this  size  being  large  enough  for  slaking  and 
working  one  barrel  of  lime.  Some  masons  have  well  con- 
structed boxes  and  carry  them  about  from  place  to  place. 
Should  it  be  required  to  mix  the  mortar  in  quantities  requir- 
ing more  than  one  barrel  of  lime  or  cement  at  a  time,  the 
boxes  may  be  increased  in  size  to  suit  the  conditions. 

The  superintendent  should  make  sure  that  the  sand,  lime, 
cement,  etc.  are  mixed  in  the  proper  proportions.  In  mix- 
ing the  mortar,  the  workmen  or  foreman  should  be  instructed 
to  put  all  the  water  on  the  lime  at  once,  instead  of  by  bucket- 
fuls  or  by  means  of  a  hose.  The  best  method  is  to  provide 
a  barrel  that  is  large  enough  to  hold  a  sufficient  quantity  for 
the  complete  slaking  of  one  barrel  of  lime ;  the  barrel  may 
be  refilled  by  a  hose  while  one  batch  of  mortar  is  being  pre- 
pared, and  in  that  way  the  water  will  be  at  hand  when  it  is 
required  for  the  next  barrel  of  lime.  If  the  lime  has  partly 
slaked  and  water  is  then  added,  the  process  of  slaking  will 
be  stopped  and  the  lime  is  liable  to  become  chilled,  and  a 
granular  paste  will  be  the  result.  If  this  is  used  in  wall 
plaster,  it  will  cause  the  surface  to  chip  off,  due  to  the  small 
particles  of  lime  slaking  on  the  wall. 

It  would  help  the  quality  of  the  lime  paste  very  materially 
should  the  pen  be  covered  with  a  canvas  tarpaulin  or  some 
such  device  while  the  lime  is  going  through  the  slaking 
process,  for  lime  in  slaking  generates  considerable  heat  and 
vapor,  which  if  confined  in  the  manner  described,  will  tend 
to  reduce  the  mass  to  a  smooth  paste  free  from  lumps  or  grit. 
The  slaked  lime  should  be  allowed  to  stand  as  long  as  cir- 
cumstances will  permit  before  adding  the  sand,  which,  when 
added,  should  be  in  a  proportion  of  not  more  that  2  parts  to 
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1  of  lime  paste;  if  the  sand  is  added  to  the  dry  lime,  it  may  be 
5  to  1  of  lime,  as  the  lime  attains,  approximately,  2^  times  its 
bulk  in  slaking. 

For  cement  mortar  the  superintendent  should  see  that  the 
sand  and  cement  are  well  mixed  in  the  dry  state  before  any 
water  is  added.  Of  course  it  would  be  impracticable  to  make 
a  cement  mortar  by  reducing  the  cement  to  a  paste  (neat 
cement  mortar)  and  then  adding  the  sand,  for  the  cement 
would  begin  to  set  before  the  sand  could  be  added.  The 
proportions  of  cement  and  sand  are  usually  measured  by 
shovelfuls,  or  barrelfuls,  the  former  being  objectionable  for 
the  reason  that  in  making  mortar  in  the  proportion  of  3  of 
sand  to  1  of  cement,  the  mason  foreman  will,  as  a  rule,  put 
a  small,  weak  man  shoveling  the  cement  and  three  large, 
strapping  fellows  shoveling  sand,  with  a  result  which  is 
obvious  to  any  one.  Again,  the  cement  should  not  be  added 
to  the  lime  mortar  until  it  is  desired  to  use  it,  as  the  cement 
will  begin  to  set  as  soon  as  it  is  wetted.  The  presence  of 
streaks  of  lime  or  cement  in  the  mortar  is  an  indication  that 
the  mass  has  not  been  thoroughly  mixed.  Lime  paste  if 
allowed  to  stand  will  remain  practically  unchanged  for 
months.  Machine-made  mortar  is  the  best  for  all  purposes, 
as  the  ingredients  mixed  in  that  way  are  more-  thoroughly 
incorporated  than  is  possible  by  means  of  the  hoe  and  shovel. 

40«  Concrete. — Although  no  concrete  will  be  laid  at 
this  stage  of  the  work,  the  methods  employed  in  preparing 
it  and  the  proportions  of  its  ingredients  might  better  be 
explained  at  this  time,  while  the  student's  mind  is  occupied 
with  allied  subjects  following  mortar,  that  this  class  of  work 
may  be  kept  together  for  convenience  in  referring  to  it  at 
some  future  time. 

According  to  the  specifications  covering  this  work,  the 
concrete  is  to  be  prepared  as  follows:  (1)  Body  of  the 
work,  Rosendale  cement  1  part,  sand  3  parts,  and  6  parts  of 
clean  broken  stone  of  a  size  to  pass  through  a  2-inch  ring. 
(2)  Top  dressing  or  finishing  coat  of  Sayler's  Portland 
cement,  and  sand  in  equal  proportions,  measured  dry.    Care 
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should  be  taken  to  see  that  the  cement  and  sand  are  well 
mixed  in  a  dry  state ;  the  water  is  then  added,  and  when  the 
mass  has  been  thoroughly  worked,  the  broken  stone  is 
added.  The  stone  should  be  washed  with  a  hose,  to  remove 
any  dust  that  may  have  collected' on  it  and  to  facilitate  the 
work  of  mixing.  The  concrete  is  mixed  in  plank  boxes 
similar  to  those  used  for  mixing  mortar;  where  a  great  deal 
of  concrete  work  is  to  be  done,  machines  are  generally 
employed  for  the  purpose  as  a  matter  of  economy. 

The  method  of  laying  the  concrete  will  be  explained  when 
the  building  has  advanced  to  construction  to  the  stage  when 
concrete  should  be  laid. 


FOURTH  VISIT. 

41.  The  specifications  require  that  no  filling  shall 
be  done  outside  the  cellar  walls  for  three  days  after  the 
walls  are  built;  the  reason  for  embodying  such  a  clause 
in  the  specifications  was  to  give  the  superintendent  due 
opportunity  to  inspect  the  outside  face  of  the  wall,  to 
see  that  the  stones  were  properly  laid  and  pointed  up,  and 
to  allow  the  mortar  to  partly  dry  out.  If  this  clause  had 
not  been  provided  and  the  contractor  wished  to  cover  up  the 
poor  work,  the  filling  would  in  all  likelihood  have  been 
done  as  the  walls  were  built,  and  the  superintendent  would 
have  to  resort  to  a  steel  rod  or  a  crowbar  to  probe  for 
projecting  stones;  by  this  method  of  sinking  the  bar  at 
intervals,  to  say  1  or  2  feet,  along  the  wall,  the  existence  of 
projecting  stones  would  be  readily  ascertained,  in  the  event 
of  which  the  filling  should  be  ordered  removed  or  the  wall 
taken  down  and  rebuilt.  (Another  method  of  inspection 
when  the  filling  in  is  done  before  the  walls  have  been 
inspected,  consists  of  excavating  pits  at  intervals  along  the 
wall.)  If  the  walls  are  built  and  the  filling  in  hastily  done, 
the  superintendent's  suspicions  should  be  aroused  and  he 
should  satisfy  himself  by  testing,  as  just  described,  to 
ascertain  if  the  walls  are  built  to  a  line  on  the  outside, 
rather  than  take  it  for  granted  or  accept  a  workman's  word 
for  it.     The  superintendent  then  inspects  the  walls — part  of 
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which  by  this  time  have  been  built  Tip  to  the  grade  of  the 
lawns  and  leveled  to  receive  the  ashlar  facing.  He  examines 
the  lines  and  satisfies  himself  that  they  are  at  right  angles 
to  each  other;  that  they  are  parallel  to  the  axial  lines 
A  B  sind  CD,  Fig.  5,  respectively;  that  they  are  at  the 
proper  distance  from  the  building,  measured  from  the  axial 
lines,  and  that  the  top  of  the  rubble  wall  is  finished  at  the 
proper  level.  Satisfying  himself  that  all  the  lines  and 
levels  of  the  terrace  walls  and  trenches  are  correct,  he  next 
examines  the  walls  as  far  as  built.  The  stone  is  good,  and 
the  mortar  which  had  partly  set  is  of  good  quality ;  he  passes 
on  and  inspects  the  trenches  which  have  been  excavated  to 
the  proper  depth  all  around  and  the  bottom  leveled  to 
receive  the  footing  course;  the  soil  here  is,  for  the  most 
part,  of  hard  gravel,  or  fine  sand  with  occasional  indications 
of  marl.  The  soil  in  the  bottom  of  the  trench  at  the 
southwest  comer,  directly  opposite  the  parlor  extension  of 
the  building,  is  of  a  clayey  nature,  and  is  wet  and  soggy, 
which  no  doubt  is  caused  by  the  same  spring  which  was 
encountered  in  the  cellar  excavations.  The  superintendent 
directs  the  workmen  to  dig  deeper  here  and  very  soon  rock 
is  encountered ;  the  water  which  has  collected  is  bailed  out 
to  determine  in  which  direction  the  water  flows,  and  when 
the  rock  is  exposed,  it  is  found  that  it  enters  at  the  east 
end  of  the  pit,  just  excavated.  The  workmen  dig  along  the 
trench  down  to  the  rock  in  the  direction  from  which  the 
water  enters  until  the  water  oozes  from  the  side  of  the 
trench;  on  digging  a  little  further  it  is  found  that  the  rock 
surface  rises  towards  the  normal  bed  of  the  trench.  The 
workmen  are  ordered  to  stop  digging  here  and  to  start  at 
the  other  end  of  the  pit;  after  digging  a  few  feet  it  is  found 
that  the  soil  becomes  drier,  and  digging  a  little  further  to 
make  sure  of  getting  firm  good  earth  bottom,  the  workmen 
are  ordered  to  stop.  Now,  as  was  explained  heretofore, 
this  extra  digging  and  the  subsequent  work  of  footings  and 
wall  below  the  level  of  the  trench  bottom,  will  be  charged 
for  extra;  it  is  necessary,  then,  for  the  superintendent  to 
measure  the  pit  in  order  to  ascertain  the  amount  of  earth  to 
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be  excavated  and  the  amount  of  extra  masonry  required  to 
start  the  walls  from  the  rock  bottom.  Footings  will  be 
charged  for  extra,  as  the  superintendent  decides  to  put  in  an 
extra  course,  laying  the  first  course  longitudinally  in  the 
trench  without  mortar,  the  upper,  or  regular,  footing  course 
laid  in  the  regular  way  to  break  joints  with  the  lower 
course.  The  upper  course  should  be  leveled  up  in  the 
usual  way  with  spalls  and  cement  mortar,  and  the  rubble 
walls  then  built  to  grade.  If  it  was  found  that  the  water 
entered  the  trench  to  any  extent,  the  only  satisfactory  way 
to  overcome  the  difficulty  would  be  to  divert  the  flow  of 
water  in  another  direction.  It  has  been  found  by  experience 
to  be  almost  an  impossibility  to  confine  the  flow  of  water 
from  springs  in  excavations  so  that  it  will  find  an  outlet 
through  the  earth  in  some  other  direction. 

In  one  of  the  excavations  for  the  New  York  and  Brooklyn 
Bridge  piers,  springs  were  encountered,  and  in  laying  the 
concrete  for  the  substructure,  the  water  forced  its  way 
through  in  several  places  and  finally  broke  through  solid 
concrete  2  feet  thick.  After  several  attempts  had  been 
made  to  control  the  flow  of  water,  provision  had  to  be  made 
in  the  foundations  to  allow  the  water  to  follow  its  course. 

42.  Settlement  In  Masonry  Walls. — A  very  important 
point  in  connection  with  masonry  construction  is  the  settle- 
ment of  walls,  piers,  etc.,  due  to  the  mortar  joints  being 
compressed  by  the  superimposed  weight  and  the  contraction 
of  the  mortar  joints  in  setting.  If  walls  are  built  having 
sections  varying  in  height  to  any  great  extent,  this  matter  of 
settlement  will  become  an  all-important  one.  It  is  very  readily 
understood  that  a  wall  20  feet  high  will  settle  considerably 
less  than  a  similar  wall  50  feet  high.  This  application  of 
the  laws  of  gravitation  should  be  kept  in  mind  in  the  setting 
of  stone  lintels,  sills,  mullions,  and  columns,  the  last  named 
in  connection  with  a  built-up  wall.  For  instance,  if  a  mul- 
lion  stone  or  one-piece  column  is  set  in  an  opening,  the  jambs 
of  which  are  constructed  of  a  large  number  of  stones  and  no 
provision  is  made  to  make  a  thick  mortar  joint  top  and  bottom. 


§  24  BUILDING  SUPERINTENDENCE.  47 

the  weight  of  the  wall  above  is  liable  to  crack  the  mul- 
lion  or  column,  as  the  case  may  be;  or,  if  they  are  strong 
enough  to  withstand  the  weight,  the  sills  on  which  they  rest 
are  liable  to  be  broken.  A  clear  space  of  ^  inch,  if  possible, 
should  be  left  under  all  sills  and  other  stones  in  like  position, 
bedding  them  in  mortar  only  on  the  ends,  to  be  underpinned 
and  pointed  at  completion  of  the  work.  If  this  precaution 
is  taken,  the  likelihood  of  their  being  broken  is  lessened  con- 
siderably. Stonework  laid  with  joints  of  different  width 
would  be  objectionable  on  account  of  its  unsightly  appear- 
ance. Lime-and-cement  mortar  for  the  higher  walls,  and 
cement  mortar  for  the  lower  walls,  used  with  the  view  of 
their  construction  in  settlement,  would  be  objectionable  on 
account  of  the  difference  in  color  of  the  mortar,  and  the  judg- 
ment required  as  to  the  proportions  of  lime,  cement,  etc. 
that  is  needed  in  the  mortar  to  produce  the  desired  result. 
It  is  claimed  that  lime-mortar  joints  will  contract  from  one- 
eighth  to  one-quarter  of  their  thickness  according  to  the 
weight  imposed  upon  them.  To  obviate  excessive  settle- 
ment the  superintendent  should  see  that  the  requisite  num- 
ber of  through  stones  are  built  in  at  proper  intervals  and 
that  suitable  long  stones  are  built  in  at  all  external  angles  of 
the  walls  as  far  as  practicable.  • 

A  practice  which  is  very  common  among  masons,  and 
which  should  be  prohibited,  consists  of  scraping  up  trowel- 
fuls  of  small  fragments  of  stone,  brick,  and  dirt  from  the 
ground  or  scaffold  and  filling  the  interstices  between  the  wall 
stones,  then  covering  them  up  with  mortar.  A  wall  built  in 
this  way  is  not  nearly  as  strong  as  one  in  which  the  crevices 
are  first  filled  with  mortar,  a  spall  of  suitable  size  fitted  in, 
pressed  or  hammered  down,  and  then  covered  over  with 
mortar,  putting  in  more  spalls  if  necessary  to  bring  all  to  a 
uniform  level.  No  two  pieces  of  stone  in  a  wall  built  with 
mortar  should  be  laid  without  having  a  cementing  layer 
between,  in  this  way  bonding  all  well  together.  Another 
point  to  be  guarded  against  is  the  practice  of  disregarding 
the  lines  through  negligence  or  carelessness  and  getting 
the  wall  out  of  alinement  and  afterwards  bringing  it  up  to 
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the  line,  thereby  causing  a  depression  or  other  such  fault 
which  at  a  glance  betrays  the  existence  of  poor  workman- 
ship. 
No  stones  having  a  concave  bed  as  shown  at  a,  Fig.  9, 
should  be  allowed  in  any  part 
of  the  work,  for  in  settling, 
the  weight  above  is  liable  to 
break  the  thin  edge. 
I        Suitable  openings,  covered 
by  a  good  stone  lintel,  should 
be  left  in   the   walls,   where 
indicated,  for  all  pipes,  etc. 
passing    through    the    wall. 
These     openings    are    often 
■*''°-*-  overlooked  in  preparing  the 

drawings,  and  when  it  is  required  to  lay  the  pipes,  large 
ragged  openings  are  broken  through  the  wall  at  the  risk  of 
starting  the  joints  in  the  wall  above;  besides  this,  breaking 
through  the  wall  and  rebuilding  incurs  needless  expense  and 
delay. 

43.     Befllllnif.^The  superintendent  having  inspected 

the  foundation  walls  of  the  building  and  found  them  to  be 
properly  built  to  a  line  and  pointed  up,  notifies  the  foreman 
mason  that  the  filHng  in  may  be  done,  at  the  same  time 
cautioning  him  not  to  use  any  clay  for  the  purpose;  as  clay 
when  packed  against  the  foundation  will  hold  the  surface 
water,  and  keep  the  foundation  wall  constantly  damp.  Gravel 
or  broken  stone  is  specified  for  all  filling  against  masonry 
walls,  and  is  to  be  tamped  down  at  every  foot  in  height  up  to 
grade.  The  object  of  using  gravel  or  broken  stone  is  to 
allow  the  water  to  percolate  through  to  the  bottom  of  the 
footings  and  soak  away  in  the  soil.  Puddling  clay  and  sand 
are  very  often  used  for  filling  against  walls,  but  where  good 
coarse  grave]  is  to  be  had  m  abundance,  it  is  well  to  use  it 
in  preference  to  any  other  material. 

Having  inspected  the  terrace  walls  and  given  instructions 
in  regard  to  the  footings,  the  superintendent  figures  up  the 
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earth  excavation  and  extra  stonework  in  the  walls,  going 
through  the  same  procedure  as  he  did  in  connection  with  the 
extra  work  of  the  foundation  walls,  including  the  apportion- 
ing of  cost,  etc  All  these  points  being  settled,  he  proceeds 
on  his  tour  of  inspection. 

44*  Placlngr  Cellar  WlndoAvs. — Looking  over  the  walls 
of  the  building,  he  finds  that  the  walls  are  for  the  most  part 
built  up  to  grade  and  at  the  southeast  comer  the  sill-course 
is  in  position  and  the  ashlar  work  has  been  started.  Two 
window  frames  have  been  set  in  position  and  the  carpenter 
who  IS  on  the  ground  for  the  purpose  informs  the  superin- 
tendent that  he  has  the  frames  set  according  to  dimensions 
in  the  plan,  checking  the  position  of  the  stone  sill  as  set  by 
the  mason,  taking  care  to  properly  set  and  level  up  the  frame 
correctly.  It  is  very  important  that  the  mason  set  the  stone 
sills  correctly,  that  the  window  frames  may  be  set  in  position 
exactly  and  the  dimensions  marked  on  the  plans.  Sometimes 
the  setting  of  the  frames  are  intrusted  to  the  mason,  and  the 
carpenter  very  often  discovers  afterwards,  perhaps  too  late 
to  correct  the  error,  that  the  cellar  windows  have  not  been 
properly  centered,  which,  if  the  windows  are  to  be  centered 
over  each  other,  will  necessitate  moving  the  frames  above 
and  crowding  the  window  to  one  side  or  other  of  the 
rooms,  thereby  sacrificing  symmetry  on  the  interior  in  order 
to  preserve  vertical  alinement  on  the  exterior.  If  the  work 
is  properly  started,  and  all  openings  properly  centered  in  the 
cellar  walls  at  the  outset,  the  centering  of  windows  above 
will  be  a  very  simple  matter. 

The  superintendent  enters  the  cellar  and  finds  that  the 
cast-iron  clean-out  frames  and  doors  for  the  flues  and  ash-pits 
have  been  properly  set;  the  pipe  openings  have  been  left  in 
the  walls,  and  the  rest  of  the  work  has  been  done  satisfac- 
torily; the  section  of  the  foundation  wall  condemned  has 
been  properly  rebuilt;  the  dumb-waiter  shaft  is  built  up 
several  courses,  as  are  also  the  brick  piers;  the  footings 
which  may  be  seen  are  of  sufficient  size  and  laid  as 
required. 
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45.  Derricks. — Three  derricks  have  been  erected  fot 
laying  of  ashlar,  sills,  etc.,  as  stone,  heavier  than  one  man 
can  handle,  are  to  be  used  in  the  construction  of  the  walls. 
The  superintendent  should  examine  the  derricks,  ropes,  etc. , 
to  make  sure  that  they  are  sound.  Although  this  comes, 
strictly  speaking,  within  the  province  of  the  contractor,  it  is 
the  superintendent's  duty  to  satisfy  himself  that  no  accidents 
to  life  or  material  will  occur,  caused  by  the  possible  breaking 
of  a  boom  or  a  worn-out  rope;  he  should  also  examine  the 
guy  lines,  which  are  generally  of  steel-wire  rope,  to  see  that 
they  are  properly  anchored.  A  good-sized  tree  is  perhaps 
the  best  anchor  for  this  purpose,  and  if  it  is  desired  to  pre- 
serve the  tree,  it  should  be  protected  from  the  guy  line  by 
pieces  of  wood,  ordinary  barrel  staves  being  generally  used 
for  the  purpose.  If,  however,  there  are  no  trees  in  the 
vicinity  of  the  derrick,  a  pit  should  be  dug  in  the  ground 
about  5  feet  deep,  a  heavy  log  or  timber  put  in,  and  after 
the  line  is  made  fast,  the  hole  may  be  filled  in  with  large 
pieces  of  quarry  stone.  The  superintendent  examines  the 
guy  lines  and  finds  that  they  are  sound  and  properly 
anchored.  A  traveling  derrick  is  being  set  in  position  for 
the  setting  of  ashlar,  coping,  etc.  of  terrace  walls;  the 
derrick  is  so  constructed  that  guy  lines  are  unnecessary. 
Stone  cutters  are  busily  engaged  preparing  material  for  the 
building,  and  the  dimension  stonework,  details  for  which 
were  furnished  to  the  contractor,  is  well  under  way.  The 
superintendent  asks  to  see  the  details,  and  comparing  them 
with  the  stone  already  cut,  satisfies  himself  that  the  work  is 
being  carefully  done ;  with  an  admonition  to  the  stone  cutters 
to  be  careful  to  select  good  sound  stock  for  ashlar,  and 
especially  for  dimension  stones,  he  passes  on  to  where  the 
carpenters  are  at  work.  The  corner  posts,  girts,  etc.  are  cut 
and  piled  up  ready  for  erection;  the  carpenters  are  sizing 
the  floor  joists,  and  it  is  clear  that  this  part  of  the  material 
will  be  ready  for  erection  when  required.  The  superin- 
tendent inspects  the  lumber  that  has  arrived  since  his  last 
visit  and  finds  that  it  is  straight  and  sound  with  a  few  excep- 
tions; the  defective  pieces,   some  having  bark  edges  a-^d 
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others  shaky  with  a  loose  core,  unfit  for  use,  are  ordered  to  be 
removed.  The  brickwork  is  next  examined,  and  it  is  found 
that  the  bricks  are  sound,  hard,  and  satisfactory  in  every 
respect  and  greatly  superior  to  the  first  lot.  The  steel 
I  beams  which  are  to  be  used  as  girders  supporting  the  first 
floor  joists  have  been  delivered,  and  also  a  sufficient  number 
of  bar  anchor  rods  bent  to  a  V  shape.  The  superintendent's 
tour  being  completed  for  the  day,  nothing  remains  to  be  done 
until  the  work  shall  have  progressed  further. 


FIFTn  AXI>  SIXTH  VISITS. 

46.  The  fifth  visit  being  made  a  short  time  after  the 
fourth,  it  will  be  well  to  pass  on  to  the  sixth  visit  to  allow 
more  time  for  the  work  to  reach  a  stage  of  advancement  in 
construction,  to  offer  problems  for  the  superintendent  to 
decide  upon.  By  this  time  the  ashlar  work  in  the  terrace 
walls  all  around  is  pretty  v.'ell  along,  and  the  walls  are 
finished  up  to  the  terrace  grade  on  the  (west)  side  of  the 
building.  Rock-faced  regular- coursed  ashlar,  pitched  2  inches 
on  the  face  and  having  beds  of  G  and  10  inches,  respectively, 
at  each  alternate  course,  is  specified  for  the  face  of  terrace 
walls  below  the  coping  line.  The  coping,  balusters,  pedestals, 
and  rail  are  to  be  clean-cut  finished  (see  Fig.  13);  the 
ashlar  as  far  as  set  is  as  nearly  perfect  as  it  can  be  and  care 
is  being  taken  evidently  to  make  this  wall  a  first-class  job. 
A  few  pieces  of  coping  and  foot  rail  are  set  in  position, 
and  the  pedestals  started;  the  pedestals  are  21  inches 
square,  and  the  specifications  require  that  each  course  shall 
not  be  in  more  than  two  pieces.  The  work  on  the  belvidere 
at  the  south  comer  of  the  terrace  has  progressed  very  well ; 
all  the  pedestals  here  are  set  in  position  and  everything  is 
ready  for  the  setting  of  balusters. 

The  circular  terrace  work  has  been  started  now,  and  this 
work  should  be  laid  out  accurately  on  account  of  its  being 
circular  as  well  as  being  ste]:)ped  down  to  follow  the  grade  of 
the  road.     The  superintendent  sends  for  the  mason  foreman 
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and  questions  him  about  it;  the  foreman  tells  him  that  the 
center  stake  was  set,  the  lines  struck,  and  the  center  of  each 
pedestal  was  designated  by  a  stake  set  by  the  engineer  who 
is  on  the  ground  for  the  purpose  of  testing  the  lines  and 
levels  of  the  several  terrace  walls  with  reference  to  their 
proper  alinement  and  levels;  and  to  locate  stakes  to  which 
the  ground  shall  be  graded.  The  engineer  is  sent  for  and 
asked  to  test  the  accuracy  of  this  circular  wall,  for  the  benefit 
of  the  superintendent.  According  to  the  drawings  the  cen- 
ter line  of  the  pedestals  is  64  feet  1^  inches  from  the  center, 
which  in  turn  is  a  fixed  distance  from  the  front  of  the  build- 
ing. The  end  of  a  steel  tape  is  held  on  the  center  stake,  and 
the  tape  is  run  out  imtil  the  required  radius  has  been  found; 
this  is  applied  in  turn  to  each  stake,  representing  the  center 
of  the  pedestal,  and  all  being  found  correct,  the  foreman  is 
told  to  proceed  with  this  part  of  the  work  with  all  possible 
dispatch  consistent  with  good  workmanship.  The  superin- 
tendent proceeds  to  the  building  and  finds  that  the  walls 
under  the  plaza  at  the  front  of  the  building  have  been  built 
up  above  grade,  stone  templets  inserted  on  the  inside  of  the 
walls,  and  pockets  left  for  the  I  beams  which  are  to  carry 
brick  ashlar  to  support  the  concrete  floor  above.  The 
porte-cochfere  foundation  wall,  as  well  as  the  rubble-stone 
piers  for  the  veranda,  are  built  up  to  grade;  the  super- 
intendent satisfies  himself  that  they  are  properly  built, 
and,  putting  down  his  extension  rule,  finds  that  when 
the  grading  is  done  their  depth  will  be  4  feet  as  required. 
He  passes  on  around  the  building,  and  finds  that  the  porch 
piers  and  cellarway  have  been  built,  and  the  coping  set 
in  place.  In  passing  around,  the  superintendent,  while 
critically  examining  the  exterior  walls  of  the  building, 
observes  that  the  sill  of  one  library  window  looks  as 
though  a  chip  were  knocked  off;  he  keeps  this  in  mind, 
and  on  entering  the  building  he  mounts  the  staging  and 
finds  that  a  large  piece  has  been  knocked  off  the  sill;  the 
foreman  is  called  and  told  to  have  the  damaged  sill  removed 
although  the  window  jambs  have  been  built  up  more  than 
2  feet  above  it 
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47,  Protection  of  Stonework. — If  this  sill  had  beeo 
protected  with  a  piece  of  board  as  soon  as  it  had  been  set  in 
position,  the  expense  of  replacing  it  with  a  new  one  and 
rebuilding  the  wall  would  have  been  saved  to  the  contractor. 
The  foreman  is  cautioned  to  cover  all  the  projecting  stonework 
with  boards,  to  protect  them  from  falling  pieces  of  stone  or 
other  material.  It  might  be  well  to  mention  here  that  no 
boards,  such  as  Georgia  pine  or  other  such  woods,  containing 
a  large  amount  of  resinous  sap  should  be  used;  for  the  action 
of  the  sun  is  likely  to  drive  the  sap  from  it  and  discolor  the 
stonework  which  it  is  intended  to  protect.  Hemlock  also 
discolors  some  stones,  and  should  not  be  used;  white  pine  is 
perhaps  the  best. 

All  flights  of  steps  in  the  premises  should  be  protected  by 
a  substantial  boarding,  and  all  such  flights  that  are  not 
required  to  be  left  open  shall  be  railed  off  until  all  the  work 
is  completed  and  the  cleaning  dovm  commenced.  The  win- 
dows and  door  openings  are  all  built  up  several  courses  above 
the  sills,  the  sills  are  looked  after  to  see  that  a  space  is  left 
beneath  them;  the  brick  joints  should  be  plumb  and  built  up 
on  a  line  with  the  check  of  jamb  stones  in  window  and  door 
openings,  so  that,  when  the  time  arrives  for  setting  the 
frames,  they  may  be  put  in  without  cutting  them  or  the 
brick  jambs. 

A  tour  of  the  walls  is  made  by  the  superintendent,  and  the 
backing  and  ashlar,  as  well  as  the  mortar,  are  critically 


examined.  The  superintendent  discovers,  in  his  journey 
around  the  walls,  a  piece  of  ashlar  which  when  first  looked 
at  appeared  all  right,  but  which  proved  afterwards  to  have  a 
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deep  concave  depression  at  the  back  as  shown  at  (a).  Fig.  10. 
The  bed  of  this  stone  is  only  0  inches  and  at  the  center  cannot 
be  more  than  4  inches  owing  to  the  depression;  it  is  there- 
fore condemned  and  ordered  removed.  Another  form  of 
defective  stone  is  shown  at  {6) ;  although  the  lower  bed  may 
be  large  enough,  the  upper  thin  comer  is  weak  and  not  up 
to  the  requirements,  the  specifications  stating  distinctly  that 
the  stone  shall  be  from  6  inches  to  10  inches  deep  in 
the  wall.  The  object  of  specifying  ashlar  to  be  furnished 
in  two  thicknesses  and  to  be  laid  in  alternate  courses  is 
for  the  purpose  of  obtaining  a  bond  with  the  backing 
which  is  not  possible  when  ashlar  of  uniform  thickness  is 
used. 

48.  Anchors. — The  ashlar  having  a  wide  bed,  very  few 
anchors  will  be  necessary  except  where  very  high  stones  are 
used,  and  any  stone  more  than  12  inches  in  height  must  be 
anchored.  In  the  body  of  the  wall  the  anchors  are  to  be 
spaced  at  intervals  of  4  feet  in  length  and  2  feet  in  height 
The  anchors  are  usually  made  of  flat  pieces  of  galvanized  strap 
iron,  about  1  inch  wide,  and  from  ^^  to  -^  inch  in  thickness; 
a  good  anchor  being  \  inch  thick.  They  are  turned  up  about 
2  inches  on  the  inner  end  and  down  about  1  inch  on  the 
outer,  or  ashlar,  end ;  this  end  of  the  anchor  is  hammered 
together  to  fit  into  a  hole  drilled  in  the  top  of  the  ashlar. 
The  thinner  the  ashlar  used  the  more  anchors  will  be  required, 
and,  for  fronts  of  marble  or  other  expensive  stones  where  an 
ashlar  sometimes  as  thin  as  2  inches  is  used,  every  piece  of 
ashlar  should  be  anchored  to  the  backing.  Knowing  that 
the  walls  below  the  water-table  were  built  to  the  correct 
lines,  all  that  remains  to  check  the  accuracy  of  the  first-story 
walls  is  to  measure  the  projection  of  the  water-table  on  the 
exterior  beyond  the  face  of  the  first-story  wall.  The  walls 
of  the  main  building,  from  grade  to  the  top  of  the  water- 
table,  projects  2  inches  beyond  the  foundation  and  first-story 
walls,  both  of  which  are  on  line.  In  a  heavy,  driving  rain 
storm  the  water  flows  down  the  face  of  the  wall,  and,  if  a 
drip  is  provided  as  shown  in  the  cut  at  a,  Fig.  1 1,  the  water 
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will  drop  off  and  soak  away  in  the  ground  instead  o£  following 

along  down   the  walls. 

Pockets  are  left  in  the 

wall  to  receive  the  ends 

of  I  beams,  girders,  and 

joists.    The  I  beams  and 

the  joists  have  been  set, 

and  the  framing  of  the 

first-story  floor  as  well; 

carpenters    are    cutting 

in  bridging  between  the 

joists  as  required  by  the 

specifications;  one  stage 

has  been  erected  for  the 

masons    to  work  from, 

the  wall   averaging,  in 

height,     about    6    feet  ' 

above   the   first-story 

floor.      Anchor    bolts 

have    been    built   into 

the  walls  of  the  dumb-  ^°-  "- 

waiter    shaft    for    the    purpose    of    anchoring    a    4*  x  8* 

plate;  this  plate  to  be  laid  so  that  the  top  will  be  in  line 


with  the  floor  joists  and  acting  as  a  sill  for  the  frame  walls 
to  be  erected  upon  it.  The  interior  chimneys  have  been 
stopped  off  at  the  first-floor  level,  and  (he  flues  arc  lined  with 
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fireclay  pipe  as  required.  The  superintendent  examines 
the  flues  of  all  chimneys  to  see  that  all  are  lined  with  fire- 
clay pipe  and  that  the  withes  are  bonded  into  the  body  of 
the  work  as  at  a^  Fig.  12,  and  not  merely  set  in  as  at  b. 

49.  Corbels.— The  brickwork  has  been  corbeled  out  at 
the  first-floor  level  shown  at  d,  Fig.  11,  which  forms  a  fire- 
stop  as  well  as  affords  additional  bearing  for  the  joists  and 
girders.  The  superintendent  enters  the  cellar  and  finds 
that  laborers  are  at  work  leveling  up  the  earth  bottom ;  two 
laborers  are  at  work  collecting  and  breaking  up  the  frag- 
ments of  rubble  stone,  left  by  the  masons,  to  be  used  in 
connection  with  gravel  in  making  concrete  for  the  cellar 
bottom.  The  stones  are  being  shoveled  against  a  screen 
having  a  2-inch  mesh  to  get  them  as  nearly  uniform  in  size 
as  possible,  and  to  remove  dirt  and  grit. 

The  brick  piers  are  completed  and  have  the  bond  and  cap- 
stones built  in  as  required.  The  cellar  window  openings 
have  a  three-row  rowlock  arch  over  each,  and  the  door  open- 
ing to  cellarway,  and  interior  door  openings  are  arched  over 
with  a  rowlock  arch  of  four  courses.  The  sill  and  lintel  in 
dumb-waiter  shaft  are  of  the  requisite  size,  and  are  properly 
built  in  with  a  4-inch  bearing  on  the  ends. 

50.  Other  Stonework. — Having  inspected  all  the  work 
on  the  building,  inside  and  out,  the  superintendent  walks 
over  the  premises  to  inspect  any  new  materials  that  may  have 
arrived  in  the  interval ;  he  finds  that  a  number  of  finished 
balusters,  coping,  foot  rail,  and  upper  rail,  in  dimension 
blocks  and  caps  for  the  pedestals  of  the  terrace  balustrade, 
have  been  delivered  on  the  ground.  This  stonework  was 
cut  and  dressed  at  the  quarry,  shipped  by  railroad,  and  the 
cars  run  onto  a  side  track.  The  stones  were  hauled  to  the 
premises  in  wagons,  each  stone  is  marked  in  the  back,  or 
bed,  with  a  number  or  letter,  which  designates  its  ultimate 
location  when  set  in  place,  and  lewis  holes  are  cut  in  all 
except  the  balusters,  which  have  round  holes  drilled  in  for 
dowel-pins. 

The  under  side  of  upper  rail  and  top  of  foot  rail  also  have 
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holes  drilled  at  regular  intervals  for  dowels.  The  workmen 
are  laying  the  long  pieces  of  rail  and  other  members  in  tiers 
of  two  or  three  high,  with  a  piece  of  board  between,  as  these 
stones,  being  long  and  small  in  cross-section,  are  liable  to 
break  easily.  The  superintendent  examines  these  stones 
and  finds  that  all  are  of  good  sound  stock  and  have  no  broken 
edges,  or  comers  which  if  found  would  render  the  stones  as 
unfit  for  use.  A  large  quantity  of  cement  has  arrived  and 
is  placed  on  the  ground  as  it  is  unloaded  from  the  wagons ; 
the  superintendent  examines  the  labels  on  the  barrels  and 
finds  that  they  are  of  the  brand  selected  at  the  time  the 
tests  were  made;  he  directs  the  workmen  to  remove  the 
cement  at  once  to  the  temporary  shed  prepared  for  it  A 
number  of  steel  I  beams  have  arrived,  and  judging  from 
their  height  and  length,  the  superintendent  decides  that 
they  are  for  the  plaza  at  the  front  of  the  building.  Further 
OTii  a  large  number  of  square  fireclay  flue  linings  of  different 
sizes  are  tiered  up;  two  or  three  of  these  have  large  pieces 
broken  off  the  comers,  and  for  this  reason  are  condemned ; 
a  workman  is  called  and  told  to  set  these  to  one  side  for 
removal,  as  they  are  imfit  for  use;  a  small  comer  or  a  chip 
knocked  off  would  be  of  no  consequence.  There  appears  to  be 
a  great  deal  of  activity  along  the  street  line  of  the  premises 
as  a  large  force  of  workmen  are  excavating  the  trenches  for 
these  walls.  Rough  quarry  stone  is  heaped  along  the  line 
of  this  trench  several  feet  inside  the  property  line,  and  for 
the  most  part  this  stone  is  found  to  be  sound  and  excellent 
for  the  purpose  of  building  the  rubble  part  of  the  walls. 
Going  along  the  trenches,  the  superintendent  finds  that  the 
soil  is  mostly  of  a  sandy  loam,  approaching  to  gravel  as  a 
greater  depth  is  reached,  with  boulders  of  varying  sizes 
here  and  there ;  the  soil  in  the  trenches,  as  far  as  they  are 
excavated,  is  found  to  be  dry.  Passing  around  to  the  avenue 
side  of  the  premises,  the  superintendent  notices  that  a  large 
quantity  of  floor  joists,  studding,  arid  other  lumber  has  been 
delivered,  and  has  been  deposited  directly  in  line  with  the 
main  entrance.  The  foreman  carpenter  is  called  and  shown 
that  the  lumber  cannot  remain  here  for  more  than  a  few  days 
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at  the  most,  as  the  masons  will  be  along  to  excavate  for  and 
build  the  walls.  He  is  therefore  ordered  to  remove  all  this 
lumber  to  a  clear  space  out  of  the  way  of  other  trades,  and 
cautioned  to  see  in  the  future  that  his  lumber  is  deposited  at 
the  proper  place.  Having  attended  to  all  these  matters,  it 
is  safe  to  say  that  the  superintendent  has  finished  his  labors 
for  the  day,  

SEVENTH  VISIT, 

61.  The  superintendent  visits  the  premises  again  after 
a  few  days  and  finds  that,  with  the  exception  of  two 
lengths  of  rail  and  three  pedestal  caps,  the  west  terrace  wall 
is  completed.  The 
method  of  jointing 
the  work  in  construc- 
tion is  shown  in 
13.  The  piers,  col 
umns,  and  Hnte 
course  on  the  belv' 
dere  are  set  in  posi- 
tion, ready  for  the 
wood  framing  of  the 
root. 

Quite  a  stretch  of 
coping  and  foot  rail 
has  been  set  and  the 
F'"-  '■■  pedestals  started  on 

the  south-front  terrace  wall  near  the  belvidere.  The  curved 
terrace  walls  have  been  built;  especial  attention  having  been 
given  to  rush  this  part  of  the  work,  as  the  stakes  indicating 
the  centers  of  the  pedestals  were  liable  to  be  dislodged  by 
wagon  wheels  or  otherwise.  The  wall  at  each  side  of  the 
main-entrance  driveway  is  to  be  built  of  coursed  ashlar,  clean- 
cut  finished;  the  mbblework  has  been  built  up  to  grade,  and 
preparations  are  being  made  to  start  the  ashlar. 

The  terrace  walls  on  the  east  side  and  the  stretch  of  wall 
on  the  end  near  the  stable  are  pretty  well  along;  the  ashlar 
is  being  set,  and  the  coping,  rails,  etc.  are  being  deposited 
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along  the  line  of  this  wall  to  be  at  hand  when  required.  The 
superintendent  observes  that  but  a  few  men  are  at  work  on 
the  main  building.  On  asking  the  foreman  mason  for  an 
explanation  of  this,  he  is  informed  that  very  little  headway 
could  be  made  on  the  building,  as  neither  the  capping  course, 
or  facia,  nor  the  voussoirs  for  door  arches  had  been  delivered. 
On  the  contrary,  a  large  quantity  of  the  stone  for  the  terrace 
walls  was  on  the  ground,  and  for  this  reason  the  men  were 
ordered  to  push  work  on  that  section  of  the  work  in  order  to 
dispose  of  the  accumulated  material.  Very  little  work  has 
been  done  on  the  building  since  the  superintendent's  previ- 
ous visit.  The  arches  and  lintels  over  the  openings  have 
been  set  with  the  exception  of  those  over  the  doors;  the 
templets  for  which  are  in  position. 

62.  Street  Wall. — Nothing  further  being  done  on  the 
building,  the  superintendent  proceeds  to  the  Station  Street 
side  of  the  premises,  where  the  masons  are  at  work  on  the 
street  wall.  This  wall  is  stepped  up  8  inches  at  intervals  of 
about  50  feet,  in  order  to  conform  to  the  grade  of  the  street, 
and  no  part  of  the  foundation  wall  is  to  be  nearer  than 
4  inches  to  the  finished  grade  of  the  sidewalk,  that  no  rubble- 
work  will  appear.  The  wall  on  the  front,  or  avenue,  side  of 
the  property  is  being  pushed  along  rapidly.  The  base  course 
along  the  street  walls  is  to  be  of  bird's-eye  granite,  clean-cut 
finished,  having  1^  inches  projection,  and  leveled  on  top, 
and  the  balance  of  the  stonework  of  the  same  kind  of  lime- 
stone as  that  used  in  other  walls  on  the  premises.  All  street- 
wall  pillars  to  be  capped  with  a  single  piece  of  stone,  those 
for  gate  pillars  to  be  molded  and  finished  with  a  ball  on  top, 
and  all  coping  between  pillars  to  be  in  one  piece,  having  a 
4-inch  cover  at  each  end ;  granite  wheel-guards  to  be  built  in 
at  each  pillar,  flanking  the  carriage  entrances.  By  constant 
observation  of  the  quality  of  the  stone  on  the  ground,  and 
mortar  used  in  the  work,  as  well  as  occasional  investigation 
with  a  light  steel  rod  driven  down  into  the  crevices  from  the 
top  of  the  wall,  for  the  purpose  of  testing  the  bonding,  it  will 
be  a  comparatively  easy  matter  to  follow  up  the  work  and 
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see  that  no   sham,  dishonest,  or   careless  work  is   being 
done. 

53.  Stable  Foundations. — Proceeding  to  tlie  rear  of 
the  premises,  the  superintendent  finds  that  the  work  on  the 
stable  foundations  is  being  properly  done.  It  is  not  our 
intention,  however,  to  dwell  on  this  part  of  the  work,  for  the 
general  methods  of  construction  are  the  same  as  those  in  the 
main  building.  Only  such  details  of  construction  as  are  not 
covered  in  the  main  building  will  be  explained.  The  same 
remarks  may  apply  to  the  greenhouse,  the  construction  of 
which,  as  was  previously  mentioned,  is  the  subject  of  a  sep- 
arate contract.  This  class  of  work  is  done,  as  a  general  rule, 
by  men  who  make  a  specialty  of  it,  and  asa  number  of 
devices  used  in  this  construction  are  patented  and  controlled 
by  the  horticultural  builders,  it  is  advisable  to  let  the  work 
absolutely  to  them.  The  excavation  for  the  wall  at  the  rear 
of  the  stable  and  greenhouse  is  being  done;  the  soil  here  is 
found  to  be  dry,  and  solid  rock  is  struck  about  2  feet  below 
grade,  immediately  at  the  rear  of  the  greenhouse.  As  the 
solid  rock  affords  the  best  known  foundation,  the  wall  may 
be  built  upon  it  without  laying  footing  stones,  the  rock  to  be 
shelved  to  form  a  level  bed  for  the  stones  of  the  wall.  This 
wall  is  built  of  ordinary  rubble  stonework  up  to  grade,  and 
with  buff  pressed  brick  above  grade.  The  capping  consists 
of  limestone  coping  with  cover  joints,  as  shown  in  Fig.  14,  and 
each  end  of  the  wall  is  finished  and  strengthened  by  a  pier 


Fig.  14. 

capped  with  a  single  stone  and  ball  top  to  conform  to  the 
other  work.  This  wall  is  built  for  the  purpose  of  screening 
this  section  of  the  premises  from  the  view  of  the  adjoining 
estates. 
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54*  Hedge. — Instead  of  building  this  wall  the  full  length 
along  the  dividing  property  lines,  a  hedge  of  a  close  grow- 
ing shrub  will  be  planted,  which,  if  kept  neatly  trimmed,  will 
serve  the  purpose  of  a  wall  or  fence.  The  inspection  of  the 
work  being  concluded  for  the  day,  the  superintendent  makes 

• 

a  tour  of  the  premises  with  the  view  of  examining  any  new 
or  additional  materials  delivered  since  his  last  visit.  He 
finds  a  number  of  large  casks  marked  enameled  brick,  ''bull 
noses,"  ** stretchers,"  arch  **A,"  etc.,  each  barrel  being 
marked  to  designate  what  form  of  brick  it  contains.  This 
enameled  brick  is  to  be  used  for  facing  the  inside  walls  of 
the  carriage  room  in  the  stable,  and  as  they  are  not  to  be  used 
for  some  time,  and  are  very  liable  to  be  damaged  if  the  casks 
are  left  open,  it  is  decided  to  inspect  them  when  they  are  to 
be  used,  for  any  damaged  brick  is  very  easily  detected; 
those  having  chipped  edges  should  be  rejected.  The  window 
and  door  arched  brick,  should  be  laid  out  on  a  platform  to 
ascertain  if  all  required  for  .the  arches  are  at  hand  and  that 
they  are  molded  to  the  proper  form,  so  that  when  assembled 
they  will  fit  the  opening  exactly. 

The  carpenters  have  stopped  work,  as  the  framing  timbers 
required  for  the  floors,  roof,  etc.  are  ready  for  erection 
when  masons  have  finished  their  work  on  the  main  walls  of 
the  building. 

A  large  quantity  of  sheathing  boards  have  been  delivered 
and  are  found  to  conform  to  the  specifications ;  being  matched- 
surfaced  one  side  and  of  good  sound  stock;  a  few  boards 
have  split  on  the  ends,  due  to  improper  handling  perhaps, 
but  these  may  be  easily  culled  when  the  time  arrives  to 
cover  the  frame  with  them.  These  damaged  boards  may  be 
used  for  bracing  of  staging,  rough  bracketing,  or  some  such 
purpose. 

Several  thousand  buff  hydraulic-pressed  brick  have  been 
delivered,  plank  have  been  laid  on  the  ground  to  protect 
them  from  the  earth  and  dampness,  and  they  are  tiered  up 
with  fine  salt  hay  between  to  prevent  breakage.  These 
bricks,  being  pressed  in  a  mold  under  great  pressure,  are  uni- 
form in  size,  and  when  pressed  iu  the  same  mold  seldom  vary 
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more  than  J  inch  in  size.  The  inspection  of  this  quality  of 
brick  is  a  comparatively  easy  task.  They  should  be  sound, 
have  sharp  angles  and  corners,  free  from  flaws  and  from 
lumps  of  gravel,  etc.,  at  least  three  faces  smooth  and  true, 
and  all  be  of  a  uniform  color. 

55.  Drain-Pipe  Trenches. — The  trenches  for  subsoil 
leader  and  sewage  drain  pipes  on  the  premises  are  being 
excavated,  but  only  the  laying  of  drain  pipes  required  to  be 
done  by  the  mason  will  be  considered  at  this  time.  The 
iron  drain  pipes  and  other  work  of  that  nature  will  be 
explained  under  the  head  of  plumbing  work,  to  which  they 
properly  belong.  Nothing  more  remains  to  be  done  for  the 
day,  so  the  superintendent's  visit  may  be  considered  at  an 
end. 

The  work  on  the  remainder  of  the  terrace  and  other  walls 
on  the  premises  being  practically  a  repetition  of  that  previ- 
ously described,  nothing  further  need  be  said  on  the  subject, 
except,  perhaps,  as  regards  some  details  of  construction  not 
previously  described. 

EIGHTH  VISIT. 

56.  During  the  period  occupied  by  several  visits  of  the 
superintendent  to  the  premises,  following  the  seventh  visit, 
which  was  described  at  length,  a  great  deal  of  work  has  been 
done.  The  street  walls  are  all  built  up  to  the  level  of  the 
terrace  slope,  the  coping  set  in  position,  and  the  pillars  com- 
pleted with  caps  set  in  position;  the  caps  for  the  pillars  at 
the  carriage  entrances  have  not  been  set,  and  the  superin- 
tendent learns  that  they  had  been  delivered  and  they  were 
found  to  be  too  small,  having  been  cut  to  the  same  dimen- 
sions as  those  for  the  intermediate  pillars,  while  they  should 
have  been  much  larger. 

The  superintendent  passes  all  along  the  street  wall  and 
examines  critically  that  part  of  the  work  done  since  his  last 
visit,  and  not  finding  any  improperly  done  or  faulty  in  any 
way,  he  proceeds  to  inspect  the  terrace  walls  which  are  com- 
pleted all  around  with  the  exception  of  the  sections  at  the 
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steps.  He  discovers  in  one  flight  that  a  step  has  been  set 
which  has  a  large  piece  broken  off  ne^r  one  end.  Work  on 
this  section  has  been  stopped;  the  foreman  probably  discov 
ered  the  broken  step  and  expected  that  it  would  be  con- 
demned. The  foreman  is  called  and  is  told  to  have  the  step 
removed.  On  looking  over  the  plans,  the  superintendent 
notices  that  the  entrance  steps  at  the  front  carriage  gate  are 
of  the  same  rise  tread  as  in  the  flight  mentioned  above,  and, 
as  the  condemned  step  is  sound,  the  foreman  is  told  that  it 
may  be  used  in  the  front  flight  of  steps  by  cutting  it  to  the 
right  length. 

Passing  on,  the  superintendent's  attention  is  attracted  to 
a  workman  who  seems  to  be  busily  engaged  in  rubbing  on 
one  comer  of  a  pedestal ;  this  arouses  his  suspicion,  and  going 
over  to  him  finds  that  apiece  was  broken  off  the  corner,  and 
this  man  had  patched  it  and  was  trying  to  cover  up  the  joint 
when  discovered.  The  superintendent  orders  the  man  to 
desist,  and  notifies  the  foreman  to  remove  the  stone  and 
replace  it  with  a  sound  one. 

67.  Ijaylng:  Bricks. — The  manner  of  laying  bricks 
depends  largely  on  the  character  of  the  work.  As  a  general 
rule,  all  joints  should  be  filled  with  mortar  and  made  as 
small  as  is  consistent  with  good  work.  They  should  never 
be  less  than  \  inch  in  thickness  to  insure  a  good  bond. 
Nine  courses  of  standard  size  common  brick  laid  up  in  an 
ordinary  wall  should  not  measure  more  than  23}  inches. 
When  the  outside  courses  have  been  laid  the  full  length  of 
the  wall,  the  bricklayer  should  fill  the  space  between  with 
mortar  and  then  lay  the  hpart  bricks,  pressing  them  with  a 
downward  diagonal  motion  so  as  to  press  the  mortar  into 
the  joints.  The  surplus  mortar  is  scraped  off  and  thrown 
ahead.  This  method  of  laying  is  conceded  to  be  the  best. 
On  account  of  the  true  rectangular  form  of  pressed  brick, 
they  maybe  laid  with  a  close  joint,  but  J-  inch  should  be  the 
minimum.  Before  laying  face  brick  in  the  wall  a  sample 
should  be  laid  up  in  the  colored  mortar  to  determine  the 
height  of  a  fixed  number  of  courses  and  get  the  proper 
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tint,  after  which   the   proportion   of   mortar  stain   can  be 

determined, 

58.     Rear  Wall. — The  brick  wall  at   the   rear  of  the 

premises  is  seen  to  be  built  up  several  courses  above  the 
stone  base  course,  and  as  this  wall  is  to  be  faced  on  both 
sides  with  the  light  pressed  brick  previously  described,  it  is 
well  to  look  after  this  work  and  see  that  the  bonding  is  prop- 
erly done,  and  that  the  wall  is  built  to  the  proper  lines. 
The  superintendent  examines  the  lines  and  finds  them  to  be 
in  the  proper  position  with  reference  to  the  stakes  set  for 
the  purpose,  and  the  wall  at  the  comers  and  the  ends  is  car- 
ried up  several  courses  above  those  in  the  body  of  the  wall. 
A  careful  workman  is  generally  put  at  each  corner  or  end  of 
the  wall,  so  that  they  may  adjust  the  lines  as  the  courses  rise 
up;  the  men  on  the  intermediate  sections  then  have  only  to 
work  to  the  lines  as  they  are  set  for  them,  as  shown  in 
Fig.  U. 


Pki.  is. 

The  body  of  this  wall  is  laid  up  in  lime-and-cement  mor- 
tar, and  the  face  brick  in  mortar  tinted  with  mineral  mortar 
stains  to  inatch  the  brick.  The  face  brick  being  of  standard 
size,  a  good  bond  with  the  common  brick  filling  may  be  very 
easily  obtained;  about  every  sixth  course  the  wall  is  laid  up 
in  regular  bond,  every  sixth  course  in  height  being  a  header 
course.  The  wall  is  capped  with  a  5-inch  coping  with  cover 
pieces  7  inches  thick,  having  a  2-inch  lap  as  shown  in  Fig.  14. 

69.  Greenhouse  Foundations. — Work  on  the  green- 
house foundations  is  in  progress.     At  one  end,  towards  the 
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stable,  considerable  rock  is  encountered,  in  one  place  appear- 
ing above  the  surface,  but  as  the  greenhouse  floor  and  the 
exterior  grade  about  the  greenhouse  are  to  be  fully  3  feet 
above  the  driveway,  which  is  nearly  on  grade  here,  the  walls 
may  be  built  upon  the  natural  rock  by  shelving  it  to  form  an 
even  bed  for  the  first  course  of  stone. 

Some  rock  will  have  to  be  excavated  in  order  to  get  8  feet 
of  headroom  in  the  cellar  under  the  central  pavilion,  as 
required  by  the  drawings,  but  as  the  rock  appeared  above 
the  surface  at  this  location,  the  contractor  for  the  work  will 
have  to  excavate  it  at  his  own  expense.  The  earth  in  the 
trenches  at  the  western  end  is  of  a  sandy  loam  and  is  firm 
and  dry;  a  footing  course  will  have  to  be  laid  here,  bUt  where 
the  rock  occurs  none  will  be  required. 

60.  The  Main  Building:. — The  superintendent  goes  to 
the  main  building,  the  mason  work  on  which  by  this  time 
has  to  all  appearances  been  completed.  Passing  clear 
around  the  building,  he  sees  that  all  the  stone  facing  vous- 
soirs  in  door  arches,  and  the  belt  course  capping  the  wall 
have  been  set  in  place. 

The  steel  I  beams  and  brick  arches  for  the  support  of  the 
plaza  are  in  place,  and  all  properly  set  and  lined  up;  the 
walls  here  have  been  built  up  and  part  of  the  coping  is  set 
in  position.  The  porte-cochfere,  veranda,  and  porch  pillars 
have  been  set,  and  the  I-beam  framing  for  the  veranda 
floor  is  being  set.  The  stone  slabs  forming  the  floors  of  the 
porches,  and  the  balustrades  at  the  sides  are  in  position. 

Having  completed  for  the  day  the  inspection  of  the 
works  in  course  of  construction,  the  superintendent  looks 
about  him  for  new  or  additional  material  that  may  have 

4 

been  delivered  in  the  interval.  He  finds  that  the  stone 
caps  for  •  the  pillars  flanking  the  carriage  entrances  have 
been  delivered,  and  applying  his  rule  to  them,  finds  that 
they  are  of  the  proper  dimensions.  A  gang  of  laborers  are 
at  work  breaking  stone  which  is  to  be  used  for  laying  the 
bed  of  the  driveways.  The  engineer  and  his  assistant  are 
at  work  staking  out  the  driveways,  and,  on  consulting  the 
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landscape  architect,  who  is  supervising  this  work,  the  super- 
intendent learns  that  the  excavation  and  rough  shaping  of 
the  driveways  is  to  commence  at  once. 


NINTH  VISIT. 

61.  On  the  occasion  of  his  next  visit,  the  superintend- 
ent finds  that  the  street  walls  and  entrance  steps  are 
completed;  the  terrace  walls,  with  the  exception  of  a  few 
details,  are  completed;  and  as  the  rubble  foundations  of 
these  walls  have  dried  out,  the  foreman  is  called  and  told 
that  the  filling  in  should  be  done  at  once,  that  the  work  of 
road  building  may  not  be  delayed,  as  this  work  is  being 
done  by  another  contractor.  The  rear  dividing  wall  is  built 
about  half  way  up  and  the  work  is  being  pushed  rapidly; 
the  superintendent  inspects  this  work,  and  finds  that  in  one 
section  of  the  wall  a  joint  three  courses  from  the  top  is 
found  to  be  too  wide — the  specifications  requiring  that  all 
joints  in  face  brick  in  this  wall  shall  not  exceed  -^  inch  in 
width.  The  courses  above  this  point  are  ordered  taken 
down,  that  the  objectionable  joint  may  be  remedied.  Pass- 
ing on,  he  watches  the  bricklayers  and  finds  that  one  of  them 
is  simply  filling  the  walls  with  bats  without  using  any  mor- 
tar until  he  has  a  number  of  them  set,  when  he  throws  a 
trowel  of  mortar  on,  and  working  it  back  and  forth  with  his 
trowel,  trusting  to  luck  that  the  joints  w411  be  filled;  then 
scraping  off  what  remains,  he  throws  it  ahead,  and  spread- 
ing some  more  mortar  further  on,  attempts  to  repeat  the 
process,  but  is  stopped  by  the  superintendent,  who  asks  him 
how  much  work  he  has  done  in  this  way.  The  foreman  is 
called  and  questioned  about  this  work,  and  he  assures  the 
superintendent  that  the  rest  of  the  work  was  properly  done. 
The  latter,  to  satisfy  himself,  orders  the  wall  taken  down 
for  two  or  three  courses  and  he  finds  that  the  work  here  was 
done  as  required.  He  then  cautions  the  men  that  the  bricks 
must  be  shoved,  as  required  by  the  specifications.  The 
superintendent  directs  the  foreman  to  allow  no  more  work 
of  this  kind  to  be  done  imder  pain  of  being  compelled  to 
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tear  it  down  again;  he  makes  a  note  of  this  order  in  his  field 
book  for  future  reference. 

The  wall  coping  and  cover  pieces  of  same  are  on  the 
ground,  and  are  up  to  the  requirements  of  the  specifications. 
A  V-shaped  groove  is  cut  under  the  projecting  edge  to  form 
a  drip.  The  stable  walls  are  pretty  well  along,  the  corbel 
in  the  walls  on  the  inside  for  the  support  of  the  first-floor 
joists  is  built  in,  the  marble  base  has  been  set,  and  the 
enameled  brick  are  well  laid  and  properly  bonded  into  the 
body  of  the  wall.  The  superintendent  passes  all  around  on 
the  interior  of  the  carriage  room  to  see  that  no  chipped  or 
otherwise  damaged  brick  is  used.  The  foundation  walls  of 
the  greenhouse  are  built  and  leveled  ready  for  the  super- 
structure; a  large  number  of  cases  containing  glass  has  been 
delivered  and  also  a  large  quantity  of  painted  structural 
iron. 

Going  around  to  the  front  of  the  building,  the  superin- 
tendent sees  that  men  are  at  work  laying  the  cement  top 
dressing  or  floor  of  the  plaza;  at  one  end  the  cement  is  laid 
and  a  man  is  marking  it  oS,  with  V-shaped  channels  to  rep- 
resent a  pavement 

62,  Fireclay. — Fireclay  is  a  composition  having  as  its 
principal  ingredients  aluminum  and  silicic  acid,  which  form 
about  two-ihirds  of  the  mass;  it  also  contains  water,  quartz, 
and  oxide  of  iron-  The  clay  is  mixed  with  sand  and  water, 
molded  into  the  required  shapes,  and  burnt  at  a  white  heat ; 
this  product  is  called  "firebrick."  With  an  addition  of 
about  40  per  cent  of  sawdust,  or  some  other  combustible 
material  before  burning,  the  product  is  called  "porous  terra 
cotta"  or  "terra-cotta  lumber."  Pipes  are  made  from  this 
material  in  a  variety  of  sizes  and  shapes,  but  usually  round. 
They  should  be  straight,  sound,  and  of  a  uniform  thickness 
in  cross-section.  Pipes,  for  the  purpose  of  sewerage,  or 
other  uses  where  a  tight  job  is  required,  should  be  formed 
with  a  socket  at  one  end  and  a  spigot  at  the  other,  and  when 
fitted  together  should  show  a  circular  space,  or  ring,  of  at 
least  J  inch  clear  all  around  between  the  two.     These  pipes 
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should  be  glazed  with  salt  put  on  before  burning,  and  then 
fused  in. 

63.  Ikying  Pipes. — The  work  of  laying  earthen  pipes 
should  be  carefully  done,  and  the  superintendent  should  pay 
a  reasonable  amount  of  attention  to  see  that  the  bed  of  the 
trench  is  made  smooth  and  with  a  uniform  pitch.  If  the 
trench  is  cut  through  rock,  the  bottom  should  be  covered 
with  a  layer  of  sand  about  6  inches  deep;  the  sand  is 
scooped  out  for  the  hub  or  socket,  and  the  pipe  should  be  laid 
so  that  its  entire  length  will  have  a  bearing;  mortar  is  then 
placed  around  the  bottom  half  of  the  socket,  and  the  top  half 
of  the  spigot  and  the  pipes  are  set  in.  The  mortar  should  be 
pressed  back  into  the  joint  to  fill  all  crevices,  and  then  the 
scraper  drawn  ahead,  as  shown  in  Fig.  16.    The  scraper  may 


be  made  in  different  ways,  but  the  one  shown  in  the  figure 
is  very  easily  made  and  ser\'es  the  purpose  very  well.  A 
circular  piece  of  wood  with  a  leather  or  sheet-rubber  edge 
tacked  on,  is  attached  to  a  handle,  and  as  each  length  of  pipe 
is  laid,  the  scraper  is  drawn  ahead  and  takes  any  mortar,  that 
may  have  entered  through  the  Joint,  with  it.  As  soon  as 
three  or  four  lengths  of  pipe  are  laid,  they  should  be  covered 
with  a  layer  of  sand  free  from  large  stones  to  a  depth  of  2  or  3 
inches,  to   protect   them   until    they  are   inspected   by  the 
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superintendent,  after  which  the  filling  in  may  be  done  with 
any  degree  of  rapidity  desired. 

Porous  or  agricultural  drain  pipes  are  laid  in  much  the 
same  way.  The  pipes  are  made  in  various  forms  and  sizes, 
and  usually  without  hubs.  They  are  often  laid  on  rough 
planks  in  the  trenches  in  order  to  prevent  settlement  or  dis- 
location. The  ends  are  simply  butted,  leaving  about  J  inch 
between,  and  the  joints  are  covered  with  a  strip  of  oilcloth 
or  paper  to  prevent  the  entrance  of  earth  into  the  drains. 
The  filling  over  these  pipes  generally  consists  of  gravel  sand, 
broken  stone,  or  similar  material,  that  the  water  may  find  its 
way  to  the  drain  and  in  that  way  be  carried  off. 

64.  Road  Building:. — The  position  and  grade  of  the 
roads  and  paths  were  determined  at  the  outset  and  indicated 
on  the  drawings.  The  first  part  oi.  the  work  consists  in 
removing  the  top  soil  along  the  line  of  the  roads  and  adding 
it  to  the  pile  already  taken  from  the  several  excavations,  to 
be  used  for  the  final  grading.  After  this  is  done,  the  roads 
are  cut  through  the  high  ground  and  brought  down  to  the 
required  grade,  always  working  to  the  stakes  set  by  the 
engineer.  Trenches,  18  inches  wide  and  2  feet  deep,  are  dug 
on  each  side  of  the  roadway,  as  shown  in  Fig.  17,  the  exca- 
vated clay  or  loam  being  thrown  to  either  side,  and  the  gravel 
or  sand  into  the  middle  of  the  roadway.  The  trenches  are 
then  half  filled  with  broken  stone  over  which  a  layer  of  straw 
is  laid,  and  then  topped  off  with  gravel  sufficient  to  fill  the 
trenches.      These    trenches,    sometimes    called    **  French 
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drains,"  should  be  continuous,  crossing  one  another  under 
the  road  at  intersections,  if  necessary.  If  broken  stone  and 
gravel  are  not  available,  an  agricultural  tile  drain  may  be 
used  instead. 
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The  object  of  providing  the  trenches  is  to  protect  the  road 
from  the  undermining  influence  of  water  entering  at  the 
sides.  It  is  often  found  to  be  economical  to  construct  the 
roads  while  the  excavation  for  the  building  is  being  done, 
so  that  the  excavated  gravel,  sand,  or  loams  may  be  used 
immediately,  and  thereby  save  rehandling  it.  After  the 
work  on  road  beds  and  drains  has  been  completed,  work 
should  be  suspended  until  the  time  arrives  for  final  grading; 
the  road  bed  being  finished  to  an  even  surface  6  inches  below 
the  finishing  level.  The  drains  will  keep  the  roads  dry,  and 
the  constant  traffic  over  them  will  compress  the  beds  so  that 
when  the  top  dressing  of  gravel  is  applied  and  brought  to  a 
neat  surface,  the  finished  road  will  be  durable  and  with  a 
reasonable  amount  of  attention  will  require  no  repairs  for 
some  time.  The  gutter  formed  at  each  side  of  the  road 
is  paved  with  small  cobblestones,  as  shown  in  Fig.  17,  for  the 
purpose  of  carrying  oflE  excessive  water  during  heavy  rain 
storms. 

66,  Pointingr. — ^All  joints  in  stonework  should  be  raked 
out  to  the  depth  required  by  the  specifications  and  pointed 
up  with  Vicat  Portland  cement  This,  and  also  a  compound 
of  cement,  lime,  plaster  of  Paris,  and  marble  dust,  called 
La  Farge,  are  both  used  for  setting  and  pointing  up  the  joints 
of  stones  that  are  likely  to  be  discolored  by  ordinary  cement 
The  mortar  should  be  well  pressed  into  the  joint  and 
•*  tucked  "  with  a  steel  jointing  tool  having  a  converse  work- 
ing edge.  The  work  of  pointing  should  be  carried  on 
simultaneously  with  that  of  cleaning  down.  The  horizontal 
joints  in  coping,  as,  for  instance,  the  plaza  coping,  or  other 
joints  in  a  similar  position,  where  the  mortar  is  liable  to  drop 
or  work  out  in  the  course  of  a  few  years,  should  be  calked 
with  oakum  to  a  depth  of  2  inches  and.  then  be  filled  with 
about  f  inch  of  mastic  cement  having  asphaltum  as  a  base. 

If  it  is  desired  to  clean  down  old  walls,  a  sand  blast  is 
generally  used ;  the  sand  being  driven  against  the  wall  in  a 
spray  by  compressed  air  or  steam.  By  this  means  a  laj^r  is 
removed  from  the  stone,  which  may  be  increased  until  all 
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stains  or  nicks  are  removed,  leaving  a  surface  similar  in 
appearance  to  that  on  the  stone  when  first  cut  When  carv- 
ing is  to  be  cleaned  down  by  this  process,  it  is  necessary  to 
have  a  careful  man  to  do  the  work,  as  the  fineness  of  the 
carved  forms  may  be  very  easily  destroyed. 

66.  Cramps,  Joggles,  and  DoM^els. — The  methods  of 
tjdng  or  linking  stones  together  by  means  of  stone  or  metal 
are  various,  and  as  an  adjunct  to,  or  even  sometimes  in  the 
absence  of  mortar,  have  been  practised  for  ages.  Theoretic- 
ally, blocks  of  stone  used  in  the  construction  of  buildings 
should,  when  their  beds  are  level  and  their  faces  vertical, 
preserve  their  position  from  the  fact  of  superposition  in 
obedience  to  the  simple  laws  of  gravitation,  without  a  binding 
medium  between  them,  such  as  mortar  or  mechanical  devices. 
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In  Fig.  18  several  forms  of  cramps  are  shown;  a'^  a"  repre- 
sent cramps  which  are  made  of  a  tough  stone,  and  at  ^,  r,  d. 
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and  e  the  forms  shown  are  usually  made  of  metal,  and  for 
this  reason  they  are  not  as  large  as  stone  cramps;  at  d'  and 
e"  are  shown  how  the  stones  are  cut  to  receive  the  cramp. 
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Bronze  is  generally  used  for 

making  these  cramps,  and  is 

perhaps  the  best  metal  for 

(a)  the  purpose ;  iron  or  steel  will 

rust  and  discolor  the  stone. 
Joggles  in  stone  jointing  are 
cut  in  various  shapes,  but  the 
slip,  or  mortised,  joint  shown 
at  (a)  and  (b\  and  the  dove- 
tailed joint  at  (c\  Fig.  19, 
are  the  forms  most  common. 
Dowels  are  made  of  metal, 
(c)  stone,  or  wood.  The  common 

^'°- 1®-  form  of  metal  dowel  and  its 

use  in  jointing  stonework  is  shown  at  ^,  Fig.  20,  while  a' 
shows  the  dowel  itself.  At  ^  a  square  dowel  serving  a 
similar  purpose  is  shown.  At  c  and  d  two  pieces  of  stone 
cut  to  receive  dowels  are  shown,  c'  and  d'  being  the  dowels. 
It  is  always  well  in  constructing  stonework  to  use  mortar  to 
insure  a  perfectly  secure  job,  but  dowels,  joggles,  and  cramps 
are  necessary  and  are  used  very  extensively  in  the  construc- 
tion of  intricate  stonework,  such  as  in  the  tracery  of  Gothic 
windows.  The  fitting  of  dowels,  etc.  should  be  very  accu- 
rately and  carefully  done,  especially  when  they  are  exposed 
to  view.  The  cramps  should  fit  neatly,  be  flush  with  the 
surface  of  the  stone,  leaving  an  annular  space  around  the 
cramp  to  receive  molten  lead.  When  the  lead  has  cooled,  a 
sharp  cold  chisel  and  hammer  should  be  used  to  chip  it  down 
to  a  smooth  surface.  Dowels  or  cramps,  when  in  a  position 
where  lead  cannot  be  poured  in,  should  be  fitted  snugly  and 
set  in  cement  to  fill  the  crevices  about  the  dowel. 


67.  Concrete  Work.— The  specifications  require  that 
the  body  of  all  concrete  shall  be  mixed  in  the  proportion  of 
1  part  Rosendale  cement,  3  parts  sand,  and  5  parts  of  broken 
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stone  of  a  size  to  pass  through  a  3-inch  ring;  the  finishing 
coat,  or  top  dressing,  to  be  mixed  of  sand  and  Portland 
cement  in  equal  bulk,  measured  in  a  dry  state  before  mixing. 
The  bottom  for  all  concrete  work  should  be  prepared  and 
tamped  down  thoroughly  before  laying  concrete  anywhere 
on  the  premises. 


Fic.  ao. 
The  bottom  for  the  concrete  in  the  carriage  wash  consists 
of  2-inch  tongued-and-grooved  plank,  supported  by  4'  X  8" 
girders,  which  in  turn  are  supported  on  a  stone  wall  built 
around  under  the  carriage  wash.  The  top  of  this  rough 
flooring  is  6  inches  below  the  finished  floor  of  the  carriage 
house.  A  water-tight  bed  is  laid  over  this,  consisting  of 
alternate  layers  of  tarred  paper  and  asphaltiim;  these  layers 
are  turned  up  4  inches  all  round,     A  ^'  X  2'  wrought-iron 
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bar  secured  with  screws  is  placed  around  the  edge  of  the 
floor  to  form  a  stop  for  the  concrete  and  to  preserve  the 
edges  from  breakage.  After  the  waste-pipe  connection  and 
the  strainer  have  been  set  by  the  plumbers,  the  body  concrete 
is  laid  and  tamped  down,  the  top  being  graded  to  conform 
to  the  required  finished  grade,  but  1  inch  below  it.  After 
this  has  set  sufficiently,  the  top  dressing  is  laid,  smoothed 
down  nicely,  and  graded  to  the  strainer.  A  series  of  V-shaped 
diagonal  channels  4  inches  on  centers  are  marked  on  the 
surface  of  the  concrete,  to  prevent  the  horses  from  slipping 
and  to  drain  the  stand,  as  shown  in  Fig.  21. 


The  concrete  in  the  cellar  bottom  and  area  is  specified  as 
being  6  inches  thick  including  a  1 -inch  top  dressing.  The 
superintendent  should  see  that  the  hodf  of  the  work  is  well 
tamped  down,  graded  as  required,  and  worked  up  close  to 
the  foundation  walls,  piers,  etc.  The  laying  of  the  finishing 
coat  must  be  carefully  watched  to  see  that  no  depressions 
occur  on  the  siirface,  that  the  required  thickness  is  put  in, 
and  that  the  top  is  properly  floated  to  a  perfectly  smooth 
surface  and  finished  neatly  around  all  angles  and  comers. 
The  walk  e.  Fig.  ;!,  leading  to  the  front  entrance;  the  plat- 
forms/ flanking  the  front  carriage  entrance;  the  plaza  floor 
^,  previously  described;  the  veranda  floor  //;  the  bottom  of 
trap  wells  for  the  service  and  drainage  lines  and  the  bottom 
of  the  manure  vault— are  all  laid  and  finished  in  a  manner 
similar  to  the  cellar  bottom.     The  platforms  /  are  finished 
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with  a  rounded  edge  at  the  sides  adjacent  to  the  drive,  and 
these  platforms,  as  well  as  the  walk  ^,  are  squared  off  to 
represent  flagging. 

The  superintendent  should,  during  the  laying  of  the  con- 
crete work,  pay  strict  attention  to  the  proportions  of 
ingredients  used  and  the  methods  of  laying  it,  as  perhaps  no 
other  work  in  masonry  can  be  skimped  more  than  this.  It 
might  be  well  to  add  that  all  concrete  work  after  completion 
should  be  protected  from  damage  by  covering  it  with  boards, 
and,  if  necessary,  fenced  off  with  a  rough  temporary  guard. 

68.  TlsLgg^ng' — The  platform  in  front  of  the  greenhouse 
is  laid  with  flagging  in  two  pieces  the  full  thickness  of  the 
steps;  the  pieces  to  be  of  equal  length  with  the  joint  in  the 
center;  these  stones  are  to  rest  on  the  foundation  walls  of 
the  greenhouse  on  one  side  and  be  upon  the  steps  at  the 
other.  A  manhole,  20  inches  in  diameter,  is  to  be  cut  on 
the  left  side  where  indicated,  and  a  cast-iron  frame  and  flush 
cast-iron  manhole  cover  to  be  inserted.  All  this  work  is 
included  in  the  contract  for  the  greenhouse  work,  but  the 
laying  of  the  platform,  with  respect  to  getting  proper  grade 
and  beds  on  supports,  should  be  closely  watched  by  the 
superintendent.  The  flagstone  covers  over  the  trap  wells  for 
the  service-pipe  lines  are  specified  to  be  6  inches  thick  and 
in  one  piece,  with  a  full  8-inch  bearing  on  the  walls  all 
round,  and  to  have  a  manhole  with  cast-iron  flush  frame  and 
cover;  the  top  of  these  stone  covers  to  finish  10  inches  below 
the  finished  road  bed.  The  superintendent  should  see  that 
the  stones  are  sound,  of  sufficient  size,  that  they  are  properly 
bedded,  and  laid  at  the  proper  level. 


INSPECTION  OF  liUMBER. 

69,  Classification  of  liumber. — ^The  inspection  and 
classification  of  lumber,  or  its  valuation  according  to  the 
uses  to  which  it  may  be  put  in  house  building  or  elsewhere, 
is,  for  the  most  part,  a  matter  of  judgment.  In  every  local- 
ity, however,  there  are  certain  rules  adopted  by  the  lumber 
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exchanges  and  associations  which  the  inspector  must  follow, 
as  far  as  his  judgment  will  allow,  in  classifying  the  lumber. 
It  would  require  too  much  space  to  give  the  rules  of  inspec- 
tion in  each  state  or  locality,,  so  that  those  of  only  three 
lumber  centers  will  be  given — the  Maine  inspection  for  the 
East,  the  Baltimore  inspection  for  the  South,  and  the  Sag- 
inaw inspection  for  the  West.  These  will  serve  to  give  the 
student  a  general  idea  of  the  grading  of  lumber,  and  will 
enable  him  to  read,  intelligently,  specifications  or  proposals 
making  use  of  such  classifications. 


MAINE  INSPECTION. 

70,  Pine. — No.  1  pine  is  entirely  dispensed  with,  and 
the  first  quality  recognizeu  is  called  No.  2. 

No.  2  pine  may  be  of  any  length  or  width,  provided,  how- 
ever, that  short  lengths  and  narrows  must  be  good;  the 
shorter  and  narrower  the  board,  the  better  is  the  quality 
required.  A  board  12  feet  long  and  5  or  G  inches  wide  must 
be  entirely  free  from  knots  and  sap,  and  must  be  straight  in 
grain.  Larger  boards  must  be  nearly  free  from  knots,  sap, 
and  shake. 

No.  3  pine  must  be  free  from  shakes,  but  a  few  knots  or  a 
little  sap  will  not  condemn  it.  The  size  of  the  board  goes 
far  to  determine  the  quality;  very  small  pieces,  otherwise 
up  to  grade,  would  be  classed  as  No.  4. 

No.  4  pine  is  a  small  board  usually  free  from  knots,  but 
with  some  sap.  If  large  boards  are  put  in  this  number,  it  is 
because  one-quarter  or  one- third  of  the  piece  is  shaky, 
although  the  remainder  may  be  good. 

The  market  recognizes,  also,  two  kinds  of  shipping  boards, 
designated  **  Shippers";  viz.,  smooth  and  common.  Smooth 
shippers  are  boards  without  shake  or  case  knots,  or  any  large 
knots.  Common  shippers  are  boards  coarse  and  knotty,  8 
inches  and  upwards  in  width,  and  12  feet  and  upwards  in 
length.  (These  are  sometimes  manufactured  under  special 
orders,  when  they  may  be  9  inches,   10  inches,    or  even 
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greater  widths.)  In  this  grade  splits,  red  streaks,  or  very 
shaky  boards  are  objectionable. 

Narrows  is  the  term  of  the  next  grade  below  common 
shippers,  and  consists  of  boards  too  small  for  shippers. 
These  must  not  be  very  coarse,  and  must  be  suitable  for 
floor  boarda 

Poor  fours  consist  of  sappy,  shaky,  and  knotty  boards,  not 
suited  to  be  classed  in  any  of  the  foregoing  descriptions. 

Scoots  are  the  lowest  grade ;  rotten  boards  and  all  others 
not  admissible  in  other  grades  are  surveyed  as  scoots. 

The  market  also  handles  what  is  termed  sapling  pine  or 
gang  boards.  These  are  usually  manufactured  in  gang 
mills,  the  survey  as  to  quality  being  about  the  same  as  the 
balance  of  the  grades  described,  except  as  to  designation, 
the  twos,  threes,  and  fours  being  put  together  under  the 
one  term  planers.  The  skippers^  narrows^  poor  fours^  and 
scoots  are  surveyed  as  described  in  those  heads. 

71.  Spruce. — Spruce  is  known  in  the  two  qualities  of 
merchantable  and  scoots.  The  scoots  comprise  boards  which 
are  cross-grained  or  rotten.  In  surveying,  the  grades  are 
divided  into  two  qualities ;  viz. ,  floor  boards  and  coarse.  The 
floor  boards  must  be  nearly  free  from  knots;  all  others  are 
considered  coarse. 


BALTIMORE  IXSPECTTON, 

73.  Bules. — ^The  following  rules  for  the  inspection  of 
lumber  were  adopted  by  the  lumber  exchange  of  Baltimore : 

In  the  inspection  of  hard-wood  lumber  it  is  essential  that 
the  inspector  use  his  best  judgment,  based  upon  the  follow- 
ing rules  laid  down  for  his  guidance. 

The  standard  knot  must  be  a  sound  one,  and  not  exceeding 
1\  inches  in  diameter.  Splits  are  to  be  considered  as  defects, 
and  usually  reduce  the  piece  to  a  lower  grade.  Mill  culls 
are  never  regarded  as  marketable,  and  any  cull  which  will 
not  work  to  the  use  for  which  the  size  is  applicable,  without 
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wasting  more  than  one-half,  is  a  mill  cull.  The  standard 
lengths  are  12,  14,  and  16  feet,  but  15  per  cent,  of  10-foot 
lengths  may  be  allowed. 

In  black  walnut  and  cherry,  10-foot  lengths  are  considered 
as  standard,  and  15  per  cent,  of  8-foot  lengths  may  be 
admitteji  in  the  first  arid  second  grades. 

All  badly  manufactured  lumber  should  be  reduced  in 
grade,  and  that  for  newels  must  be  inspected  with  a  view  to 
the  adaptability  of  the  piece  for  the  intended  use,  as  in  many 
cases  it  cannot  be  utilized  for  other  purposes.  They  shall 
be  cut  outside  of  the  heart  to  square  the  following  sizes: 
5,  6,  7,  8,  9,  10,  and  12  inches  when  seasoned.  The  lengths 
must  be  4  feet  or  the  multiples  thereof. 

All  rotten,  shivered,  and  shaky  ends  shall  be  cut  off  in 
measurement  when  the  board  or  plank  will  make  8, 10,  or  14 
foot  lengths,  clear  of  the  bad  end,  and  be  classed  in  the 
grade  the  part  will  make,  except  culls,  which  shall  be  coimted 
full  in  all  cases. 

Face  cracks  in  all  cases  will  reduce  the  stock  one  grade; 
if  badly  face -cracked,  so  that  one-half  of  the  board  or  plank 
cannot  be  used  without  waste,  then  it  shall  not  be  counted. 

The  inspector,  in  all  cases,  is  to  keep  a  separate  tally  of 
each  size  and  quality.  All  boards  and  plank  should  be 
measured  and  graded  on  the  inferior  side. 

The  recognized  standard  thickness  shall  be  1,  1J-,  1^,  2, 
2 1,  3,  4,  and  5  inches  in  all  classes  of  hard  woods,  and  in  all 
cases  the  board_  or  plank  shall  be  of  full  thickness,  parallel 
in  width  and  have  square  edges  and  square  ends. 

All  tapering  pieces  of  lumber  shall  be  measured  one-third 
the  distance  from  the  narrow  end,  when  12  inches  and  over 
in  width  at  the  center;  when  less  than  12  inches  wide  at  the 
center,  they  must  be  measured  at  the  narrow  end. 

Worm  holes  are  to  be  considered  one  of  the  most  serious 
defects  in  hard -wood  lumber. 

All  inspectors  of  hard  wood  under  these  rules  shall  mark 
the  quality  upon  the  lumber  so  inspected,  when  required. 
lAimber  inspectors  are  required  to  use  due  care  in  handling 
and  marking  lumber,  that  the  stock  is  not  damaged  in  any 
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way,  or  its  fitness  for  use  impaired  by  careless  handling 
or  marking. 

73,  Black  Walnut. — Black  walnut  shall  be  inspected 
in  three  grades — firsts,  seconds,  and  culls. 

Firsts  shall  not  be  less  than  7  inches  wide,  and  must  be 
free  from  defects,  but  at  10  inches  wide  will  admit  of 
defects  equal  to  2  inches  of  sap  on  the  edges.  Defects  may 
increase  with  the  width,  but  not  such  as  to  cause  waste 
when  used  for  first-class  work. 

Seconds  shall  not  be  less  than  6  inches  wide,  and  at 
6  inches  may  have  one  knot.  Defects  may  increase  propor- 
tionately with  the  width.  Sap  on  the  face  side  shall  be 
measured  out. 

Culls  shall  include  all  lumber  not  up  to  the  standard  of 
seconds.     Mill  culls  to  be  excluded  from  this  grade. 

74.  Poplar  or  Whltewood. — Inspection  grades  shall 
be  known  as  firsts,  seconds,  and  culls. 

Firsts  shall  not  be  less  than  10  inches  wide,  and  at  this 
width  shall  be  free  from  all  defects;  at  12  inches  wide, 
2  inches  of  white  sap,  and  at  16  inches  wude,  4  inches  of 
white  sap  shall  be  allowed;  proportionate  increase  of  sap  to 
be  allowed  according  to  the  width.  In  lieu  of  the  sap  one 
standard  knot  shall  be  allowed  for  each  4  inches  of  sap. 

Seconds  shall  not  be  less  than  6  inches  wide,  and  must  be 
clear  up  to  8  inches.  When  over  8  inches  they  may  have 
two  sound  knots  not  exceeding  IJ  inches  in  diameter, 
and  2  inches  of  white  sap.  At  10  inches,  defects  equal 
to  3  inches  of  white  sap,  or  two  sound  knots  1^  inches 
in  diameter  are  admissible.  Defects  may  increase  with  the 
width,  but  two-thirds  of  the  entire  piece  must  be  suitable 
for  use  in  first-class  work,  without  waste. 

Culls  shall  comprise  all  widths  and  sizes  not  up  to  the 
standard  of  second  grade.  Lumber  usually  designated  as 
mill  culls  is  not  included  in  this  grade. 

For  poplar,  regular  marketable  thicknesses  shall  be  |,  1, 
^\y  Hf  ^}  ^h  ^>  ^^^  ^  inches;,  },  |,  1|,  5,  and  6  inches  and 
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up  are  classed  as  special  sizes.  When  squared,  the  sizes  in 
inches  shall  be  3x3,  4x4,  5x5,  6X6,  7x7,  8x8,  9x9, 
10  X 10,  etc.  All  square  stufE  to  be  cut  clear  of  the  heart, 
clear  in  quality,  and  cut  large  enough  to  hold  sizes  when 
seasoned.  Such  as  are  not  designated  as  prime  shall  be 
graded  as  seconds  or  culls. 

75.  Ash. — The  inspection  grades  shall  consist  of  firsts, 
seconds,  and  culls. 

Firsts  shall  not  be  less  than  8  inches  wide,  and  free  from 
all  defects.  Sap  shall  not  be  considered  a  defect,  if  bright 
and  sound. 

Seconds  shall  not  be  less  than  6  inches  wide,  and  at 
8  inches  may  have  two  standard  knots;  must  also  be  free 
from  heart,  dry  rot,  dote,  and  worm  holes. 

Culls  shall  include  all  grades  not  up  to  the  standard  of 
seconds. 

76.  Oak, — Inspection  same  as  ash,  excepting  timber,  in 
which  sound  knots,  and  heart  not  showing  on  the  outside 
shall  not  be  considered  defects.  For  birch,  beech,  maple, 
elm,  and  hickory,  the  same  inspection  as  for  ash.  In  first- 
grade  hickory,  6  inches  in  width  and  8  feet  in  length  shall 
be  allowed.  Quartered  oak  shall  be  inspected  as  firsts, 
seconds,  and  culls. 

Firsts  shall  be  5  inches  and  over  wide,  and  clear  of  all 
defects.  At  10  inches  wide  will  admit  of  defects  equal  to 
2  inches  of  sap  on  the  edges.  Defects  may  increase  with 
the  width,  but  not  such  as  to  cause  waste  when  used  for 
first-class  work.     Gum  spots-are  excluded  from  this  grade. 

Seconds  must  be  6  or  more  inches  in  width;  will  admit  of 
two  standard  knots ;  sap  on  the  face  side  to  be  measured  out. 
Defects  may  increase  with  the  width  in  proportion.  Small 
proportion  of  gum  spots  will  be  allowed,  but  in  no  case  shall 
they  be  of  such  a  character  or  quantity  as  to  seriously  damage 
the  piece. 

Culls  shall  include  all  not  up  to  the  standard  of  firsts  and 
seconds. 
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77.  Cherry,  Ash,  and  Walnut. — Counter  tops  shall 
be  12  feet  long  and  over;  17  inches  wide  and  over;  1,  IJ, 
1  J,  and  2  inches  thick,  and  must  be  clear  of  all  defects. 

Cherry,  ash,  and  walnut  strips  6  inches  wide  and  under, 
when  in  separate  lots,  shall  be  counted  as  firsts,  seconds, 
and  culls. 

Firsts  shall  have  one  face  and  two  edges  clear.  Sap  on 
face  side  of  ash,  when  bright,  to  be  counted. 

Seconds  will  admit  of  two  standard  knots  or  sap,  which  on 
face  side  of  cherry  and  walnut  shall  be  counted  out. 

Culls. — All  not  up  to  the  standard  of  seconds  shall  be  des- 
ignated as  culls. 

Cherry  strips  shall  be  6  feet  long  and  over. 


SAGINAW  INSPECTION. 

78.  **  Clear." — First  clear  is  not  less  than  8  inches  in 
width,  and  is  free  from  imperfections,  the  term  clear  imply- 
ing freedom  from  defects. 

Second  clear  is  not  less  than  8  inches  in  width,  at  which  it 
must  be  so  nearly  perfect  as  to  fall  but  a  trifle  short  of  first 
clear.  As  the  width  increases,  a  larger  range  of  defects  may 
be  allowed,  so  that  at  12  inches  wide,  a  piece  may  have  two 
knots  of  1  inch  diameter,  or  two  narrow  saps  on  one  side;  at 
16  inches  wide,  especially  if  the  piece  is  more  than  1  inch 
thick,  two  knots  may  be  allowed,  or  one  knot  and  one  sap  not 
over  \\  inches  in  width.  At  20  inches  in  width,  the  two 
knots  may  be  larger,  or  the  saps  may  increase  to  1^  inches. 

Third  clear  is  supposed  to  admit  of  three  defects,  but  up 
to  10  inches,  knots  should  not  exceed  f  inch  in  diameter,  or 
the  sap  should  not  exceed  |  inch  on  one  side.  With  increas- 
ing width,  knots  may  increase  to  three  in  number,  not  over 
1  inch  each,  or  sap  equal  to  1^  inches  in  width  on  two  edges 
of  one  side;  with  narrower  saps  a  small  knot  showing  on  the 
face  side  might  be  allowed;  but  as  a  rule,  the  three  upper 
grades  demand  one  perfect  face. 

In  the  Saginaw  and  some  other  markets  the  term  good  is 
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used  in  designating  the  upper  grades,  and  purchases  are 
sometimes  made  in  good^  select^  fine  common^  common^  and 
culls;  but  unless  these  terms  are  specified,  the  quality  ^<t?^rf 
in  common  use  will  include  not  only  the  three  upper  grades, 
but  also  the  next  grade  below,  or  selects. 

79.  **  Selects.'' — Selects  is  a  term  which  allows  of  four 
defects  in  a  piece  of  lumber.  Four  knots  not  over  1  inch  in 
diameter,  according  to  the  size  of  the  piece ;  or  two  saps  on 
one  side,  which  in  pieces  12  inches  wide,  should  not  exceed 
3  inches  in  the  aggregate,  or  embrace  more  than  one-quarter 
the  sap  side,  the  heart  side  being  the  face.  With  increasing 
width,  the  proportion  of  sap  may  increase;  or  with  narrow 
saps,  the  face  side  may  have  some  knots.  The  general  descrip- 
tion of  this  grade,  however,  is  of  a  class  of  lumber  which  has 
defects  of  such  a  character,  as,  while  condemning  it  for  the 
three  uppers,  yet  mark  it  as  suited  for  many  or  most  uses  to 
which  the  three  uppers  may  be  put. 

Fine  common^  sometimes  known  as  select  common^  or  select 
boXy  or  merely  box^  is  a  grade  of  lumber  suitable  for  finishing 
purposes,  yet  having  too  much  sap  on  one  side,  or  too  many 
knots  on  the  other,  to  admit  its  entry  to  the  grade  of  selects. 
Fine  common  is  usually  taken  from  the  lumber  cut  next  to 
the  outside  of  the  log — sometimes  known  as  sap  boards — the 
general  character  of  which  is  to  give  one  face  side,  while  the 
other  is  largely  covered  with  sap,  which,  if  properly  piled  to 
dry  without  mold,  is  adapted  to  a  large  proportion  of  the 
finer  work  where  one  side  only  is  exposed  to  view.  With  this 
point  in  mind,  the  inspector  will  allow  knots  in  this  grade 
proportioned  to  the  size  of  the  piece.  If  the  sap  is  narrow, 
the  face  may  have  one  or  two  small  knots,  but,  except  in 
wide  lumber,  the  rule  is  observed  **  one  side  a  face."  Pieces 
below  8  inches  in  width  are  seldom  accepted  in  this  grade, 
and  at  that  width  the  defect  is  in  sap,  which  may  embrace  not 
more  than  one- third  the  sap  side  and  must  not  run  out  to 
the  face  side ;  or  a  board  of  that  width  may  have  a  good  sap 
side  nearly,  if  not  wholly,  clear  of  knots  and  with  two  stnall 
knots  on  the  heart  side.     In  larger  pieces,  a  board  or  plank 
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having  too  many  defects  for  the  grade  of  selects,  and  yet 
approaching  almost  to  the  requirements  of  that  grade,  is 
included  in  ihefine  common.  Aboard  16  inches  wide,  1  inch 
thick,  with  five  knots  not  over  1  inch,  and  having  no  other 
defect,  would  be  classed  with  fine  common.  The  same  piece, 
if  IJ  or  2  inches  thick,  would  probably  be  classed  as  selects 
by  most  inspectors.  Shaky  lumber  is  not  admitted  in  this 
or  the  upper  grades. 

80.  '*  Strips." — StripSy  first  clear y  are  6  inches  wide, 
1  inch  thick,  free  from  all  imperfections,  and  are  known  as 
clapboard  or  siding  strips.  The  term  siding  strips  should 
not  be  confounded  with  sidings^  lumber  cut  from  one  side  of 
a  log,  in  distinction  from  the  stock,  or  lumber  cut  from  the 
square  log. 

StripSy  second  deary  are  6  inches  wide,  1  inch  thick,  and 
may  have  two  small  sound  knots,  or  if  there  are  no  knots, 
then  sap  equal  to  1  inch  in  width  on  one  edge  of  the  one 
side  may  be  allowed. 

StripSy  third  deary  are  6  inches  wide,  1  inch  thick,  and 
may  have  three  small  sound  knots  and  upon  one  side  in 
addition,  sap  equal  to  2  inches  in  width.  All  strips  in  these 
three  grades  must  be  free  from  rot,  split,  or  shake. 

StripSy  Flooring  and  Fencing. — These  terms  include  all 
strips  not  as  good  as  third  clear,  yet  free  from  rot  and  split. 
Flooring  strips  must  be  of  full  thickness  and  width,  except 
where  a  narrower  width  is  desired,  when  they  may  be  of  the 
uniform  width  of  3,  4,  or  5  inches.  All  knots  in  flooring 
strips  must  be  sound.  Fencing  strips  include  all  coarse- 
grade  strips  not  good  enough  for  flooring  and  above  the 
grade  of  culls,  or  strips  not  up  to  the  standard  thickness, 
and  their  inspection  is  less  rigid  than  the  other  grades. 

Common, — This  term  includes  all  boards,  plank,  scantling, 
strips,  joists,  timber,  and  lumber  not  otherwise  defined, 
which  do  not  come  up  to  the  select-box  grade,  but  are  of  a 
generally  sound  character,  well  manufactured,  of  full  thick- 
ness, and  free  from  large,  loose  knots  and  bad  shakes. 
Scantling  joists  and   timber  must  be  free  from  knots  or 
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imperfections  which  involve  or  weaken  the  piece  for  sub- 
stantial building  purposes.  Pieces  containing  worm  holes 
and  small  sap  streaks,  which  do  not  materially  damage  the 
piece  for  the  uses  in  which  it  is  usually  employed,  belong  to 
this  grade.  One  straight  split,  not  more  than  one-quarter 
the  length  of  the  board,  may  be  allowed.  No  lumber  under 
10  feet  in  length  is  considered  as  merchantable  in  this  or 
the  better  grades. 

81.  Shipping:  Culls. — Lumber  containing  unsound 
knots,  or  knots  which  affect  the  strength  of  the  piece,  black 
or  moldy  sap,  unsound  hearts,  and  badly  sawed,  is  included 
in  this  class,  the  pieces  are  available  for  coarse  use,  and  all 
other  lumber  not  up  to  the  grade  of  common,  is  included  in 
this  grade.  Anything  poorer  than  shipping  culls  is  not 
recognized  in  any  market.  Saginaw  lumber  is  always 
manufactured  in  12,  14,  and  16  foot  lengths  (with  an  excep- 
tional log  of  other  lengths)  in  all  grades,  except  dimension 
stuff  where  lengths  are  cut  to  suit  the  sizes  demanded,  but 
the  sidings  from  such  logs  are  usually  cut  off  to  the  12,  14, 
and  16  foot  standard.  The  thicknesses  of  the  Saginaw 
lumber,  as  usually  cut,  are  1,  IJ,  1^,  and  2  inches;  but  with 
some  3  inches  in  coarse  plank,  or  in  extra  nice  stock,  for 
thick  uppers  or  deals.  All  lumber  is  manufactured  in 
parallel  widths,  and  many  mills  employ  cut-off  tables  for 
reducing  all  lengths  to  uniformity.  The  coarser  grades  are 
usually  cut  1  inch  thick,  the  better  grades  bemg  almost 
invariably  1^  and  2  inches  in  thickness. 


SUPERINTENDENCE  OF  THE  FRAMING. 

83.  Inspecting:  Material. — In  framing:  the  outside 
walls  of  this  building,  a  modified  form  of  balloon  frame,  or, 
more  properly  speaking,  a  combination  of  balloon  and  braced 
framing,  will  be  considered.  It  is  assumed  that  complete 
framing  plans  have  been  furnished,  and  the  superintendent 
directs  his  attention  to  the  inspection  of  the  lumber  to  see 
that  the  several  sizes  specified  have  been  furnished,  and  that 
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the  quality  is  up  to  the  standard  required  by  the  specifica- 
tions. In  order  to  do  this,  he  should  have  a  knowledge  of 
the  distinguishing  characteristics  of  each  of  the  various 
woods  specified  and  should  know  them  at  a  glance.  The 
difference  in  texture  of  the  grain,  the  color  and  the  odor 
peculiar  to  each  are  generally  sufficiently  marked  to  enable 
him  to  do  this.  If  should  be  remembered,  in  measuring 
lumber  for  the  purpose  of  determining  whether  the  proper 
sizes  have  been  furnished,  that  they  shrink  to  a  certain 
extent  in  drying ;  a  12-inch  floor  joist,  for  instance,  will  seldom 
measure  more  than  llf  inches.  Spruce  sometimes  shrinks 
more  than  this.  Crooked  or  warped  pieces  of  timber  should 
be  condemned  at  once,  as  well  as  pieces  showing  shakes, 
especially  those  occuring  along  the  annual  rings  which  are 
very  noticeable  in  average  hemlock  timbers.  Longitudinal 
cracks  that  do  not  extend  through  the  thickness  often  occur 
in  spruce  timber  of  large  dimensions,  but  are  caused  by 
shrinkage  or  rapid  drying  and  do  not  seriously  impair  its 
strength,  but  if  they  occur  in  a  thin  piece  of  timber,  as,  for 
instance,  a  floor  joist  2  inches  in  thickness,  and  extend  through 
its  thickness,  the  timber  should  be  condemned,  as  it  is  liable 
to  fail  along  this  line.  Any  timber  showing  dry  rot,  unless 
it  is  possible  to  cut  off  the  affected  part,  should  be  con- 
demned at  once.  After  the  superintendent  has  inspected 
the  lumber  and  satisfied  himself  that  all  of  it  is  up  to  the 
requirements  of  the  specifications,  his  attention  should  be 
directed  to  the  fitting  together  and  erection  of  the  work. 

The  first  operation  consists  of  laying  the  sills  which  should 
be  of  sufficient  cross-section  to  allow  for  possible  cutting 
and  notching.  In  this  case  the  sills  are  4  in.  X  8  in.,  to  allow 
the  anchor  bolts  to  be  set  back  clear  of  the  ashlar  facing;  the 
bottom  side  is  to  be  painted,  and  the  sills  bedded  in  a  good 
layer  of  Vicat  cement  mortar.  The  sill  should  be  leveled 
up  by  inserting  spalls  or  pieces  of  slate  under  them  until  all 
are  brought  to  a  uniform  level.  The  corners  are  to  be  halved 
together.  The  sill  is  laid  on  its  broad  side  and  back  a  dis- 
tance from  the  face  of  the  wall  equivalent  to  the  thickness  of 
the  sheathing.  As  the  main  sill  and  that  for  the  dumb-waiter 
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partition  are  to.be  anchored  to  the  walls  by  means  of  iron 
bolts  built  into  the  wall,  holes  are  bored  through  the  sills 
to  correspond  with  the  spacing  of  the  bolts,  and,  after  the  sills 
are  set  in  position,  nuts  are  tightened  up  at  the  time  the 
sill  is  being  leveled.  Before  the  sills  are  set,  the  superin- 
tendent should  see  that  they  are  painted  and  that  a  good  bed 
of  mortar  is  spread  under  them,  as  mentioned  elsewhere. 
The  comer  posts  are  erected,  plumbed,  and  braced,  after 
which  the  studding,  plate,  and  ribbons,  or  false  girts,  are  set 
in  place.  The  superintendent  should  see  that  the  posts  are 
plumb,  as  it  is  very  important  that  they  should  be ;  he  should 
also  see  that  the  plate,  ribbons,  etc.  are  perfectly  level  and 
at  the  proper  heights.  The  floor  joists  are  now  set  in  posi- 
tion, the  roof  framing  erected,  and,  after  all  bracing  is  put 
in,  the  building  is  covered  with  sheathing  lath  as  shown. 
This  work  should  also  be  carefully  watched,  that  no  joint 
occurs  between  studs,  and  that  the  boards  are  well  driven 
together  and  secured  with  the  requisite  number  of  nails. 
All  the  framing  is  well  spiked  together,  and  in  this  case,  as 
the  sheathing  is  to  be  put  on  horizontally,  braces  will  be 
necessary.  If,  however,  the  sheathing  boards  were  put  on 
diagonally,  they  would  serve  as  a  brace,  and,  under  ordinary 
conditions,  would  be  sufficient. 

83.  Bpaclngr,  Etc. — Long  angle  braces  are  generally 
used  in  balloon  framing,  but  pieces  of  timbers  notched  into 
the  sill,  plate,  and  post,  and  secured  with  oak  pins,  are  per- 
haps of  more  value  in  stiffening  a  frame,  and  serve  the  same 
purpose.  If  the  long  brace  is  used,  the  superintendent 
should  see  that  the  studs  are  cut  only  enough  to  allow  the 
brace  to  come  flush  with  the  outside  face.  He  should  also 
see  that  the  requisite  number  of  nails  is  used  at  each  bear- 
ing. The  rafters  are  braced  by  means  of  collar  beams,  and 
the  floor  joists  are  braced  and  stiffened  by  means  of  **  bridg- 
ing" put  in  rows  about  6  feet  apart  and  running  in  a  line 
across  the  floor  of  the  building.  The  bridging  is  put  in  as 
soon  as  practicable  after  the  laying  of  floor  joists  and  before 
partitions  are  set 
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84.     Floor  Joists. — In    the   setting  of  floor  joists   the 
superintendent  should  see  that  they  have  a  full  bearing  on 
the  sill,  in  this  case  extending  to  within  ^  inch  of  the  -sheath-  • 
ing  boards,  and,  although  it  is  a  common  practice  to  notch  the 
joists  over  the  sill,  it  cannot  be  recommended  as  good  con- 
struction.    Joists  cut  in  this  way  depend  almost  entirely  on 
the  section  immediately  above  the  sill,  and  are  equivalent  to 
a  joist  of  that  depth;  for  the  underpinning— generally  of  slate 
or  small  pieces  of  stone  wedged  under  the  joists — is  liable 
to  wort  loose  and  drop  out,  thereby  exposing  the  beam  to 
the  conditions  cited  above,  and  causing  a  rupture,  as  shown 
in  Fig.  22.     The  girders 
under  the  first  floor  being 
o£  steel  I  beams  are  set 
in  position  by  men  under 
the  direction  of  the  mason 
foreman;  one  end  of  each  ' 
is  supported  on  a  stone 
templet  in  the  wall  and  the 
other  end  on  the  piers  or 
cross- walls,   as   the   case 
may  be.    The  first-story 
joists  are  supported  by 
these  girders,  and  their 
wall  ends  are  carried  on  a  ''"'■  "* 

brick  corbel,  as  shown  at  d.  Fig.  II.  The  framing  of  the 
first -story  joists  is  the  first  carpenter  work  to  be  done,  this 
being  laid  as  soon  as  the  masons  have  completed  the  stone 
walls  up  to  the  sill  line;  in  an  ordinary  two-story  frame 
building,  however,  when  the  underpinning  is  only  2  or  3 
feet  above  grade,  the  sill  would  be  the  first  member  to  lay. 

Floor  joists  are  specified  to  be  laid  with  their  crowning  or 
cambered  edge  upwards;  by  crowning  edge  is  meant  the 
edge  trimmed  with  an  adz  so  that  the  joist  will  be  higher 
in  the  center,  and  when  a  load  is  imposed  upon  it,  the  joist 
will  assume,  approximately,  a  straight  line;  in  other  words,  it 
will  become  level.  This  proceeding,  however,  is  only  neces- 
sary where  joists  have  a  large  span.     The  joists  being  spaced 
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the  requisite  distance  apart  (16  inches),  a  level  is  applied, 
and  the  joists  are  notched  out  on  the  bed  side,  or  a  piece  of 
slate  or  wood  is  'inserted  beneath,  as  the  case  may  be,  to 
bring  all  to  a  uniform  level ;  the  entire  floor  is  thus  brought 
to  a  uniform  level.  The  bridging  is  then  cut  in  after  the 
joists  are  spiked  together  where  they  lap  on  the  girder, 
or  to  the  bearing  where  they  rest  on  a  sill.  The  superin- 
tendent should  follow  this  work  conscientiously  to  make  sure 
that  the  floor  is  perfectly  level  throughout.  The  specifica- 
tions require  that  the  joists  shall  extend  to  within  \  inch  of 
the  space  of  the  brick  backing  or  the  inside  line  of  the 
sheathing,  and  this  should  be  carefully  looked  after.  Floor 
joists  are  cut  on  the  sill  in  a  number  of  ways,  each  builder 
having  his  own  ideas  as  to  which  method  is  best.  Unless 
the  specifications  are  drafted  to  cover  this  work,  the  archi- 
tect is  likely  to  be  at  the  mercy  of  the  builder  and  have  the 
efficiency  of  the  floor  joists  greatly  reduced  by  excessive 
cutting  or  notching.  In  the  building  under  consideration 
here,  the  joists  are  specified  to  rest  on  the  sill  or  corbel  in 
their  full  thickness  without  notching,  except  perhaps  that 
necessary  for  leveling.  Another  evil  to  be  guarded  against 
by  the  watchfulness  of  the  superintendent,  is  that  of  allow- 
ing the  joists  to  rest  on  the  inner  edge  of  a  stone  wall  with- 
out having  a  full  training  on  the  wood  sill,  for  if  the  stone 
works  loose,  or  falls  out  altogether  after  the  building  has 
been  completed,  the  joist  will  drop  down  to  the  sill  and 
thereby  cause  a  depression  in  the  floor  above.  Another 
point  to  observe  in  laying  floor  joists,  is  to  have  the  tail- 
beams  properly  framed  to  the  headers  around  chimneys  and 
stair  openings.  Where  the  specifications  require  that  the 
tail-beams  shall  be  hung  in  steel  bracket  hangers  of  an 
approved  make,  the  setting  of  the  hangers  should  be  fol- 
lowed closely  to  see  that  the  tops  (if  they  hang  from  the 
top  of  the  header)  are  let  in  flush,  and  if  othen^'ise  hung, 
that  they  are  properly  spaced  and  set,  and  that  the  tail' 
beams  are  closely  butted  and  spiked  to  the  header,  as  shown 
in  Fig.  23. 

As  the  work  progresses,  the  superintendent  should  verify 
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all  measurements  to  satisfy  himself  that  the  openings  for 
doors  and  windows  are 
of  the  proper  size  and 
properly  located;  for  a 
mistake  made  at  this 
stage  of  the  work  in  the 
centering  of  openings 
will  be  a  difhcuU  mat- 
ter to  rectify,  to  say 
nothing  of  the  annoy- 
siDce  it  will  occasion. 
Frequently     mistakes 

are  made   in   locating  '""  * 

the  openings  in  floor  framing,  for  the  chimneys  and  stair 
wells.  Special  attention  should  be^given  this  framing  to 
insure  a  proper  clearance  for  the  chimneys,  which  should 
never  be  less  than  4  inches,  and  also  sufficient  headroom 
and  width  in  the  openings  for  stairs. 

85.  Staartng. — Although  the  quality  of  the  material  to 
be  used  for  staging,  and  the  method  of  erecting  it  is  usually 
the  contractor's  aflfair  en- 
tirely, it  would  be  well  for 
the  superintendent  to  see 
that  strong  material  is  used 
and  that  each  stage  is  well 
supported  and  a  sufficient 
number  of  stays  or  braces 
are  used.  Sometimes  stud- 
ding is  used  for  putlogs  and 
very  little  attention  is  given 
to  see  that  sound  material 
is  used;  a  treacherous  knot 
in  the  center  of  a  putlog  may 
endanger  the  lives  of  many 
workmen. 

A  common  form  of  sta- 
y,o_  a^  ging  consists  of  long  pieces 
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of  studs  or  rough  spars  set  in  barrels,  and  the  barrels  filled  with 
quarry  stone  or  earth,  the  uprights,  if  too  short,  being  lashed 
together  to  increase  their  length.  Putlogs,  generally  of 
rough  sheathing  stock,  are  nailed  to  each  upright  and  to  a 
cleat  secured  to  the  building;  over  this  the  stage  is  laid 
with  plank;  a  simpler  and  perhaps  better,  if  not  a  safer, 
form  of  staging  consists  of  portable  brackets  secured  to 
the  frame  with  setscrews,  over  which  planks  are  laid,  as 
shown  in  Fig.  24. 

86.  Roof  Framing:. — The  superintendent  should  see 
that  the  rafters  are  all  sized  to  the  proper  lengths,  and  that 
the  ridge,  eave,  and  valley  cuts  are  at  the  proper  bevel  to 
make  a  good  fit.  He  should  also  see,  when  the  rafters  are 
erected,  that  the  ridge  and  valleys  are  perfectly  straight  and 
free  from  waves  which  are  sure  to  occur  unless  the  rafters 
are  all  cut  to  an  exact  length  for  each  pitch.  The  position 
of  the  openings  for  dormer-windows,  chimneys,  etc.,  and 
their  dimensions,  should  be  checked  and  the  headers  properly 
framed  in.  As  soon  as  the  roof  has  been  framed  together, 
the  collar  or  tie-beams  should  be  cut  in  between  to  tie 
each  alternate  pair  of  rafters,  and  well  spiked  thereto,  as 
required  by  the  specifications.  The  studding  forming  the 
cheeks  of  the  dormers  should  be  notched  over  the  rafters, 
spiked  to  the  sides  of  same,  and  extend  to  the  floor  to 
insure  a  water-tight  joint  and  prevent  the  sagging  of  the 
trimmers. 

Nothing  need  be  added  by  way  of  instruction  to  the  super- 
intendent for  his  guidance  in  supervising  the  work  in  the 
stable  framing,  as  practically  the  same  problems  as  those 
met  with  in  the  construction  of  the  main  building  will  appear. 
The  framing  of  the  roofs  over  the  belvidere,  summer  pavilion, 
porte  cochfere,  and  veranda  will  of  course  be  somewhat  differ- 
ent in  character.  The  veranda  roof  will  be  constructed  as 
follows:  A  built-up  plate  of  two  2-inch  beams  bolted 
together  is  secured  to  the  stone  columns  by  means  of  anchor 
bolts.  The  rafters  are  notched  over  this  plate  and  against  a 
3'  X 12*'  ridge  pole,  which  is  in  one  piece  and  runs  clear  from 
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the  building  to  the  outside  line  of  the  porte  cochfere;  this 
ridge  timber  forms  a  support  for  the  joists  forming  the  floor 
of  the  deck  over  the  veranda.  The  superintendent  should 
see  that  the  plate  is  leveled  up  and  secured  by  anchor  bolts, 
and  that  all  is  in  alinement  with  the  building.  The  roof 
over  the  belvidere  and  the  summer  pavilion  are  built  conical 
in  form.  The  first  pair  of  rafters  erected  are  butted  squarely 
together  on  a  plumb-cut,  the  second  pair  are  cut  in  a  similar 
manner,  set  at  right  angles  to  and  butted  against  the  first 
pair.  The  four  remaining  principal  rafters  are  fitted  in  the 
angle  formed  by  the  first  four,  and  the  intermediate  rafters 
are  fitted  in  like  manner  to  the  angle  just  formed.  As  the 
summer  pavilion  and  the  belvidere  each  have  a  wood  plate 
anchored  with  iron  bolts,  the  rafters  will  be  notched  over  it 
and  no  collar  beams  or  braces  will  be  required. 

87.  Roug:h  Flooring:. — The  rough  flooring  of  lj*'x6' 
surfaced-and-matched  spruce  is  laid  after  the  plumbing  and 
gas  pipes,  electric  wiring,  etc.  have  been  set  in  place.  The 
rough  floor  is  laid  diagonally  and  well  fitted  around  all  rising 
lines.  Openings  must  be  left  where  required  by  the  plumber 
or  electrician  for  facilitating  the  erection  of  his  work,  and  as 
the  running  lines  of  gas  pipes  and  electric  wires  will  be  laid 
along  the  top  of  the  floor  joists,  the  rough  flooring  will  have 
to  be  fitted  against  them;  the  superintendent  should  see 
that  this  work  is  properly  done,  that  the  floor  is  laid  up  to 
the  sheathing,  and  that  the  joints  are  made  on  the  joists  only, 
and  not  between  them.  A  furring  strip  should  be  nailed  on 
the  inside  of  the  studs  at  the  level  of  the  top  of  the  floor 
joists,  to  which  the  rough  flooring  will  be  nailed,  and  to 
serve  as  a  bearing  for  it. 

The  summer  pavilion  above  the  piers  will  be  constructed 
entirely  of  wood.  The  superintendent  should  see  that  the 
sill  is  properly  built  up  of  three  thicknesses  of  2-inch  plank 
well  spiked  together,  the  floor  joists  set  level,  and  spaced 
the  requisite  distance  between  centers,  and  that  the  wood 
columns  are  sound,  turned  properly,  and  have  a  hole  bored 
through  the  center  as  required  by  the  specifications.     The 
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floor  of  the  summer  pavilion  will  be  laid  as  shown  in  Fig.  25. 

The  flooring  is  to  be 

*of  lj'x3'  white  pine, 

!"  matched  and  laid  with 
white  lead  between  the 
joints.  The  pieces  a 
around  the  edge  are 
grooved  at  the  back 
and  the  flooring  is 
tongued  at  the  ends. 
Pio.  SB.  The     floor    is    planed 

down  smoothly,  given  a  good  coat  of  thick  paint,  and 
covered  with  heavy  canvas  duck;  the  canvas  is  stretched 
down,  and  tacked  under  the  nosing  all  round,  after  which  a 
bed  mold  is  tacked  on.  The  painting  of  the  canvas  is 
described  under  painting  of  outside  work. 

88.  Partitions. — It  is  a  common  but  erroneous  custom 
to  place  the  joists  in  a  building  without  any  regard  to  the 
location  of  partitions,  and  to  draw  the  framing  plans, 
without  provision  for  the  support  of  the  partitions,  in  a 
manner  to  avoid  settlement  due  to  sagging  of  the  floor,  as 
shown  at  («),  Fig.  26,     Another  poor  way  of  supporting  a 


partition  is  shown  at  (/>),  and  in  both  cases  a  suitable  nailing 
for  the  finished  flooring  is  not  possible  and  in  time  the 
flooring  will  work  loose  and  present  an  uneven  surface. 
The  method  shown  at  (c)  is  the  best,  for  the  partition  above 
has  a  good  support  and  a  good  bearing  is  offered  for  nailing 
the  finished  floor.     It  will  be  noticed  at  (c)  that  a  wide  sill  is 
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shown;  this  piece  makes  a  firm  support  for  the  partition, 
and  being  made  to  a  width  to  line  with  the  plastering,  it 
serves  as  a  ground  and  the  baseboard  may  be  nailed  directly 
to  it  The  superintendent  should  see  that  the  studs  are 
doubled  at  all  openings  for  windows  and  doors  in  the 
exterior  walls,  and  for  doors  in  the  interior,  as  required  by 
the  specifications,  and  that  the  rough  sills  and  heads  are  put 
in  at  the  proper  distance  above  the  floor  to  leave  sufficient 
room  for  inserting  the  frames. 

The  specifications  require  that  all  partitions  shall  be 
trussed  over  openings  4  feet  or  more  in  width ;  this  clause, 
then,  would  apply  to  the  framing  over  the  arched  openings 
between  the  principal  rooms. 

The  method  of  trussing  is  set  forth  on  a  detail  drawing, 
and  the  superintendent  should  see  that  timber  of  the  proper 
dimension  is  used  and  that  the  joints  are  well  framed 
together,  spiked  and  pinned  with  hard- wood  pins.  The  door 
and  arch  openings  in  the  interior  partitions  should  be  care- 
fully laid  out  and  their  position  checked  by  the  superin- 
tendent. He  should  watch  carefully  the  setting  of 
sliding-door  partitions,  see  that  these  partitions  are  lined 
with  Yxy  matched  white-pine  boards,  painted  on  both 
sides,  and  that  the  hanging  timbers  and  brackets  for  the 
sliding-door  hangers  are  set  perfectly  straight  and  level, 
that  the  doors  when  set  will  work  perfectly  true.  The 
importance  of  having  this  work  accurately  set  in  place  is 
very  often  overlooked,  and  the  mistake  is  discovered  only 
when  the  door  is  being  hung ;  the  remedy  is  to  remove  the 
trim  on  one  side,  and  tear  down  laths  and  plaster  enough  to 
allow  the  guide,  or  hanging  timber,  to  be  set  properly.  All 
partitions  are  to  be  bridged  once  in  their  height  with 
diagonal,  or  **  herring-bone,"  braces  cut  in  between  and  well 
nailed  to  them  with  lOd.  nails. 

When  it  is  required  to  run  vertical  lines  of  pipes  through 
a  partition,  the  sill  and  plate  of  the  partition  should  be  cut 
by  the  carpenter,  but  no  more  than  required  to  allow  the 
pipe  to  pass  should  be  cut. 

In  well  constructed  houses  provision  should  always  be 
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made  to  prevent  or  check  the  spread  of  flames  in  the  event 
of  fire;  several  methods  are  employed,  but  that  of  using 
brick  for  the  purpose  is  perhaps  the  cheapest  and  best;  by 
this  means  rats  and  mice  are  also  prevented  from  going 
from  room  to  room,  and  from  floor  to  floor,  through  the 
partition. 

The  spaces  enclosed  between  studs  from  floor  to  floor 
constitute  a  series  of  air  spaces  or  flues  through  which  the 
flames  can  quickly  communicate  with  the  floors  above,  and, 
in  balloon  frames  especially,  the  fire  may  break  out  in  the 
attic,  when  it  originated  perhaps  in  the  cellar.  The  super- 
intendent should  see,  therefore,  that  all  spaces  between  the 
floor  joists  in  partitions,  and  between  furring,  and  around 
chimneys  are  filled  in  with  three  or  four  courses  of  brick 
laid  in  mortar,  as  shown  in  Fig.  27.     Very  often  the  brick 


plugging  is  carried  up  the  entire  height  of  partition  and 
walls,  serving  the  purpose  of  deadening,  as  well  as  a  fire- 
stop. 

89.     Pockets  for  Uot-Alr  Dticts, — The  plans  show  the 

position  of  all  hot-air  ducts  running  through  partitions,  and 
as  the  dimensions  of  each  are  marked  on  the  plans,  the  spacing 
of  the  studs  forming  the  pocket  for  them  is  a  very  simple 
matter  to  determine;  the  superintendent,  however,  should 
take  particular  notice  that  no  timbers  are  in  the  way,  and  if 
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such  a  condition  exists,  he  should  exercise  his  judgment  in 
shifting  the  location  of  the  ducts  if  necessary  to  avoid  cut- 
ting the  timbers.  These  remarks  may  also  apply  to  the 
location  of  other  service  lines  in  the  partitions.  The  super- 
intendent should  also  see  that  the  joints  in  the  hot-air  ducts 
are  properly  fitted  and  that  the  air  space  required  is  left 
around  them  and  that  the  woodwork  on  all  sides  of  the  ducts 
is  protected  with  tin,  having  the  joints  well  fitted  together, 
twined  around  the  timber,  and  tacked  down.  It  is  better 
to  carry  the  ducts  up  through  closets  where  such  a  thing  is 
possible. 

Of  the  plumbing  work,  none  but  the  rough  work  or  that 
of  setting  the  service  lines  in  place  need  be  done.  The  super- 
intendence of  this  work,  with  a  special  regard  to  the  quality 
of  the  materials  and  workmanship,  will  be  explained  later; 
but  at  this  time  their  position  should  be  looked  after,  with 
reference  to  running  through  partitions,  to  make  sure  that 
no  hubs  or  connection  will  appear  beyond  the  finished  plaster, 
and  that  no  timbers  are  cut  by  the  plumber,  who,  according 
to  the  specifications,  is  required  to  notify  the  carpenter  when 
such  cutting  is  necessary. 

In  putting  in  gas  and  water  supply  pipes,  the  same  pre- 
cautions should  be  taken  to  prevent  cutting  the  floor  timbers 
anywhere  beyond  a  point  2  feet  from  the  bearings,  and  as  a 
1  J-inch  under  floor  is  laid  over  the  joists,  the  running  lines 
may  be  put  in  and  the  floor  butted  against  them. 

The  superintendent  should  see  that  the  conduits  for  elec- 
tric wiring  are  put  in  at  the  proper  places,  that  the  main 
group  of  risers  is  placed  in  an  accessible  position,  and  that 
suitable  support  is  provided  for  the  metal  clips  used  to 
secure  the  conduits,  and,  in  setting  junction  boxes  and  termi- 
nal outlets,  that  they  are  in  the  proper  position  before  any 
lathing  or  plastering  is  done.  The  general  inspection  of  this 
work  is  fully  explained  under  the  heading  Electrical  Work. 

The  setting  in  place  of  speaking  tubes  should  also  be  fol- 
lowed to  see  that  the  proper  number  are  put  in,  that  the 
joints  are  well  fitted  together,  and  that  they  are  placed  in  a 
position  to  preclude  the  possibility  of  being  injured  during 
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the  progress  of  the  work  to  follow;  they  should  also  be 
properly  secured  with  metal  straps  or  clips,  not  staples,  and 
the  height  and  position  of  the  outlets  should  be  checked  so 
that  no  alteration  will  be  necessary  afterwards. 

90.  Roof  Construction. — While  the  foregoing  work  of 
setting  plumbing,  supply,  and  waste  lines,  etc.  is  being 
carried  on,  the  outside  finish  of  the  building  is  rapidly 
progressing;  the  laying  of  the  shingles  on  the  roof  being 
especially  hurried  so  that  when  the  lathing  is  completed  the 
plastering  may  be  started  without  unnecessary  delay.  The 
boards  forming  the  bottom  of  the  roof  gutters  should  be 
graded  to  the  leader  outlets;  rough  unplaned  boards  being 
suitable  for  this  work,  as  the  copper  lining  will  cover  them. 
The  boards  should  be  closely  fitted  and  well  nailed  in  place, 
and  the  false  rafter  ends,  which  act  as  brackets  to  carry 


the  projecting  eaves,  should  be  well  spiked  to  the  framing 
and  set  in  perfect  alinement.  The  gutters  being  ready,  the 
barge  boards  are  set  in  place,  as  shown  in  Fig,  28. 
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A  ly  X  9"  board  is  laid  along  the  eaves,  valleys,  and  hips  of 
all  roofs  to  form  a  good  foundation  for  the  copper  flashing 
and  covering.  While  the  IJ'^xS"'  shingle  lath  are  laid  and 
spaced  5  inches  on  centers,  the  framing  of  the  veranda,  porte 
cochfere,  and  roof  of  the  belvidere,  the  setting  of  the  window 
frames  and  plaster  grounds,  the  cross-furring  of  ceilings  and 
first-story  walls,  the  carrying  up  of  the  chimneys,  as  well  as 
similar  work  on  the  stable,  are  all  in  progress  simultaneously. 

91  •  Shingrles. — The  laying  of  shingles  or  slates  (in  this 
case  shingles)  begins  at  the  gutter  with  a  double  row,  set  to 
a  line  and  having  a  projection  of  at  least  1  inch  over  the 
stop  mold  on  the  back  lining.  The  gauge  or  weather  of  the 
shingles  are  marked  off  to  the  top  of  the  roof  as  the  courses 
are  laid,  a  chalk  line  being  used  for  the  purpose.  The 
specifications  require  that,  **A11  shingles  for  covering  of 
roofs  on^  the  premises  shall  be  of  braced-sawed  cedar 
shingles,  18  inches  long  and  not  less  than  3  inches  wide, 
secured  with  at  least  two  4d.  galvanized-steel  wire  nails,  the 
shingles  to  be  dipped  one-half  their  length  in  Cabot's  creo- 
sote shingle  stain  of  an  approved  tint, "  and  stacked  up  until 
dry  before  being  laid. 

Although  the  brand  of  shingles  specified  should  be  suffi- 
cient. It  would  be  well  for  the  superintendent  to  inspect 
them.  The  shingles  should  be  entirely  free  from  knots, 
cross-grain,  and  of  approximately  uniform  width.  The 
wider  shingles  should  be  reserved  for  finishing  hips  and 
valleys  where  cutting  is  necessary. 

Felt  paper  is  sometimes  used  for  underlaying  the  shingles, 
but  cannot  be  recommended;  it  may  be  for  slates,  however, 
for,  where  they  are  exposed,  as  in  an  unfinished  attic,  the 
warm  air  of  the  building  will  condense  on  the  cold  surface 
of  the  slate  and  possibly  cause  considerable  damage  to  the 
plastering  of  the  rooms  below.  Snow  guards  made  of  cop- 
per wire  are  inserted  at  intervals  of  1  foot  in  each  course  on 
the  main  roof,  as  the  roof  pitches  are  steep. 

The  specifications  require  that  all  leaders  shall  be  rec- 
tangular in  section,  with  their  sides  crimped  or  corrugated, 
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and  of  the  requisite"  sizes,  as  shown.  The  detail  drawings 
were  furnished  for  the  leader  heads  and  wrought-copper 
straps,  and  the  superintendent  should  see  that  the  details 
have  been  followed,  and  that  all  are  properly  connected  with 
the  gutters  of  the  buildings,  secured  to  the  building  with 
the  straps  described  above,  set  perfectly  plumb,  and  con- 
nected with  the  drainage  system,  described  in  Art.  Ill, 
Provision  should  be  made  to  carry  off  rain  water  tempo- 
rarily, until  the  copper  conductors  are  set  in  position,  which 
is  done  after  the  second  coat  of  paint  has  been  applied  to 
the  exterior  of  the  building. 

92.  Window  and  Door  Frames. — In  setting  the  win- 
dow and  door  frames  in  masonry  openings,  the  rough  pro- 
jecting mortar  should  be  cleaned  down,  the  check  in  the 
masonry  jamb  coated  with  about  ^  inch  of  strong  cement 
mortar  (Vicat  cement  against  the  stone  facing),  and  then  the 
stonework  set  in,  leveled  and  plumbed,  and  secured  in  place. 
The  superintendent  should  see  that  the  space  between  the 
joint  and  frame  is  well  filled  with  mortar  so  that  no  space 
will  be  left  for  the  wind  or  rain  to  blow  through;  he  should 
also  see  that  the  sills  of  all  frames,  immediately  after  being 
set,  are  covered  with  a  rough  board  to  protect  them  from 
injury  caused  by  hauling  timber  over  them,  or  otherwise, 
until  the  time  arrives  for  painting  them. 

93.  Furring. — Very  little  attention  is  required  of  the 
superintendent  in  inspecting  this  work.  The  principal  points 
which  he  should  attend  to  are,  that  good  sound  stock  of  the 
requisite  size  is  used,  that  the  furring  is  well  nailed  to  the 
bearings,  and  that  it  is  spaced  at  the  proper  intervals — the 
specifications  requiring  them  to  be  set  at  12-inch  centers. 
The  furring  on  the  masonry  walls  in  the  first  story  is  to  be  set 
vertically  at  the  same  distance  on  centers,  and  the  superin- 
tendent should  see  that  no  wooden  plugs  are  driven  into  the 
joints  for  the  purpose  of  holding  the  nails;  such  plugs  would 
be  necessary  in  furring  off  a  very  rough  rubble  masonry 
wall,  but  are  imnecessary  in  this  instance;  the  backing  being 
of  brick,  offers  a  fairly  smooth  surface  to  nail  to.     At  least 
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13d.  nails  should  be  used  for  this  furring,  and  the  strips 
should  be  in  one  piece  from  floor  to  ceiling,  nailed  at  frequent 
intervals.  All  vertical  furring  should  be  plumbed  and  lined 
up,  to  insure  a  perfectly  even  and  smooth  surface  where  the 
plastering  is  finished.  Blocks  of  wood  may  occasionally  be 
necessary,  and,  if  so,  suitable  pieces  (not  "chips")  should  be 
.used. 

94.  Grounds  and  Ijathiotr. — The  setting  of  grounds 
is  also  a  comparatively  easy  task  when  the  furring  and  par- 
titions have  been  properly  set  and  lined  up;  the  thickness 
should  be  looked  after,  however,  as  that  determines  the 
thickness  of  the  plaster  to  be  put  on;  their  nailing  should  be 
well  done  also,  for  a  loose  piece  is  liable  to  pull  the  plaster 
away  from  the  laths. 

Metal  or  wire  lath  is  undoubtedly  the  best  under  all 
circumstances  and  should  be  used  when  small  extra  expense 


is  not  a  consideration.  The  specifications  require  that  gal- 
vanized-iron  wire  cloth,  of  No,  12  gauge,  with  J-inch  ribs,  is 
to  be  used  for  plastering  throughout  the  interior  of  the  build- 
ing, with  the  exception  of  the  vestibule  and  bathrooms, 
which  will   l)c  lathed  with  woixl   lath  secured  with  copper 
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nails.  The  wire  cloth  is  supplied  by  V-shaped  pieces  spaced 
at  intervals  of  about  8  inches  and  woven  into  it.  See  Fig.  29. 
These  pieces  keep  the  lath  away  from  the  studs  so  that  the 
plaster  has  a  good  key  at  all  points.  The  superintendent 
should  see  that  this  wire  lath  is  nailed  to  every  bearing  and 
that  the  nails  are  driven  up  tight  and  not  partly  set  in,  also 
that  the  joints  are  broken  and  the  cloth  lapped  at  least  1  inch ; 
he  should  also  see  that  the  lathing  on  the  ceiling  is  carried 
back  to  the  chimneys,  and  not  stopped  against  the  face  of  the 
furring  around  them. 

When  wood  laths  are  used,  the  superintendent  should  see 
that  they  are  as  specified :  sound,  free  from  knots,  sap,  or 
bark  edges,  of  a  uniform  thickness,  and  spaced  not  over 
J  inch  apart  for  patent  plaster,  such  as  King's  Windsor 
cement  or  Adamant  wall  plaster,  and  for  ordinary  mortar 
from  J-  to  I  inch  apart.  For  the  best  work  it  is  required  to 
break  joints  at  every  course,  but  for  good  ordinary  work  the 
joints  should  be  broken  every  sixth  or  eighth  course. 

If  the  laths  are  too  near  together,  the  mortar  will  not  be 
sufficiently  pressed  into  the  joints,  and  will  not  key.  On  the 
contrary,  if  the  laths  are  too  far  apart,  and  the  mortar  is  quite 
soft,  it  will  drop  off  from  its  own  weight.  Care  should  be 
taken  to  see  that  the  laths  are  nailed  to  every  bearing,  that 
no  laths  are  allowed  to  fall  short  of  the  bearing  at  the  ends, 
and  that  no  thin  or  imperfect  laths  are  used  in  any  case;  if 
such  work  as  that  just  described  is  allowed  to  pass,  the 
plaster  is  liable  to  crack  and  fall  off  when  pressed  upon  or 
struck  with  a  hammer  in  putting  up  trim,  etc.  In  laying 
laths  from  one  side  of  a  room  to  another,  it  very  often  hap- 
pens that  a  narrow  space  is  left,  and  this  space  will  generally 
be  covered  with  laths  set  vertically,  for  the  sole  purpose  of 
simplifying  the  work;  this  should  not  be  allowed,  as  cracks 
will  surely  appear  on  the  line  formed  by  the  change  of  direc- 
tion of  the  laths.  In  a  very  narrow  space,  say  4  to  6  inches 
wide,  the  laths  may  be  put  on  diagonally,  and  should  be  cut 
on  the  ends  with  a  hatchet  to  obtain  a  good  bearing  for  the 
nails.  Any  wood  lath  split  in  nailing  should  be  removed  and 
replaced  by  a  sound  piece. 
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STJPEBINTENDENCE    OF  THE   PI*A8TERING. 

96*  Temporary  Heating. — If  the  plastering  is  to  be 
done  during  freezing  weather,  provision  should  be  made  to 
have  temporary  heat  to  facilitate  the  drying  of  the  mortar. 

If  the  building  is  to  be  heated  by  steam,  hot  water,  or  hot 
air,  the  heating  contractor  should  furnish,  set  up,  and  con- 
nect in  each  room  temporary  radiators  or  registers  of  a  size 
requisite  to  heat  the  rooms  to  a  normal  temperature  of  70 
degrees;  the  owner  agreeing  to  pay  the  heating  contractor, 
over  and  above  the  contract  price,  about  $3.00  for  each  radi- 
ator or  register,  the  owner  maintaining  a  competent  man  to 
operate  the  heating  plant,  and  furnishing  all  necessary  fuel, 
oil,  etc.  during  the  required  period  agreed  upon  between 
himself  and  the  heating  contractor. 

In  small  country  dwellings  with  no  regular  heating  system, 
stoves  or  fire-pots  are  employed  for  the  purpose  of  drying 
mortar,  but  this  method  of  forced  drying  is  objectionable. 
Of  the  two  methods,  that  with  fire-pots  is  undoubtedly  the 
better,  but,  if  used,  the  pots  should  be  set  in  boxes  filled  with 
sand,  situated  in  the  center  of  the  room.    The  fire-pot  should 
be  taken  out  into  the  open 
air  when  the  fire  is  started, 
as  the  smoke  from  the  burn- 
ing wood  will  discolor  the 
walls  and  cover  them  with  a 
greasy  film  of  soot.     After 
the  wood  has  burned  suffi- 
ciently, to  ignite  the  coal  or  . 
coke  and  has  ceased  to  give  .: 

oflF  smoke,  the  fire- pot  may         "  """-SSj^i^^'^i^  J.^ 
be  brought  into  the  building  fig.  ao. 

and  deposited  in  the  box  of  sand.  The  fire-pot  and  method 
of  carrying  it  are  shown  in  Fig.  30.  A  man  should  be  kept 
in  constant  attendance  on  these  fires,  and  the  expense  so 
incurred,  as  well  as  that  of  furnishing  fuel,  should  be  paid  for 
by  the  owner,  unless  otherwise  provided  for  in  the  specifica- 
tions or  agreed  upon  between  the  owner  and  the  contractor. 
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96.  Plastering  Mortar. — The  mortar  to  be  used  for 
the  scratch  and  brown  coats  of  plaster  should  be  mixed  at 
least  a  week  before  the  lathing  is  started,  and  stacked  in  the 
rough  until  the  time  arrives  for  using  it  in  the  building. 
This  enables  the  lime  to  slake  thoroughly,  so  that  when  it  is 
tempered  for  use  by  reworking  the  result  will  be  a  fine 
homogeneous  mass.  The  mortar  should  be  mixed  in  the 
open  air,  and  in  winter  should  be  protected  from  rain,  snow, 
and  frost;  it  should  never  be  mixed  in  the  cellar,  as  the 
moisture  of  the  mortar  will  cause  the  floor  joists  and  other 
timbers  to  swell. 

While  the  mortar  is  being  mixed  the  superintendent  should 
see  that  the  proper  lime  and  sand  are  used;  the  lime  should 
be  well  burned  and  slaked  thoroughly  when  covered  with 
.  water.  If  underbumt  lime  is  used,  **  cores,"  or  imperfectly 
burned  pieces  of  lime,  will  be  scattered  throughout  the  mass 
and  may  not  slake  imtil  after  the  mortar  is  applied  to  the 
walls,  causing  what  are  known  as  *  *chip  cracks,  "or  *  *  blisters. " 
The  sand  should  be  inspected  to  make  sure  that  it  is  clean 
and  contains  no  clay  either  in  lumps  or  loose. 

The  superintendent  should  see  that  the  mortar  contains 
the  requisite  amount  of  hair,  and  that  in  applying  it  to  the 
walls,  sufficient  force  is  applied  to  secure  strong  clinches,  or, 
in  other  words,  that  the  mortar  is  squeezed  through  the 
joints  between  the  laths  so  as  to  bend  over  on  the  inside. 
It  is  very  important,  especially  in  two-coat  work,  to  see  that 
the  brown  coat  is  well  leveled  up  and  true  to  a  line  on  all 
angles  and  comers,  for  the  white  finishing,  or  skim  coat,  is 
merely  a  thin  veneer  of  plaster  and  cannot  be  depended  on 
for  truing  up  the  w\ill  sui-faces.  The  scratch  coat  should  be 
leveled  up,  trued  in  the  angles,  and  if  three-coat  work  is 
called  for,  scratched  to  rough  surface  with  a  wooden  comb 
of  pointed  laths  nailed  together  in  a  row. 

97,  Soreeds. — After  the  scratch  coat  has  set  hard, 
screeds^  or  strips  of  mortar,  as  explained  in  Masonry^  §  8, 
should  be  run  along  all  margins  and  dowm  the  angles  or 
corners;  a  long  straightedge  is  applied  and  the  screeds  are 


g  24  BUILDING  SUPERINTENDENCE.  103 

worked  until  a  perfectly  true  surface  is  obtained;  intennedi- 
ate  screeds  are  put  in,  especially  on  large  surfaces,  the  num- 
ber, of  course,  depending  on  the  length  of  the  straightedge. 
For  the  best  work,  a  spirit  level  is  applied  to  the  straightedge, 
and  by  this  means  a  peifect  job  will  result.  After  the  screeds 
are  sufficiently  dry,  the  body  of  the  brown  coat  is  filled  in 
and  worked  to  the  plane  of  the  screeds.  The  screeds  in  all 
comers  and  on  angles  should  be  plumbed.  In  rooms  having 
a  plaster  cornice,  the  brown  mortar  should  be  scored  to  a 
rough  surface  along  the  margin  of  the  ceiling  and  side  walls 
to  afford  a  good  key  for  the  extra  weight  of  plaster;  at  this 
point  it  should  be  observed  that  both  brown  coats  are  carried 
down  to  the  floor. 

98.  Braekt'tlnjj. — If  a  heavy  cornice  is  to  be  put  on, 
wood  or-  metul  bracketing  or  cradling,  of  the  same  general 
outline  as  the  cornice,  should  be  provided,  and  set  up.  If 
wood  brackets  are  used,  as  at  a,  Fig.  31,  a  strip  b  is  first 


nailed  along  the  floor  joists  above,  and  the  brackets  are  set  to 

it.  In  that  way  getting  theminastraight  line:acord  stretched 
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across  the  studs  is  sufficient  to  bring  the  bottom  of  them  into 
alinement.  This  strip  is  put  on  only  where  the  ceiling  is  to 
be  cross-furred  with  the  furring  strips  c^  and  if  no  furring 
strips  are  to  be  used  on  the  ceiling,  the  brackets  are  notched 
over  by  as  shown  at  {b\  or  the  strip  b  may  be  omitted  entirely. 
In  the  setting  of  cradling  and  all  such  work,  the  superin- 
tendent should  see  that  sound  lumber  is  used,  that  all  are  set 
to  a  true  line  and  well  nailed  in  place.  In  shaping  the  rough 
brackets  just  described,  it  should  be  borne  in  mind  that  at 
no  point  should  the  plaster  be  thicker  than  1  inch,  except 
perhaps  on  acute  angles  or  some  such  position  where  it  is 
unavoidable. 

99«     Wliite  Finishing:. — After  the  plaster  cornices  are 

I 

finished,  the  white  finishing  or  *'skim  coat"  is  applied. 
This  consists  of  pure  lime,  which  should  be  slaked,  strained 
through  a  fine  sieve  to  remove  any  grit  or  unslaked  particles 
of  lime,  and  allowed  to  stand  in  a  covered  trough  or  in 
barrels  for  at  least  a  week  before  it  is  used.  After  standing 
for  a  few  days,  the  hydrated  lime  should  be  of  the  consist- 
ency of  white  lead,  or  firm  enough  to  be  carried  on  a  shovel. 
Washed  sea  sand  and  water  are  then  added  by  the  helper, 
who  tempers  the  mixture  to  a  soft  paste.  It  is  supplied  to 
the  plasterers  in  this  form  and  they  mix  it  on  the  mortar 
board  with  plaster  of  Paris  and  water,  tempering  it  until 
reduced  to  the  required  consistency.  In  using  this  plaster  a 
good  workman  will  exercise  great  care  that  all  his  tools  and 
mortar  board  are  thoroughly  clean;  but  sometimes  a  careless 
man  will  use  a  rusty  trowel,  or  perhaps  the  helper  will  fill 
his  hod  with  a  shovel  that  has  been  used  for  some  other  pur- 
pose. The  superintendent  should  follow  this  work  carefully 
to  see  that  the  plaster  is  properly  applied  and  skimmed  in  a 
manner  to  hide  all  brown  mortar,  scratching  down  all  uneven 
surfaces  of  the  brown  coat,  if  necessary.  He  should  also  see 
that  no  iron  nails  or  other  metal  work  that  is  likely  to  rust 
is  left  in  a  position  to  discolor  the  plaster,  as  the  white  skim 
coat  should  show  a  perfectly  smooth  and  unblemished  sur- 
face at  completion.     Another  and  a  very  important  point  to 
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be  looked  after  by  the  superintendent  is  that  of  fires,  if  the 
plastering  is  being  done  in  cold  weather;  particular  care 
should  be  taken  with  the  fires  while  the  white  finishing  coat 
is  damp,  for  any  dust  arising  from  shaking  or  poking  the 
fires  is  sure  to  settle  on  the  walls  and  do  irreparable  damage. 
The  fires  should  be  kept  as  nearly  in  the  center  of  the  room 
as  possible,  for  if  brought  too  near  the  wall,  the  white  finish- 
ing coat  will  dry  out  too  quickly,  and  in  doing  so  the  plaster 
will  crack  into  innumerable  shapes  and  present  an  appearance 
similar  to  alligator  hide. 

100.  Brackets  and  Centers. — In  setting  plaster  brack- 
ets, care  should  be  taken  that  they  are  set  at  the  proper  height 
above  the  floor  and  that  they  are  plumb  to  the  wall  surface. 
In  setting  centers,  the  superintendent  should  see  that  they 
are  in  the  center  of  the  ceiling,  which,  of  course,  is  previously 
found  by  the  gas-fitter  and  checked  by  the  superintendent. 
It  is  a  comparatively  easy  matter  to  find  the  center  of  a  room, 
and,  although  very  easily  done,  is  often  neglected  or  care- 
lessly done  by  gas-fitters  and  plasterers.  The  intersection 
of  two  strings  stretched  from  the  comers  of  the  room  and 
crossing  it  diagonally  will  mark  the  center.  Where  improved 
or  patent  plasters  are  specified,  as  in  this  case,  the  specifica 
tions  requiring  that  the  bathrooms  and  vestibule  shall  be 
finished  with  (King's  Windsor  cement),  the  superintendent 
will  only  be  required  to  see  that  the  proper  materials  are 
used  and  that  they  are  mixed  strictly  according  to  the 
instructions  of  the  manufacturers.  In  general,  the  superin- 
tendent should  prevent,  as  far  as  possible,  the  use  of  reworked 
mortar,  or  mortar  that  has  become  partly  set. 

101,  External  Plastering:. — Many  methods  are  em- 
ployed in  mixing  rough  cast  and  mortar  for  external  plas- 
tering and  also  the  manner  of  preparing  the  wall  surfaces, 
differing  according  to  locality  or  custom.  A  method 
employed  in  Canada  and  in  some  of  the  states  bordering  on 
the  Great  Lakes  consists  of  sheathing  the  frame  with 
matched  boards  as  for  ordinary  clap  boarding,  laying  over 
this  a  layer  of  tarred  paper  or  other  similar  material ;  the 
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laths  are  put  on  diagonally,  spaced  about  IJ  inches  apart 
and  well  nailed, 
after  which  a  sec- 
ond layer  of  laths  is 
put  on  in  the  oppo- 
site direction  and 
also  well  nailed,  as 
shown  in  Fig.  32. 
A  coat  of  lime  mor- 
tar, well  haired,  is 
now  put  on  and 
scratched  to  a  rough 
surface  to  form  a 
J-  --.-..  .  -_    ,,  ..--'_  . ._-—  .  „    key  for  the  second 

Pi^  ^  coat;  a  second  coat 

of  lime  mortar  is 
put  on  after  the  first  has  dried  out  and  the  work  is  finished  by 
the  application  of  the  rough  cast,  which  consists  of  screened 
gravel  mixed  with  strong  lime  and  water  to  a  thick  fluid, 
which  is  dashed  on  with  a  small  wooden  float.  The  surface 
is  made  comparatively  smooth  with  a  brush  which  is  dipped 
in  the  liquid,  and  by  this  means  a  uniform  color  is  obtained. 

103.     Composition  and  Color. — For  the  walls  of  the 

main  building  and  the  stable 
under  consideration  in  this 
section,  the  external  plas- 
tering is  applied  as  shown 
in  Fig,  33.  Grounds  are 
nailed  direct  to  the  sheath- 
ing lath  of  a.  thickness  to 
correspond  to  the  thickness 
of  the  plaster.  The  first 
coat  consists  of  sharp  sand, 
lime,  Portland  cement,  with 
an  admixture  of  cattle  hair, 
applied  with  good  pressiLre 
to   fill  tl:e  grooves  in   the  fk.  as. 
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sheathing  lath ;  this  coat  is  scratched  to  a  rough  surface  and 
allowed  to  dry.  The  second  coat  of  mortar  is  the  same  as  that 
used  for  the  first  coat  except  that  the  hair  is  omitted ;  this  coat 
is  troweled  down  to  a  smooth  surface.  The  last  coat,  called  the 
rough  cast  or  dash^  is  mixed  and  applied  in  the  same  manner 
as  in  Canadian  practice,  previously  described.  This  coat  is 
necessarily  thin  and  should  finish  flush  with  the  grounds,  that 
the  open  timber  staves  or  battens  may  be  put  on  without 
unnecessary  scraping  of  the  plaster  surface.  The  dash  coat 
may  be  colored  any  desired  tint  by  the  admixture  of  mortar 
colors.  Care  should  be  taken,  however,  in  the  selection  of 
these  colors,  for  Venetian  red  and  some  other  earthy  colors 
fade  in  a  short  time  and  present  a  dingy  or  sickly  appear- 
ance. Metallic  oxide  and  copperas  green  are  permanent 
colors,  and  when  mixed  with  lampblack  in  different  propor- 
tions a  variety  of  tints  may  be  obtained.  It  should  be 
remembered  that  colored  mortar  does  not  dry  out  the  same 
tint  as  it  shows  while  in  a  liquid  state,  and  before  the  amount 
of  color  to  be  used  is  decided  on,  several  samples  should 
be  mixed  up  and  allowed  to  dry,  in  that  way  determining 
the  amount  of  color  to  use. 

For  the  inspection  of  this  work,  the  same  general  sugges- 
tions as  those  given  for  inside  plastering  will  apply,  and  any 
further  remarks  are  perhaps  unnecessary. 


SUPERINTF.NBENCE   OF   THE   BRICKWORK. 

• 

103.  Chimney  Breasts. — The  chimney  breasts  in  the 
kitchen  and  laundry  are  to  be  faced  with  white  enameled 
brick ;  a  segmental  brick  arch  is  turned  over  the  opening, 
and  the  springing  line  is  at  a  point  5  feet  6  inches  above  the 
finished  floor.  The  jamb  comers  are  rectangular  and  the 
comers  around  the  opening  are  rounded,  or  ''bull  nose,"  and 
a  polished  white-marble  corbel  on  each  side  supports  a 
3-inch  polished  marble  shelf.  The  enameled  brickwork  in 
the  laundry  is  carried  up  5  feet  high  and  finished  with  a 
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polished  white-marble  lintel  9  inches  high,  having  a  4-inch 
beaming  on  the  beds  and  anchored  to  the  body  of  the  chim- 
ney with  bronze  anchors.  The  superintendent  should 
inspect  this  work  carefully,  to  see  that  the  face  brick  is 
properiy  laid  and  bonded,  that  the  joints  are  all  uniform  in 
thickness,  that  the  marble  corbels  are  properly  set,  anchored 
to  the  chimney,  and  leveled  up  to  receive  the  shelf,  and  that 
a  perfectly  tight  joint  is  made  between  the  brick  and  the 
range  so  that  no  cracks  or  openings  are  left  to  collect  dirt 
or  harbor  vermin;  he  should  also  take  particular  notice  that 
no  damaged  or  chipped  brick  is  used  in  this  work. 

The  size  of  the  flues  is  determined  beforehand  and  shown 
on  the  drawings,  so  that  the  superintendent  need  only  see 
that  they  are  built  to  the  requisite  size,  carried  up  plumb, 
and  the  withes,  shown  at  a^  Fig.  12,  are  mitered  with  the 
stretchers  at  least  in  every  sixth  course.  It  is  not  an  easy 
matter  to  watch  this  work,  as,  in  order  to  see  that  it  is  done, 
the  superintendent  would  have  to  stand  over  the  men  con- 
stantly; he  must  therefore  trust  to  the  honesty  of  the  work- 
men, as  no  evidence  of  the  bonding  will  appear  on  the 
surface  of  the  chimney.  The  fireplaces,  which  are  to  be 
faced  with  tile,  are  formed  roughly  during  the  construction 
of  the  chimneys;  those  faced  with  brick  are  finished  at 
once,  and  the  face  brick  is  protected,  with  boards  or  other- 
wise, until  it  is  required  to  set  the  mantels. 

Two  wrought-iron  bars,  J-  in.  X2  in.,  turned  up  on  the 
ends,  are  built  in  each  chimney  above  the  fireplace  opening, 
as  no  reliance  should  be  placed  on  the  arch  to  support  the 
work  above.  The  splay  of  jambs  should  be  determined 
by  the  style  and  size  of  grate,  if  any  is  to  be  used,  and 
if  no  grate  is  used  the  splay  may  vary,  but  should  never  be 
more  than  8  inches  in  a  depth  of  12  inches.  The  back  of 
the  fireplace  should  be  built  up  plumb  six  or  eight  courses, 
and  then  corbeled  forward  to  form  the  throat  from  2  to  4 
inches  wide,  according  to  the  nature  of  fuel  used  and  the 
size  of  the  fireplace.  No  matter  how  well  built  the  chim- 
ney may  be,  all  should  be  plastered  on  the  outside,  except 
where  faced  with  a  good  coat  of  lime  and  cement  mortar,  to 
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prevent  the  possible  escape  of  sparks  through  a  defective  or 
improperly  filled  joint. 

104.  Chimneys. — The  brick  courses  in  the  chimneys 
at  the  roof  line  are  to  be  stepped  as  shown  on  the  detail 
drawings;  the  mason  shall  procure  from  the  coppersmith  the 
apron  flashings  and  build  them  into  the  work.  The  chim- 
neys above  the  flashing  lines  are  to  be  built  of  rough-pointed 
limestone,  well  bonded  together  at  each  course  with  bronze 
cramps;  the  flue  linings  to  be  carried  up  and  the  space 
between  them  and  the  chimney  filled  with  Vicat  cement. 
The  chimney  caps  kre  to  be  cut  in  one  piece,  and  the  flue 
holes  cut  through  to  exactly  the  same  size  as  the  inside  of 
the  flue  lining.  The  superintendent  should  inspect  every 
piece  of  ashlar  entering  into  this  work,  and  see  that  they 
conform  to  the  specifications  in  every  respect,  especially  as 
to  thickness,  and  that  they  are  all  cramped  and  bonded 
together.  The  tall  chimneys  are  to  be  tied  back  to  the  roof 
with  1-inch  brass  bars,  having  a  nut  and  washer  on  the 
inside  and  a  shoulder  welded  on  to  the  outside  against  the 
chimney;  the  other  end  of  the  rod  is  flattened  and  turned 
up  to  conform  to  the  angle  of  the  roof,  to  which  it  is  secured 
with  wrought-iron  bolts;  these  bolts  should  be  put  up  at  the 
proper  time  and  the  roof  end  covered  with  lead  flashing. 

105.  Trap  Pits. — Trap  pits  are  to  be  built  for  the 
reception  of  service-pipe  fittings,  such  as  valves,  traps,  etc., 
that  such  fittings  may  be  accessible  should  it  be  required  to 
disconnect  any  pipe  or  make  repairs.  Footing  stones,  2  feet 
wide  and  6  inches  thick,  are  laid  at  the  required  depth,  and 
the  walls  built  8  inches  thick,  of  common  brick,  laid  in  Port- 
land cement  mortar.  The  dimensions  are  given  on  the 
working  drawings  and  the  superintendent  should  see  that 
they  are  built  to  the  proper  dimension  and  levels  and 
located  as  required.  The  laying  of  the  brick  and  the  con- 
crete bottom  should  be  watched,  that  a  water-tight  job  will 
result;  the  setting  of  the  flagstone  covers  is  described  under 
"  Flagging.  •• 

The  main  lines  of  sewer  and  water  and  gas  supply  should 
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all  be  laid  underground  at  the  proper  grade,  and  the  traps, 
fresh-air  inlets,  etc.  on  the  sewer,  and  all  valves  and  connec- 
tions, attached  complete.  These  pipes  should  then  be  tested 
before  the  trenches  are  filled  in.  The  electric  conduits  are 
then  laid  at  a  uniform  depth  of  about  3  feet  below  the  sur- 
face—the luason  meanwhile  building  up  the  manholes — and 
the  electric  feed  wires  having  been  laid  between  the  manholes, 
the  space  around  each  pi[x.'  and  conduit  in  the  brick  walls. is 
scaled  with  neat  Portland  cement  mortar.  Provision  should 
be  made  for  a  controlling  switch  on  the  main  electric  feed 
wire.  The  specifications  require  that  all  iron  pipe  and  fit- 
tings in  the  manholes  shall  be  cleaned  off  and  coated  with 


asphalt  paint.  Nothing  need  be  added  here  to  the  instruc- 
tions for  inspecting  the  calking  of  joints  and  the  quality  of 
the  fittings.  The  fresh-air  inlet  to  the  trap  on  the  sewer 
main  at  the  manhole  at  the  entrance  gate  is  to  have  offsets 
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with  obtuse-angled  bends,  and  the  pipe  terminates  at  a  point 
12  inches  above  grade,  and  in  the  pocket  cut  in  the  cheek 
block  of  the  gate  post.  The  gas  and  electric  supply  for  the 
lamp  also  passes  through  this  pocket,  the  opening  in  the 
stonework  being  covered  by  a  perforated  brass  plate,  set 
flush  with  the  face  of  the  stonework,  as  shown  in  Fig.  34. 


SUPERINTENDENCE   OF  THE   PLUMBING,   ETC. 

106.  Pipes. — The  next  work  of  importance  on  the 
premises,  and,  in  fact,  the  work  requiring  the  most  critical 
supervision  in  regard  to  material  and  v/orkmanship,  is  that 
of  putting  in  the  branch  waste,  vent,  and  supply  pipes  from 
the  rising  lines  to  the  various  fittings. 

The  lead  pipes  should  be  inspected  to  make  sure  that  they 
are  of  the  proper  weight  per  foot.  The  end  of  each  coil  is 
generally  stamped  with  a  letter  or  number  denoting  the 
weight ;  for  that  reason  it  is  best  to  inspect  the  pipe  before 
it  is  cut  for  use. 

It  is  a  well  known  fact  that  water  containing  certain 
foreign  matter,  and  especially  soft  water,  will  attack  lead 
pipe,  and  if  the  water  is  under  heavy  pressure  there  is  a  pos- 
sibility of  the  pipe  bursting,  unless  of  extra  thickness.  Where 
a  first-class  job  is  the  main  object  in  view,  it  is  best  to  use 
seamless  drawn  brass  tubing,  tinned  inside  and  out,  the  cost 
over  that  of  lead  pipe  being  very  slight.  In  the  case  under 
consideration,  the  main  water-supply  pipe  to  the  under  side  of 
the  first-story  floor  of  the  main  building  and  up  to  the  fixtures 
at  other  points  on  the  premises,  including  hot- water  piping, 
shall  be  of  tinned  seamless  brass  pipes  of  the  diameter 
specified ;  all  the  fittings  for  the  supply  pipes  to  be  of  the 
same  material  and  finish  as  the  pipes. 

The  superintendent  should  examine  all  the  material  critic- 
ally and  follow  the  work  of  fitting  it  together,  that  the 
joints  are  set  in  red  Icad^  provided  with  all  the  valves  and 
fittings  requisite,  and  graded  to  an  outlet  as  specified. 
Where   brass  or  copper   piping  without   an  outer  plating 
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of  some  other  metal  is  used,  it  should  be  coated  with  shellac 
to  prevent  discoloration,  which  is  sure  to  occur  tmless  some 
preventive  is  applied.  Wrought-iron  pipe  is  used  exten- 
sively and  various  coatings  of  more  or  less  merit  are  applied, 
such  as  ordinary  lead-oxide  paint,  enamel  or  asphalt  paint, 
and  metal  plating.  Galvanized-iron  pipe  is  perhaps  the  most 
common,  and  is  undoubtedly  the  best  for  water  pipes  that 
are  not  liable  to  be  attacked  by  water  containing  acids. 

107*  lieaks. — In  the  best  work  provision  is  made  for 
carrying  off  water  from  leaky  joints,  possible  bursts  in 
the  pipes,  or  water  of  condensation.  A  casing  or  tube  of 
sheet  metal,  generally  of  zinc  or  light  sheet  copper,  is  used; 
the  joints  of  the  tubing  are  fitted  together  around  the  pipe 
fittings,  and  the  tubing  discharges  into  a  sink  or  connects  with 
the  regular  drainage  system.  The  importance  of  putting  in 
this  casing  is  evident,  for  a  leak  under  the  floor,  or  in  some 
inaccessible  position,  may  cause  more  damage  to  frescoes  or 
other  decoration  than  the  original  cost  of  the  tubing  itself. 

It  is  perhaps  hardly  necessary  to  say  that  none  other  than 
the  most  skilled  mechanics  should  be  allowed  to  do  the  work 
of  plumbing  and  gas-fitting,  for  no  other  work  on  the  whole 
job  can  be  so  easily  skimped  or  improperly  done,  when  the 
superintendent  is  not  constantly  on  hand;  and  as  he  will 
have  many  other  things  to  attend  to  on  the  premises,  it  is 
imperative  that  skilled,  as  well  as  honest,  conscientious 
workmen  are  commissioned  to  do  the  work. 

There  is  no  doubt  that  the  superintendent  under  ordinary 
circumstances  will  have  to  rely  on  the  honesty  of  the  work- 
men, but  he  should  devote  all  attention  possible  to  see  that 
the  proper  fittings  are  put  in,  that  they  are  properly  con- 
nected, and  that  the  lines  are  properly  spaced  apart  and 
supported  by  straps,  hooks,  or  tacks,  as  the  case  may  be, 
governed,  of  course,  by  the  specification,  which  should  be 
very  explicit  in  regard  to  the  plumbing  work. 

The  plumber  should  give  due  notice  to  the  carpenter  to 
put  in  boards  for  the  support  of  running  lines  of  pipes 
between  joists,  finished  pipe  boards  where  exposed  to  view, 
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and  for  all  cutting  of  timbers  or  other  woodwork  in  and 
about  the  premises,  etc. 

108.  Joints  In  Cast-iron  Pipes. — ^All  joints  between 
lead  waste  or  vent  pipes  and  cast-iron  pipes  should  be  made 
with  heavy  brass  ferrules  calked  into  the  hub  of  the  iron 
pipe  and  secured  to  the  lead  pipe  by  means  of  a  wiped  solder 
joint.  In  common  practice  the  lead  pipe  is  simply  dressed 
down  and  fitted  in  the  end  of  the  ferrule,  as  at  (a).  Fig.  35, 


' 


or  slightly  flared,  as  at  (d),  the  latter  being  perhaps  the  better 
of  the  two,  though  there  are  objections  to  both  methods,  as 
the  molten  solder  is  likely  to  work  into  the  joint  and  act  as 
an  obstruction  for  solid  matter  to  accumulate  against  The 
best  method  is  to  use  a  ferrule  just  large  enough  to  allow  the 
lead  pipe  to  be  slipped  through  it,  as  shown  at  (^),  and  then 
secured  by  the  wiped  solder  joint. 

At  the  point  where  the  soil  and  vent  pipes  pass  through 
the  roof,  the  top  of  the  hub  should  be  located  a  little  above 
the  roof.  A  piece  of  6-pound  sheet  lead,  or  of  copper,  at 
least  a  foot  square,  is  dressed  down  into  the  hub  of  the  pipe, 
and,  after  the  length  above  the  roof  is  set  up,  the  joint  is 
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calked  tight  with  oakum   and  molten  lead,  as  previously 
described. 

109,  Grease  Traps. — In  the  use  of  kitchen  and  pantry- 
sinks,  a  great  deal  of  grease  and  such  matter  passes  off  with 
the  waste  water,  if  hot  water  is  used ;  this  fatty  matter  is  in 
the  form  of  small  globules,  which  will  harden  as  soon  as  they 
meet  cold  water  or  air.  These  small  particles  soon  accumu- 
late on  the  inside  of  the  waste  pipe,  and  if  there  is  any 
obstruction  to  the  flow  of  water,  the  pipe  is  liable  to  become 
choked  and  the  services  of  a  plumber  will  be  required.  To 
obviate  this,  various  forms  of  grease  traps  are  placed  on 
waste-pipe  systems.  The  trap  known  as  a  chilling-grease 
trap  is,  however,  the  best  for  the  purpose.  One  of  these 
traps,  connected  with  the  waste  pipe  from  the  kitchen  and 
pantry  sink,  will  be  found  of  great  value  and  will  amply  repay 
the  first  cost  of  instalment.  These  traps  will  be  found  very 
valuable  under  wash  trays  also,  or  in  a  position  where  a  great 
deal  of  grease  or  fatty  matter  passes  through  them;  one  trap 
for  a  set  of  three  trays  is  generally  sufficient 

no.  Water  Closets. — In  first-class  work  the  object 
always  kept  in  view  is  to  have  **  open  plumbing  work  ";  that 
is,  an  arrangement  whereby  all  fixtures  and  fittings  above 
the  floor  are  in  full  view  and  readily  accessible.  No  cased- 
in  fixtures  should  be  allowed  where  good  plumbing  is 
required. 

The  setting  of  water  closets  should  be  very  carefully 
watched,  that  there  will  be  no  chance  for  the  escape  of  gas. 
Brass  floor  flanges  are  used  for  the  best  work,  and  by  means 
of  these  the  plates;  fitting  closely  together,  bolted  up,  and 
set  in  red  lead,  make  an  absolutely  gas  and  water  tight 
connection  between  the  bowl  and  its  outlet.  The  outlet 
pipe  for  these  closets  generally  consists  of  a  short  bend  of 
heavy  lead  pipe,  4  inches  in  diameter,  which  in  turn  is 
connected  by  a  wiped  solder  joint  to  a  brass  ferrule  and  the 
ferrule  calked  into  the  hub  of  the  Y -branch  connection. 

The  superintendent  should  see  that  the  supply  and  back 
air  connections  on  the  closet  bowl  are  of  brass,  and  not  the 
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old  fashioned  crockery  ** horns,"  which  are  liable  to  break 
off  and,  at  the  best,  are  of  very  little  value,  as  nothing  but 
putty  or  some  such  material  can  be  used  for  making  the 
joint 

111.  System, — All  offsets  and  branches  in  the  waste 
and  vent  lines  throughout  are  to  be  made  with  obtuse- 
angled  bends  and  Y  branches;  all  running  lines,  whether  of 
iron,  brass,  or  lead,  and  also  all  service  pipes  for  water  and 
gas,  are  to  be  graded,  that  they  may  be  drained  when  so 
desired. 

The  first  floor,  second  floor,  and  attic  are  each  to  have  a 
separate  rising  line  of  gas  and  water  supply  controlled  by  a 
stop-cock  in  the  cellar.  Connections  are  to  be  made  in  the 
cellar  for  hydrants  about  the  premises,  for  water  supply  to 
the  heating  apparatus,  and  for  faucets  in  the  cellar,  and  each 
is  to  be  independent  of  the  other,  controlled  by  a  separate 
stop-cock.  The  make  and  quality  of  all  stop-cocks,  faucets, 
valves,  and  connections  being  covered  by  the  specifica- 
tions, the  superintendent  will  determine  whether  the  proper 
materials  have  been  furnished,  that  the  system  is  properly 
arranged  to  give  direct  and  efficient  service,  and  that  the 
workmanship  is  up  to  the  standard  required  by  the  specifi- 
cationa 

112.  Tests. — As  soon  as  the  waste  and  vent  pipes  with 
their  traps  and  connections  are  in  position,  and  before  any 
fixtures  are  set  up,  all  openings  must  be  closed  up;  in  lead 
pipes  the  ends  are  merely  pinched  together  and  soldered, 
and  the  openings  in  iron  pipes  are  closed  by  means  of  plugs, 
screw  clamps,  or  some  such  device.  Many  methods  are 
employed  to  test  the  system ;  the  peppermint  test  used  to  be 
the  most  common,  but  is  now  rapidly  being  abandoned. 
This  test  consists  of  filling  the  traps  with  water  and  then 
pouring  a  quantity  of  oil  of  peppermint  into  the  pipe  where 
it  extends  above  the  roof,  followed  by  a  quantity  of  hot 
water,  after  which  the  roof  opening  is  sealed  and  the  inspec- 
tion of  the  lines  commenced.  If  the  odor  of  peppermint  can 
be  detected  anywhere  about  the  building,  the  plumber  will 
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have  to  search  until  the  leak  or  leaks  are  located,  and  after 
making  repairs  or  putting  in  a  new  length  of  pipe  or  a  fit- 
ting, the  same  procedure  has  to  be  followed,  very  often 
necessitating  two  or  three  tests,  before  the  work  meets  the 
approval  of  the  superintendent,  which,  after  all,  may  or  may 
not  be  right.  A  simpler,  and  no  doubt  better,  test  is  that 
of  employing  a  testing  machine  in  which  smoke  is  the  test- 
ing medium.  Some  such  contrivance  is  to  be  found  in  every 
first-class  plumber's  shop.  It  is  essentially  a  machine  to 
blow  smoke  into  the  drainage  system.  Oily  waste  is  used  as 
a  fuel,  which,  on  being  ignited,  emits  a  dense,  pungent 
smoke.  This  is  blown  into  the  piping  system  through  stout 
rubber  hose.  The  presence  of  a  leaky  or  imperfectly  calked 
joint,  a  sand  hole,  or  a  crack  in  the  pipes  or  fittings  is  very 
readily  detected  by  the  smoke  issuing  from  it.  In  this  way 
the  leak  may  be  located  at  once  and  the  trouble  of  going  over 
the  entire  system,  depending  on  smell  to  locate  the  defect, 
is  avoided.  The  value  of  this  method  of  testing  is  very 
readily  seen.  After  the  system  has  been  tested  to  the  super- 
intendent's satisfaction,  the  work  of  setting  up  the  fixtures, 
previously  described,  may  follow. 

11 3,  Gas-Flttlngr. — ^The  plumber  is  required  by  the 
specifications  to  apply  for  tapping  the  gas  main  in  the  street, 
and  pay  all  necessary  charges  for  putting  in  the  service  pipe 
and  connections  from  the  street  main  to  the  meter  inside  the 
cellar  wall ;  the  gas  company  to  set  this  meter,  as  well  as 
one  in  the  greenhouse,  and  one  in  the  stable,  on  cast-iron 
brackets  furnished  and  set  by  the  plumber.  The  same 
general  directions  for  putting  in  gas  pipes  and  meters 
applies  also  to  similar  work  in  the  greenhouse  and  stable. 
The  plumber's  work  on  the  gas-fitting  commences  at  the 
meter,  on  the  outlet,  or  house,  side  of  which  a  lead  pipe  with 
brass  coupling  is  provided.  He  connects  the  house  main 
with  this  coupling  and  puts  on  a  stop-cock  as  near  the  meter 
as  practicable;  there  should  also  be  a  stop-cock  on  the  inlet, 
or  street,  side  of  the  meter.  The  method  of  jointing  the 
pipes  has  been  previously  described.    The  location  of  outlets 
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for  the  several  gas  fixtures  should  be  very  carefully  fol- 
lowed by  the  superintendent  The  outlets  in  the  principal 
rooms  and  halls,  for  side  lights,  should  be  from  6  ft.  6  in.  to 
5  ft  9  in.  above  the  floor,  and  for  all  other  side  lights  6  ft. 
above  the  floor.  The  nipples  should  be  put  on  perpendicular 
to  the  wall  surfaces.  A  piece  of  pipe  about  3  or  4  feet  in 
length,  with  a  socket  on  one  end,  should  be  used  for  the  pur- 
pose, and  by  screwing  this  pipe  to  the  nipples,  the  outlets 
may  be  very  easily  squared.  It  is  also  very  important  that 
nipples  of  the  proper  length  are  used,  so  that  they  need  not 
be  changed  or  the  terminal  boxes  taken  off  and  replaced. 

The  fitting  up  of  all  gas-pipe  branches  for  lights  in  the 
buildings,  as  well  as  for  exterior  lights,  should  be  done  sim- 
ultaneously with  the  electric  wiring  for  same,  and  in  connec- 
tion with  the  electricians. 

114«  Heating:. — The  specifications  require  that  the 
indirect  system  of  hot-water  heating  shall  be  used.  The 
boiler  is  to  be  of  a  standard  make  and  subjected  to  a  hydro- 
static test  of  100  pounds  to  the  square  inch  before  leaving 
the  factory.  This  apparatus  is  to  have  automatic  feed  and 
damper  regulators,  so  that  no  engineer  will  be  required. 
The  battery  of  sectional  heater  coils  and  manifolds  are  sup- 
ported on  an  angle-iron  platform  at  the  requisite  height 
above  the  cellar  floor.  The  specifications  also  require  that 
perfect  circulation  be  guaranteed  and  that  the  system  shall 
be  properly  connected  up  and  left  in  good  working  order. 
The  heating  flues  are  to  be  made  of  18-gauge  galvanized  iron 
with  closely  riveted  joints,  and  run  as  directly  and  with  as 
few  bends  as  possible  to  the  registers.  The  registers  are  to 
be  set  in  a  metallic  box  and  a  suitable  frame  set  in  the  side 
wall  or  the  floor,  as  the  case  may  be,  provided  with  all  neces- 
sary controlling  dampers  or  regulators,  and  the  perforated 
face  plates  set  flush  with  the  floor  or  wall  surfaces,  and 
finished  in  electro  bronze,  unless  otherwise  specified. 

The  superintendent  should  follow  this  work  closely  to 
see  that  it  is  carried  out  as  required  by  the  contract,  that 
the  joints  in  pipes  and  ducts  are  all  properly  fitted,  and 
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connected  up  and  all  left  in  a  perfect  working  condition  at 
completion.  He  should  see  also  that  the  cold-air  ducts  to  the 
heater  are  of  the  requisite  dimensions,  run  as  direct  as  pos- 
sible, and  are  provided  with  a  damper  at  the  cellar  wall  and 
one  near  the  heater;  that  the  openings  to  the  cold-air  ducts 
and  the  heating  coils  are  protected  by  wire  screens,  as  speci- 
fied. He  should  require  a  very  thorough  test  of  the  system 
in  his  presence  and  satisfy  himself  that  the  work  is  up  to  the 
requirements. 

In  regard  to  a  time  test,  that  is  not  possible  under  ordi- 
nary conditions,  unless  the  heating  system  has  been  employed 
during  the  construction  of  the  building;  in  any  event,  the 
contractor's  guarantee,  duly  signed  by  him  and  given  to  the 
architect  or  owner,  is  generally  sufficient;  for  in  the  event  of 
failure  of  the  system  or  any  part  of  it  to  do  its  work  properly, 
the  contractor  may  be  called  upon  to  make  good,  at  his  own 
expense,  all  such  work  during  the  period  covered  by  the 
guarantee. 


SUPERINTENDEI^CE    OF    THE   EliECTRICAIi 

WORK. 

116.  Speciflcatlons,  Etc. — The  specifications  require 
that  the  local  electric-light  company  shall  connect  with  the 
street  main  and  lay  the  main  feed  wire  to  the  trap  pit  in 
front  of  the  greenhouse.  All  the  work  to  be  done  strictly 
according  to  the  rules  and  regulations  of  the  National  Board 
of  Fire  Underwriters,  and  is  to  be  passed  upon  and  made 
satisfactory  to  their  inspectors  as  well  as  to  the  satisfaction 
of  the  building  superintendent.  The  contractor  to  pay  all 
charges  for  inspection  by  the  aforesaid  fire  underwriters' 
inspectors  and  deliver  a  satisfactory  certificate  signed  by  them 
to  the  architect,  including  testing  of  the  system.  The  carpen- 
ter will  do  all  necessary  cutting  of  timbers  or  other  wood 
necessary  to  facilitate  the  installation  of  the  electrical  work. 

The  mains  below  grade  are  to  be  protected  by  heavy 
wooden  tubing,  having  a  3-inch  bore,  the  exterior  of  the 
pipe   coated   with  waterproof  paint,  and  the  joists  closely 
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fitted  together.  A  main  switchboard  of  polished  slate  and 
enclosed  in  a  damp-proof  box  will  be  set  up  on  the  side  wall 
of  the  trap  pit,  and  from  this  board  all  the  lights  or  other 
electrical  fixtures  on  the  premises  will  be  controlled  by  four 
main-line  knife  switches,  one  each  for  the  main  building, 
greenhouse,  and  stable,  and  one  for  all  the  outside  standard 
and  gate  lights.  The  lights  of  the  first  story  and  the  porte- 
cochfere  light  shall  be  controlled  by  a  knife  switch  located  at 
the  rear  of  the  main  flight  of  stairs  and  each  of  the  principal 
rooms  shall  have  an  independent  key  switch  for  direct  con- 
trol of  the  lights  within  the  room.  The  second -story  floor 
and  the  attic  will  each  have  an  independent  switch  control- 
ling all  the  lights  on  the  floor,  and  the  principal  rooms  of  the 
second  story,  including  the  bathroom,  shall  have  a  direct 
key  switch  as  provided  for  the  first-story  rooms.  A  separate 
key  must  be  provided  in  the  first  and  second  story  halls  for 
the  control  of  the  automatic  lights  therein.  Each  of  these 
main  switches  will  be  of  an  approved  pattern  and  mounted 
on  polished  slate  or  marble  in  asbestos-lined  boxes  having  a 
hinged  door,  the  boxes  to  be  provided  and  set  in  position  by 
the  carpenter,  who  shall  also  provide  all  blocking  or  other 
special  woodwork  required  by  the  electricians.  A  cut-out 
box  of  slate  will  be  placed  in  each  trap  pit  at  the  entrance  of 
the  feed  wire,  another  at  the  entrance  of  said  wire  on  the 
inside  wall  of  each  building,  and  one  hard-wood  box  lined 
with  sheet  asbestos  on  each  upper  floor  of  the  main  building 
and  second  story  of  the  stable.  A  continuous  system  of 
conduits  and  wiring  from  the  main  to  the  outlets  at  the  fix- 
tures is  required. 

11 6,  Installation. — All  tubing  is  to  be  of  brass,  ar- 
mored, insulated,  and  fitted  together  in  a  thorough  manner 
to  exclude  gas  and  water,  or  other  destructive  agents.  All 
mains  are  to  run  as  direct  as  possible,  so  as  to  avoid  sharp 
elbows.  The  tubes  are  to  be  of  sufficient  size  to  insure  ease 
in  drawing  the  wires  through  them.  No  conduit  shall 
be  less  than  ^  inch  inside  diameter.  Conduits  are  to  be 
used  for  encasing  all  wires,  including  those  for  bells  and 
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annunciators,  and  all  are  to  be  hidden  from  view  in  wall 
pockets  or  in  larger  tubes. 

The  risers  for  the  main  building,  as  well  as  those  for  the 
stable  and  greenhouse,  are  to  be  grouped  together  to  form  a 
single  line  for  each  building.  The  wires  throughout  for 
electric  lighting  are  specified  to  be  white-core,  rubber-cov- 
ered, insulated  wire  of  copper  98  per  cent  pure. 

Carbon  cylinder  batteries  are  specified  for  the  burglar- 
alarm  system,  for  bells,  and  annunciators.  They  are  to  be 
of  sufficient  number  and  power  to  insure  the  proper  working 
of  the  system  named.  Suitable  shelves  will  be  provided  for 
their  support  and  put  in  place  by  the  carpenter. 

The  burners  in  the  main  halls  and  principal  rooms  in  the 
first  story  are  to  be  automatic;  fixtures  to  be  wired  inside 
the  shell  where  possible.  All  push  plates  are  to  be  of  plain 
bronze,  finished  to  match  the  hardware  of  the  room,  and 
have  pearl  push  buttons. 

The  wiring  for  the  gas  lighting  to  be  of  No.  18  gauge 
B.  &  S.  damp-proof  wires,  put  in  without  staples  or  tacks  of 
any  kind,  and  nm  through  between  timbers  and  in  partitions. 
The  wires  must  be  protected  by  brass  armored  tubing 
against  brickwork  or  pipes. 

All  lighting  wires  to  be  run  in  sections  to  an  automatic 
sectional  cut-out  box  where  shown  on  drawings. 

11 7.  Fixtures. — The  springs  and  plates  required  for 
all  windows  and  doors  in  the  burglar-alarm  system,  and  all 
plates  and  mouthpieces  for  the  annunciator  and  speaking 
tubes,  are  to  match  the  hardware  in  each  room  and  must  be 
furnished  to  the  carpenter,  who  will  set  them  in  position 
under  the  direction  of  the  foreman  electrician.  The  same 
applies  to  the  annunciator  box  and  burglar-alarm  indicator 
box,  the  location  of  which  is  shown  on  the  plans.  Each  of 
these  boxes  is  to  be  provided  with  a  nickel-plated  gong;  the 
bell  for  the  annunciator  to  be  2^  inches  in  diameter,  and  for 
the  burglar-alarm  indicator  to  be  4  inches  in  diameter.  All 
are  to  be  tested  to  establish  satisfactorily  their  efficiency  in 
presence  of  the  superintendent. 
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The  specifications  require  that  at  each  outside  door  a  push 
button  and  plate  is  to  be  placed,  connected  with  a  bell  to  be 
located  as  required. 

The  plate  for  the  front  door  and  rear  hall  outside  door  to 
be  a  combination  mouthpiece  and  push-button  plate  of 
bronze,  to  match  the  hardware  of  the  door. 

The  speaking  tubes  are  to  be  of  heavy  weight  bright  tin, 
1  inch  in  diameter,  with  a  soldered  seam,  the  joints  to  be  well 
fitted  together  and  the  lines  to  run  direct,  with  no  sharp 
turns  or  elbows.  Where  elbows  are  necessary  they  are  to 
be  as  gradual  as  possible.  The  mouthpieces  are  to  be  pro- 
vided by  the  electrician  and  set  in  position  by  the  carpenter. 

m 

11 8.  Superintendence  and  Tests. — The  superintend- 
ent should  always  be  governed  by  the  rules  of  the  National 
Board  of  Fire  Underwriters  in  passing  on  the  work  of  electric 
installation,  and  in  case  of  doubt,  he  should  consult  the  duly 
authorized  inspector  of  the  underwriters'  association  before 
condemning  any  work,  unless  he  is  absolutely  sure  of  his 
position  in  the  matter.  He  should  follow  the  work  primarily 
with  the  view  of  having  all  conduits  and  service  lines  con- 
tinuous and  their  insulation  perfect.  He  should  also  see 
that  the  conduits,  wires,  and  speaking  tubes  are  protected 
from  injury  by  water  or  otherwise,  and  that  they  are  not 
otherwise  injured  by  hooks,  nails,  etc. ;  after  all  of  this  work 
has  been  done  the  electrical  system  should  be  tested  free 
from  grounds. 


SUPERINTENDENCE   OF   TTIE  JOINERY. 

.  119.  Outbuildings. — While  the  plumbing  and  elec- 
trical work  is  being  set  up,  much  has  been  accomplished  on 
the  exterior  of  the  main  building,  stable,  and  greenhouse. 
The  rough-cast  outside  plastering  has  been  done,  the  cornice, 
barge  boards,  and  belt  courses  have  been  set  in  position,  and 
the  carpenters  are  busily  engaged  in  finishing  the  joiner 
work  on  the  veranda  and  porte  cochfere,  and  putting  up  the 
staves  for  the  open  timber  work,  which  are  put  on  as  shown 
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in  F:^.  33;  the  grounds  a  are  put  on  over  the  sheathing 
lath  d,  and  after  the  plastering  is  finished,  the  staves  c  are 
nailed  to  the  face  of  the  grounds.  After  the  open  timber 
work  on  both  buiMings  has  been  completed,  the  finishing 
work  on  veranda  and  p^^rte  cochere  set  in  position,  and 
the  work  on  the  Ijelvidere  and  summer  paWIion  completed, 
nothing  remains  to  be  done  on  the  exterior  of  the  buildings 
except  the  painting,  which  will  be  described  at  the  proper 
time.  On  the  interior  of  the  building,  workmen  have  started 
to  put  in  the  dfxyr  frames  and  other  interior  finishing  wood- 
work. This  work  from  now  on,  although  not  as  important  as 
the  construction  part,  will  require  strict  attention  on  the 
part  of  the  superintendent  to  see  that  no  poor  material  is 
used,  that  no  bad  work  is  covered  before  he  has  seen  and 
passed  upon  it,  and  also  that  all  doors  and  standing  trim 
are  set  plumb,  all  horizontal  lines,  such  as  wainscots,  bases, 
etc.,  set  perfectly  level,  and  all  joints  neatly  made  and  closely 
fitted  together.  He  should  visit  the  shop  where  the  doors 
and  other  interior  woodwork  are  being  made,  so  as  to  satisfy 
himself  that  the  proper  amount  of  care  and  attention  is  given 
to  minor  details,  such  as  building  of  cores  for  veneered  doors, 
gluing  up,  wedging,  mortising,  etc. 

1/20.  Examination  of  Stock. — The  stock  should  be 
examined  for  defects,  such  as  sap,  knots,  etc.,  and  any  piece 
f(;und  that  does  not  conform  to  the  requirements,  should  be 
condemned  at  once.  In  regard  to  the  dryness  of  the  stock,  if 
it  does  not  appear  to  be  thoroughly  seasoned,  and  appears  to 
contain  more  moisture  than  the  limit  prescribed  by  the  spec- 
ification— that  is,  10  per  cent,  by  weight — he  should  select  a 
few  samples,  about  0  inches  long,  cut  from  the  center  of  the 
board  or  molding;  by  weighing  each  piece  carefully  on  any 
convenient  scale,  marking  the  exact  weight  on  each  sample, 
and  then  drying  them  out  in  an  oven  for  three  or  four  hours 
and  weighing  them  immediately  on  the  same  scale,  before 
they  can  absorb  the  moisture  from  the  atmosphere  to  any 
extent,  then  noting  the  difference  in  w^eight,  the  percentage 
of  moisture  may  be  found  ^/  dividing  the  difference  between 
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the  two  weights  found  by  the  dry  weight.  Thus,  if  a  sample 
weighs  66  ounces  at  first  and  GO  ounces  after  being  dried,  the 
percentage  of  moisture  contained  in  the  sample  before  drying 
would  then  be  (66  —  60)  -^  60  =  10  i.  Wood  containing  this 
amount  of  moisture  or  less  would  be  accepted,  provided,  of 
course,  it  were  up  to  the  requirements  in  other  respects.  A 
percentage  greater  than  ten,  however,  would  be  sufficient 
cause  for  condemning  it,  though  it  might  be  otherwise  perfect. 

Although,  in  general  practice,  the  specifications  simply 
state  that  the  wood  for  interior  trim  shall  be  kiln  dried,  it 
does  not  necessarily  follow  that  the  wood  is  dry  when  erected 
in  the  building;  for  it  is  a  well  known  fact  that  kiln-dried 
wood  will  absorb  atmospheric  moisture  rapidly  if  exposed  to 
the  weather  or  stored  in  a  damp  situation,  and  the  object 
to  be  attained  by  placing  it  in  a  kiln  will  have  been  defeated, 
the  wood  returning  to  a  condition  very  little  better  than 
ordinary  yard  stock. 

Rough  framing  lumber,  however,  or  even  finishing  lumber 
to  be  used  on  the  exterior  of  the  building -or  where  it  is  not 
likely  to  dry  out  rapidly,  may  be  considered  sufficiently 
seasoned  when  it  contains  as  much  as  15  per  cent,  of  mois- 
ture. From  the  foregoing  remarks  it  may  be  readily  con- 
cluded that  the  best  method  of  specifying  finishing  lumber  is 
that  of  applying  the  weight  test  to  determine  the  amount  of 
moisture  in  it. 

121.  Finish  of  Surflice. — Another  part  of  the  work 
which  is  sure  to  be  carelessly  done  or  neglected  altogether  is 
that  of  smoothing  down  the  interior  woodwork;  this  applies 
mainly  to  bases,  trim,  etc.,  as  the  shop-made  work,  such  as 
doors,  sash,  wainscoting,  etc.,  is  generally  smoothed  off 
before  being  put  together,  or  at  least  before  leaving  the  shop. 

Raised  grain,  planer  marks,  and  soiled  spots  or  finger 
marks  from  handling  are  the  most  common  causes,  requiring 
the  work  to  be  smoothed  or  sandpapered.  Moldings  with 
small  members  should  be  smoothed  with  sandpaper,  while  a 
smoothing  plane  should  be  used  on  flat  surfaces  and  this  fol- 
lowed by  sandpaper.     It  is  often  best,  especially  when  the 
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harder  woods  are  smoothed  down,  to  use  a  steel  scraper  or 
glass  for  the  purpose;  especially  is  this  done  where  a  shaggy 
knot  or  curly  grain  is  encountered  that  may  be  injured  even 
with  the  finest  set  smoothing  plane. 

132.  Inspecting:  Work. — At  this  time  the  superintend- 
ent should  read  the  specifications  through,  and  if  any  work 
has  been  neglected  or  condemned  work  left  standing,  either 
unaltered  or  repaired,  he  should  make  a  note  of  each  and 
have  them  attended  to  before  the  time  arrives  for  painting 
or  otherwise  finishing  the  interior.  He  should  also  compare 
all  work  with  the  detail  drawings  as  it  is  erected  or  set  in 
place,  and  allow  no  bad  work  to  become  too  far  advanced  to 
be  readily  altered  or  taken  down  and  replaced.  He  should 
see  that  the  door  jambs  are  blocked  away  from  the  stud 
framing,  and  that  suitable  blocks,  sized  for  the  position,  and 
not  chips,  are  used;  that  the  jambs  are  set  plumb,  in  aline- 
ment  with  the  partition,  and  that  the  head  casing  is  perfectly 
level.  He  should  also  check  the  size  of  the  opening  to  make 
sure  that  a  door  of  the  proper  size  will  be  put  in  as  required 
by  the  drawings.  It  is  best  to  check  the  size  of  the  finished 
openings  at  this  stage  of  the  work,  for  if  a  mistake  is  not 
discovered  until  later,  the  trim  may  have  to  be  removed  to 
remedy  the  fault,  while  the  jambs  are  being  set. 

The  swing  of  the  doors  should  be  determined  unless  they 
are  shown  on  the  plans,  and  even  if  they  are  shown,  the 
workmen  cannot  always  be  depended  on  to  set  them  in  the 
right  way.  The  superintendent  should  make  sure  that  the 
doors  are  hung  on  the  proper  edge  of  the  jamb,  so  that  when 
hung  and  swung  open  they  will  not  strike  against  a  gas 
bracket  or  open  across  a  hallway  or  into  a  closet.  In  general, 
doors  should  be  hung  to  swing  into  the  rooms  and  not  out 
into  halls  or  corridors,  except  perhaps  outside  doors,  which 
should  always  open  in,  and  in  the  case  of  bedrooms  should 
be  hung  so  that  the  bed  is  not  visible  when  the  door  is 
partly  open.  The  same  idea  should  be  borne  in  mind  in 
hanging  bathroom  doors.  Closet  doors  should  be  hung  to 
swing  into  the  room,  and  in  a  manner  to  reflect  the  light 
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from  the  inner  side  of  the  door  into  the  closet,  or  else  they 
should  be  hung  so  that  the  light  from  the  windows  may  shine 
direct  into  the  closet. 

183.  Trim. — The  price  of  molding  and  interior  trim 
varies  according  to  the  size,  and  when  other  than  stock 
molding  is  required,  an  additional  price  to  that  of  the  mold- 
ing itself  will  be  charged  for  the  labor  of  making  a  new 
knife  and  changing  the  cutters  in  the  machine.  Such  mold- 
ings or  trim  are  termed  special,  and  add  materially  to  the 
cost  of  the  building,  especially  if  a  great  variety  is  used.  In 
ordinary  low-cost  dwellings,  special  moldings  and  trim  are 
seldom  used.  The  commonest  forms  of  moldings  that  are 
recognized  by  architects  and  builders  as  "  stock  "  moldings 
are  shown  in  Fig.  36.     {a)  represents  ogee  crown  moldings ; 


_    _      ^ 


(9)  W 


(i),  coves;  (c),  base  moldings;  {d),  bed  or  stop  moldings; 
{e),  raised  panel  moldings;  (/),  flush  panel  moldings;  {g), 
band  moldings,  sometimes  used  as  base  moldings;  {//),  astra- 
gal; (("),  quarter  round;  {/),  half  round;  {k),  three-quarter 
round;  (/),  full  round;  (w),  three-quarter  bead;  («),  bead; 
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(^),  single  and  double  center  beads.     Other  stock  molds  may 
be  obtained,  but  those  shown  in  the  figure  are  most  common. 

124.  "Finished"  Size  of  Material.— The  superin- 
tendent should  know  the  ** finished"  size  of  material,  that 
is,  the  size  after  being  run  through  the  planer;  these  remarks 
apply  principally  to  moldings,  as  the  piece  from  which  the 
moldings  are  made  lose  J-  inch  in  dressing  both  sides  and  ^t 
inch  more  when  run  through  the  molding  machine ;  a  stock 
1-inch  molding,  therefore,  will  measure  only  ^f  inch.  The 
same  may  be  said  of  finished  boards  or  trim,  as  they  are 
reduced  in  size  in  the  planer,  but  charged  for  as  though  of 
full  dimensions.  Boards  or  plank  surfaced  one  side  will 
measure  ^^^  inch  less,  and  when  surfaced  both  sides  ^  inch 
less,  than  the  sizes  charged  for. 

135«  Standing  Trim. — The  next  work  to  be  done  after 
the  jambs  are  set  is  that  of  putting  in  the  standing  triniy  or 
finish,  which  consists  of  baseboards,  w^ainscoting,  architraves, 
etc.  In  putting  in  this  work  the  superintendent  should  see 
that  the  baseboards  and  other  trim  have  been  painted  on  the 
back  before  they  are  set  in  position,  to  conform  to  the  require- 
ments of  the  specification,  and  in  setting  them  to  see  that 
no  bad  joints  are  made,  no  moldings  spliced,  except  on  long 
horizontal  runs,  and  that  as  few  nails  as  possible  are  used  on 
exposed  surfaces  of  woodwork  that  are  to  be  natural  finished. 
In  jointing  the  corners  of  back-band  molded  architraves,  as 
specified  for  part  of  this  building,  and  the  mitered  architraves 
in  the  stable  and  in  the  attic,  the  work  should  be  watched  to 
see  that  they  are  properly  done.     At  (^),  Fig.  37,  is  shown 


W 


Fig.  87. 


g  24  BUILDING  SUPERINTENDENCE.  127 

the  proper  way  to  joint  a  back-band  trim  of  that  particular 
form;  the  fill6t  mold  should  be  mitered,  the  flat  or  facia 
section  butt  jointed,  and  the  back  band  mitered.  For  a 
mitered  trim,  a  hard-wood  tongue  or  spline  should  be  inserted 
as  shown  at  (d),  the  grain  of  the  spline  running  at  right  angles 
to  the  miter  cut.  The  groove  for  the  spline  is  cut  in  the 
shop  or  mill  with  a  circular  saw.  A  joint  made  in  this  way, 
if  the  wood  is  reasonably  dry,  will  hold  together  well.  Long, 
mitered  joints,  sometimes  used  in  trimming  around  doors 
and  windows,  should  be  avoided  as  much  as  possible,  as  it  is 
difficult  to  prevent  the  opening  of  the  joint  due  to  shrinkage 
of  the  material. 

126,  Stairs. — While  the  standing  trim  is  being  set  in 
place,  and  before  the  wainscot  is  put  in,  the  work  on  the  stairs 
should  be  under  way. 

In  general  practice  at  the  present  day,  the  stairs  are  visually 
figured  out  for  rise,  tread,  run,  and  headroom  in  the  drafting 
room,  drawn  accurately  on  the  plans,  and  this  preliminary 
layout  is  generally  supplemented  by  detail  drawings.  Stair 
building  has  become  a  distinct  trade,  and  very  few  carpen- 
ters, except  those  in  out-of-the-way  places,  build  their  own 
stairs,  as  the  work  can  be  done  cheaper  and  better  by  men 
who  follow  that  work  entirely.  Mistakes  or  poor  workman- 
ship, however,  are  always  possible,  and  the  work  will  have 
to  be  looked  after  by  the  superintendent  with  as  much  care 
and  attention  as  any  other.  Very  often  a  mistake  is  made  in 
the  framing  of  the  well,  the  trimmer  possibly  being  put  in 
6  inches  or  a  foot  too  far  for  the  sake  of  making  it  act  as  the 
trimmer  for  a  chimney  well.  This  slight  difference  in  the 
location  of  the  trimmer  may  reduce  the  headroom  to  such 
an  extent,  that  a  tall  person  will  strike  his  head  against  it. 
To  remedy  a  mistake  of  this  kind  will  require  much  extra 
work  and  cause  considerable  delay. 

The  trimmer  may  have  to  be  cut  out,  the  flooring  re- 
moved across  the  building,  and  a  new  trimmer,  as  well  as  a 
header,  put  in.  When  a  mistake  of  this  kind  cannot  be  easily 
remedied,  the  architect  may  have  to  modify  the  design  of 
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the  stairs,  and  his  ingenuity  will  be  taxed  to  fit  the  work  to 
the  new  condition.  Counting  from  the  head  of  the  flight, 
thirteen  risers  will  usually  give  sufficient  headroom. 

It  is  often  necessary,  especially  in  long  flights,  to  reinforce 
the  stringers  with  **  carriage  timbers,"  and  these  with  the 
other  timber  framing  of  platforms  and  landings  should  be 
well  framed  and  spiked  together. 

Winders  in  stairs  are  at  the  best  a  makeshift  arrangement 
and  should  be  avoided  as  much  as  possible.  Of  course  stairs 
are  often  built  in  a  position  that  necessitate  the  use  of 
winders  in  order  to  reach  the  floor  above  by  an  easy  ascent 
In  such  cases,  the  winder  treads  on  the  line  of  travel  should 
be  the  same  width  as  the  regular  treads. 

127.  Stair  Measurements. — ^The  stair  builder  should 
verify  all  measurements  at  the  building,  the  distance  from 
floor  to  floor,  especially  as  the  heights  of  ceilings  seldom 
measure  exactly  what  they  are  figured  on  the  drawings, 
varying  from  1  to  2  inches  either  way.  The  stair  builder 
measures  off  this  height  on  a  rod  and  divides  it  into  spaces 
corresponding  in  number  with  the  risers  in  the  staircase.  If 
the  measurements  given  on  the  drawing  for  the  height  of 
stories  is  trusted,  and  the  stringers  cut  to  fit  the  height  thus 
taken,  a  stairway  resembling  those  shown  in  Fig.  38  may 
result* 
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Another  important  point  in  laying  out  stairs  is  that  of 
having  all  risers  of  a  imiform  height,  for  any  change  in 
height,  although  not  apparent  to  the  eye,  will  be  discovered 
by  traveling  up  or  down ;  for  instance,  take  a  staircase  hav- 
ing two  runs,  or  flights,  with  a  platform  between,  in  which 
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the  risers  of  the  upper  run  are  ^  inch  higher  than  those 
below.  Now  if  a  person  ascends  this  staircase  rapidly  he 
will  be  checked,  as  it  were,  as  soon  as  he  strikes  the  higher 
risers. 

138.  Points  To  Be  Observed. — The  wedging  of  the 
treads  and  risers,  where  they  are  housed  into  the  stringers, 
should  be  looked  after,  as  well  as  their  mortising  and  tenon- 
ing. By  having  this  work  carefully  done  and  paying  especial 
attention  to  the  quality  and  seasoning  of  the  stock  used,  the 
stairway  should  hold  for  years,  and  be  entirely  free  from  any 
crunching  of  the  treads.  The  dovetailing  of  the  balusters 
should  also  be  watched,  to  see  that  the  cut  runs  through  the 
tread  and  is  not  merely  let  into  it,  and,also  that  the  baluster 
fits  the  cut  snugly,  and  is  nailed  in  place  to  prevent  its 
becoming  loose.  The  setting  of  newel  posts  and  rails  should 
be  carefully  done,  and  care  taken  to  have  the  newels  plumb 
and  square  with  the  stringer,  or  set  at  the  proper  angle  as 
required  by  the  drawings;  provision  should  be  made  for  the 
placing  of  a  half  post  to  receive  the  end  of  the  hand  rail  at 
its  termination  in  the  attic  or  elsewhere,  for,  if  not  called 
for,  the  stair  builder  may  use  a  cast-iron  or  a  wood  socket. 
It  should  be  seen  that  the  balusters  are  matched  in  color,  and 
that  the  rails,  where  they  are  jointed  to  ramps  or  easements, 
are  well  fitted,  bolted  together,  and  matched  in  color.  Any 
piece  of  rail  **out  of  wind"  or  not  perfectly  straight  should 
be  condemned.  As  soon  as  the  staircases  are  built  and  the 
newels,  rails,  and  balusters  set,  they  must  be  protected  from 
paint,  plaster,  etc.  until  the  painter  is  ready  to  apply  the 
wood  filler  or  paint  as  the  case  may  be. 

Building  paper,  the  full  width  of  the  stair,  should  be  laid 
over  treads  and  risers  from  floor  to  floor  to  protect  them, 
and  the  paper  secured  in  place  with  laths  or  light  boards. 
A  piece  of  this  paper,  or  cloths,  should  be  used  to  protect  the 
rails  and  newels. 

1 29«  Preparing:  for  Tiling:. — The  specifications  require 
that  the  carpenter  shall  make  preparation  for  the  floor  and 
wall  tiling  in  the  principal  bathroom,  for  the  tiling  of  the 
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vestibule  floor  and  wainscot,  and  for  the  marble  safe  slabs 
in  the  servants'  bathroom. 

The  carpenter  prepares  the  floors  as  shown  in  Fig.  29  by 
first  nailing  cleats  along  the  sides  of  the  floor  joists  and 
over  this  tight  matched  boards ;  over  the  boards  two  courses 
of  brick  are  laid  in  good  cement  mortar,  the  top  of  the 
brick  to  finish  on  a  line  with  the  top  of  joists,  which  are 
beveled  on  top  to  an  edge.  On  the  side  walls  the  studs  are 
beveled  back  f  inch,  or  a  distance  equivalent  to  the  depth  of 
the  V-shaped  stiffening  bars  on  the  wire  lath,  as  shown  in 
the  cut;  by  this  method  no  cleats  are  necessary  on  the  side 
walls,  but,  if  ordinary  metal  lath  or  wood  lath  w^ere  used 
instead,  cleats  would  be  necessary  in  order  to  afford  a  nailing 
for  the  laths,  and  very  often  pieces  put  in  horizontally  and 
spaced  about  12  inches  apart  are  required  for  the  support  of 
the  lath;  especially  is  this  so  when  sheet-metal  lath  is  used. 

130.  liayingr  Tile. — This  does  not  properly  come  under 
the  head  of  Joinery,  but  as  the  work  is  to  be  done  by  the 
mantel  contractor,  its  superintendence  would  be  considered 
at  this  stage  of  the  work.  When  the  interior  finish  is  being 
set  in  place  and  after  the  rough  part  of  the  plumbing  work 
has  been  set  up,  the  mason  should  prepare  the  cement 
bed  for  the  floor  tile  and  the  backing  for  the  wainscot.  The 
specifications  require  that  the  bed  for  the  floor  tile  shall  be 
laid  by  the  mason  with  cement  concrete  and  finished  to  a 
point  f  inch  below  the  level  of  the  finished  floor,  and  leveled 
up  with  Portland  cement  mortar.  The  first  coat  of  mortar 
for  the  plaster  backing  in  the  side  walls  is  made  the  same  as 
the  scratch  coat  for  outside  plastering.  The  second,  or 
finishing,  coat,  which  should  be  brought  up  flush  with  the 
grounds,  is  the  same  as  the  second  coat  for  outside  plaster- 
ing. All  these  surfaces  must  be  leveled  up  and  brought  to 
a  smooth,  uniform  surface.  This  work  completed,  the  tiler's 
work  may  start.  The  first  operation  consists  in  setting  the 
marble  safe  slabs,  which  are  furnished  by  the  plumber;  after 
these  are  set  the  floor  tile  should  be  laid,  the  marble  base 
set,   and  the  wainscot  tile  put  on,  all  in  the  order  given. 
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Portland  cement  and  plaster  of  Paris  are  used  in  the  setting 
of  this  work,  and  great  care  will  be  necessary  to  insure  a 
first-class  job.  The  superintendent's  inspection  on  this 
work  will  be  a  comparatively  easy  matter;  his  attention 
should  be  directed  mainly  to  see  that  the  preparation  for  the 
tiling  is  properly  done,  the  quality  and  kind  of  materials 
furnished  and  set  as  required  by  the  specifications,  and  that 
the  floor  comes  on  a  level  with  the  finished  floor  in  the  hall 
and  the  wainscot  on  a  line  with  the  plaster  above ;  also  that 
the  tile  is  laid  so  that  no  long  joints  appear,  and  that  the 
joints  themselves  are  of  a  uniform  width. 

131  •  Finislied  Floors. — Before  the  upper  floor  is  laid, 
the  superintendent  should  see  that  the  rough  floors  through- 
out the  building  are  cleared  of  all  rubbish  and  swept  out 
clean.  The  rough  floor  should  then  be  repaired  and  patched 
around  all  plumbing  pipe  lines  or  elsewhere  until  no  open- 
ings in  the  flooring  appear  anywhere. 

A  layer  of  Cabot's  **  deafening  quilt "  is  laid  over  the  entire 
first  and  second  floors  with  a  lap  of  at  least  3  inches.  Nail- 
ing strips  are  next  laid  and  spaced  at  the  same  distance  on 
centers  as  the  floor  joista  These  pieces  are  leveled  up  until 
perfectly  true.  The  floors  of  the  various  rooms  in  each  story 
are  to  be  as  follows: 

First  story,  main  hall,  quarter-sawed  white  oak,  matched ; 
second  story,  main  hall,  quarter-sawed  white  oak,  matched; 
kitchen,  clear  maple,  matched;  laundry,  clear  maple, 
matched;  pantry,  clear  maple,  matched;  rear  hall,  clear 
maple,  matched;  dining  room,  library,  reception  room,  and 
parlor  to  have  an  upper  floor  of  l^xV  white  pine,  matched, 
laid  diagonally  and  at  right  angles  to  the  rough  underfloor 
ing,  blind  nailed,  and  tightly  driven  together  and  planed 
down,  and  a  layer  of  sheathing  paper  laid  down  without 
lapping,  to  afford  a  smooth  surface  to  receive  the  parquetry 
flooring,  which  will  be  furnished  and  laid  by  the  mantel 
contractor. 

132.  The  entire  floor  in  the  second  story,  with  the  excep- 
tion gf  the  main  hall  and  bathroom  previously  described,  to 
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be  laid  with  J*  X  2'  clear,  matched,  quartered  or  corab-grained 
Georgia  pine  driven  together  tightly  and  bhnd  nailed.  All 
the  fioora  in  the  first  and  second  stories  to  be  planed  down — 
which  may  be  performed  at  an  angle  of  45°  to  the  grain — 
scraped,  and  sandpapered,  and  then  planed  with  the  grain  to 
a  perfectly  smooth  surface.  The  butt  joints  in  all  floors, 
with  the  exception  of  parquetry  floors,  to  be  top  nailed  with 
two  fine  wire  nails  to  each  board  and  the  nails  set  in  well. 
The  entire  attic  floor  to  be  laid  with  IJ"X3'  clear,  comb- 
grained,  North  Carolina  pine,  matched  boards,  blind  nailed, 
and  planed  down  in  the  hall  and  principal  rooms. 

The  specifications  require  that  all  joints  are  to  be  made 
over  bearings  and  break  in  every  course.     The  boards  around 
all  hearths,  registers,  etc.  are  to  miter  on  the  corners,  and  to 
be  rebated  to  fit  the  tongue  of  the  flooring.     The  carpenter 
is  to  lay  down  two  thicknesses  of  waterproof  felt  paper  over 
all  floors  as  soon  as  they  are  planed  down  and  smoothed,  and 
will  be  held  responsible  for  the  care  of  all  floors,  including  the 
parqustry  floors,  until  the  painter  starts  the  work  of  finish* 
ing  them.     The  superintendent  should  see  that  all  the  floor- 
ing stock  is  uniform  in  quality  and  up  to  the  requirements 
of  the  specifications;  that  neat  joints  are  made.     For  finished 
or  upper   floors,  a  piece  of   wood  somewhat   thicker   than 
the  flooring  as  shown  in  Fig.  39  should  be  used  for  driving 
up  the  boards,  and  in 
that  way  the  edges  will 
not  be   injured  by  the 
hammer.    The  superin- 
tendent should  '■;fce  that 
the  nails  are  not  driven 
home  with  the  hammer, 
■  but    with    a    nail     set 
Clamps  are  often  used 
Fic.  8»-  inlayingthefinergrades 

of  flooring  for  the  purpose  of  straining  it  in  place,  and  are 
sometimes  necessary.  If  a  floor  board  cannot  be  driven  up 
easily  it  should  not  be  used  at  all ;  for  in  driving,  the  tongue 
or  groove  may  be  split  and  break  ofE  at  some  future  time. 
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133.  Blinds. — The  specifications  require  that  all  sliding 
windows  in  the  first  story  shall  have  hinged  blinds  to  fold  into 
a  pocket  formed  into  a  wihdow  frame.  The  center  fold  in 
each  side  is  to  be  provided  with  revolving  slats  and  the  side 
folds  paneled.  These  blinds,  together  with  the  pocket  lining, 
etc.,  shall  be  of  wood  to  match  the  other  trim  in  the  several 
rooms. 

The  windows  in  the  second  story  are  to  be  provided  with 
Venetian  blinds,  and  the  head  casing  will  have  to  extend  at 
least  8  inches  above  the  head  jambs  of  the  window,  so  that 
when  the  blind  is  drawn  up  they  will  not  obstruct  the  light. 
These  blinds  are  made  by  several  blind  manufacturers  who 
control  patents  covering  them.  After  passing  on  the  quality 
of  the  workmanship  and  materials,  the  superintendent  should 
see  that  the  blinds  are  properly  hung  and  adjusted,  so  as  to 
operate  in  a  satisfactory  manner. 

134.  Bressers,  Etc. — ^As  scale  and  full-sized  detail 
drawings  are  furnished  for  pantry  cupboards,  kitchen  dresser, 
wardrobes,  etc.,  and  all  such  furnishings  of  the  various  ' 
rooms,  the  work  of  the  superintendent  will  be  greatly  sim- 
plified, and  his  attention  need  only  be  confined  to  the  proper 
execution  and  erection  of  the  work  and  to  see  that  the  draw- 
ings have  been  followed. 

The  pantry  closets  are  built  with  a  wide  counter  shelf 
1  \  inches  thick  in  pieces  glued  together.  Below  the  counter 
shelf,  drawers  and  cupboards  are  provided;  one  large  drawer 
is  tiivided  for  table  linen,  and  another  for  knives,  forks, 
spoons,  etc.  The  specifications  require  that  the  bottom  and 
inside  of  all  drawers  for  table  silverware  shall  be  covered 
with  black  velvet  well  glued  to  the  wood.  These  drawers, 
as  well  as  all  other  drawers  over  12  inches  in  width,  shall  be 
provided  with  ball-bearing  slides,  carefully  put  in,  to  insure 
perfect  and  noiseless  working  of  the  drawers.  Provision  is 
made  to  place  a  dust  panel  immediately  under  the  drawers, 
for  the  purpose  of  catching  dust  that  would  otherwise  enter 
the  cupboards  below.  The  cupboards  below  the  counter 
shelf  are  to  have  doors  hinged  on  the  sides ;  the  door  to  the 
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compartment  for  soiled  linen  to  be  hinged  at  the  bottom 
with  strong  spring  hinges  and  the  top  of  the  door  provided 
with  a  spring  latch.  The  kitcheft  dresser  is  to  be  built  in  a 
similar  manner  and  provided  with  drawers  and  cupboards 
below  the  counter  shelf.  The  doors  of  the  closets  above  are 
to  slide  on  a  brass  track  and  made  to  fit  tightly.  Sliding 
doors  are  preferable  in  such  positions,  as  the  hinged  doors  in 
swinging  take  up  considerable  room,  the  glass  is  likely  to  be 
broken,  and  the  doors  in  shrinking,  or  warping,  leave  chinks 
or  cracks  through  which  dust  can  filter  to  settle  on  the  china 
or  other  objects  stored  on  the  shelves. 

The  drip  boards  for  the  pantry  and  kitchen  sink  should  be 
grooved  for  the  purpose  of  draining  them  rapidly,  and  these 
boards  should  be  set  at  a  slight  pitch  toward  the  sink.  The 
pipe  boards  previously  mentioned  should  be  neatly  fitted 
against  other  woodwork  and  against  floors,  ceilings,  etc., 
and  set  in  place  with  screws.  No  provision  has  been  n)ade 
for  wainscoting  in  the  kitchen  pantry  or  laundry ;  it  is  very 
objectionable  in  such  positions,  owing  to  the  fact  that  food 
stuffs  and  water  are  known  to  attract  vermin,  and  if  the 
rooms  are  wainscoted,  especially  with  ceiling  boards,  the 
spaces  and  cracks  will  offer  a  refuge  for  the  vermin  and 
render  examination  a  very  difficult  matter. 

135.  Dumb  Waiter. — The  dumb  waiter,  although 
included  in  the  general  contract,  is  usually  set  in  position 
by  men  skilled  in  that  particular  work.  The  framing  and 
finishing  of  the  shaft,  including  the  doors  and  jambs,  are 
done  by  the  carpenters,  and  the  car  and  its  appurtenances 
put  in  position  by  the  dumb-waiter  men.  This  work  should 
be  followed  carefully  to  see  that  the  car  is  hung  properly, 
the  proper  adjustment  given  to  ropes  and  weights;  that  the 
sheaves,  safety  catches,  and  running  mechanism  are  properly 
set  in  position;  and  that  the  car  works  smoothly  and  noise- 
lessly. The  testing  of  the  ropes  or  car  is  not  necessary  here, 
as  the  specifications  require  that  work  to  be  done  at  the 
factory.  The  dumb-waiter  shaft  above  the  sheaves  is 
effectually  closed  by  a  double  matched-board  platform  with 
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two  layers  of  deafening  quilt  between;  the  shaft  above  this 
point  serves  as  a  vent  for  the  clothes  chute  and  cupboards  of 
the  pantry  closets. 

136*  Other  Appurtenances. — A  clothes  chute  is  pro- 
vided, extending  from  the  housekeeper's  closet  on  the  second 
floor  to  the  rear  hall  on  the  first  floor,  tight-fitting  doors 
being  provided  at  each  end  to  prevent  odors  escaping  from 
the  contents.  The  chute  terminates  in  a  compartment  under 
the  pantry  counter  shelf,  and  a  door  hinged  at  the  bottom  in 
the  pantry,  previously  described,  opens  into  this  compart- 
ment, so  that  all  soiled  linen  may  be  kept  in  one  place  until 
it  is  taken  to  the  laundry. 

The  mantels  and  hall  seats  are  set  in  place  by  the  mantel 
contractor,  and  the  fitting  of  this  work  to  that  already  in 
position  is  all  that  the  superintendent  will  be  required  to 
look  after.  When  the  finished  plaster  chimney  breast  is  wider 
than  the  mantel,  extension  pieces  made  to  conform  with  the 
other  work  are  provided. 

The  setting  of  the  bookcases  should  be  looked  after  to  .see 
that  they  are  properly  constructed  according  to  details,  well 
fitted  to  the  wall,  and  that  the  shelves  are  set  level  and  the 
doors  properly  glazed  and  hung. 

At  the  proper  time,  the  carpenter  will  furnish  the  painter 
with  frames  made  according  to  details  for  the  dressing-room 
mirrors,  and  after  the  mirrors  are  set  in  the  frames,  the  car- 
penter will  place  them  in  position  according  to  directions. 

The  setting  of  picture  moldings  should  be  looked  after 
to  see  that  they  are  perfectly  level,  and  instead  of  trusting 
to  the  eye,  they  should  be  tested  by  measuring  from  the 
floor. 

The  superintendent  should  go  over  the  work  carefully  and 
see  that  all  the  small  details  of  construction  or  finish  in  and 
about  the  buildings  have  been  attended  to,  examining  each 
room  in  turn.  Among  other  things,  he  should  see  that 
turned  comer  beads  of  wood  to  match  that  in  adjacent  doors 
or  trim  are  put  on  all  plastered  corners  requiring  them; 
that  all  doors  are  properly  fitted  and  hung,  and  all  other 
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woodwork  required  by  the  electricians  to  protect  or  cover 
their  work  is  set  in  position;  and  that  all  doors  throughout 
are  provided  with  strikes  either  screwed  to  the  floor  or 
baseboard,  as  he  may  direct. 


HARDWARE, 

I 

137«  Quality  of  Hardware. — As  the  hardware  manu- 
factured by  different  concerns  varies  greatly  in  quality,  while 
the  names  of  parts  are  the  same,  it  is  always  best  to  specify 
the  locks  and  other  hardware  of  some  manufacturer,  giving 
his  name  and  the  catalogue  name  and  number  of  the  article, 
unless  provision  is  made  in  the  specifications,  stipulating 
that  the  builder  shall  allow  a  certain  amount  for  the  finishing 
hardware,  in  which  event  the  architect  or  owner  may  select 
the  style  of  hardware  desired.  If  either  of  these  methods 
is  adopted,  mistakes  will  be  avoided,  and  a  uniform  grade 
of  goods  obtained.  As  the  specifications  in  this  instance 
call  for  the  hardware  of  one  manufacturer  with  the  cata- 
logue name  and  number  given,  the  superintendent  need  but 
see  that  the  hardware  specified  is  furnished,  and  this  he  may 
easily  determine  by  providing  himself  with  the  catalogues 
or  by  a  personal  inspection  of  the  goods  at  the  manufacturer's 
warerooms.  In  addition  to  this  he  should  see  that  all  hard- 
Y^rare  of  the  finish  specified  for  the  several  rooms  is  furnished. 
The  locks  on  all  principal  doors  should  be  placed  at  a  uni- 
form distance  of  2  feet  11  inches  from  the  floor  to  the  center 
of  the  hub  or  spindle.  This  distance  varies,  however,  from 
2  feet  10  inches  to  3  feet,  according  to  custom  and  the  height 
of  lock-rail  pr  panel  above  the  floor.  He  should  see  that  the 
face  and  striking  plates  are  neatly  cut  into  the  door  and 
jambs,  all  butts  set  in  flush  with  door  and  jamb  rebates,  and 
that  the  door  is  hung  to  swing  clear  of  the  architrave  or 
plinth  blocks.  He  should  see  also  that  all  windows  are  pro- 
vided with  sash  locks,  lifts,  etc. ;  that  all  cupboard,  closet, 
and  wardrobe  doors  are  provided  with  the  requisite  locks, 
butts,  etc. ;  that  all  drawers,  etc.  are  provided  with  locks, 
pulls,  and  the  wider  drawers,  previously  described,  set  on 
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ball-bearing  slides;  that  all  annunciators,  bells,  push  buttons, 
and  speaking-tube  plates,  etc. ,  furnished  by  the  electrician, 
are  property  hung  in  the  places  designated.  He  should  also 
see  that  all  closets,  cupboards,  wardrobes,  etc.  are  provided 
with  suitable  hooks,  and  that  all  the  hardware  throughout  is 
put  on  with  screws  to  match. 

138.  Rougrh.  HardTvare. — Usually  the  first  hardware 
to  be  applied  is  that  for  the  windows,  which  consists  of 
weights,  sash  pulleys,  and  cord.  The  sash  pulleys  are  often 
put  on  the  window  frames  at  the  factory,  and  generally  so 
with  stock  frames,  but  in  the  best  work  they  are  put  in  at 
Ihe  building,  and  should  be  at  a  uniform  distance  from  the 
head  of  the  pulley  stile ;  they  should  be  set  in  flush  with  the 
stile  that  the  sash  may  not  be  injured  after  the  sashes  are 
glazed,  and  before  they  are  hung  they  must  be  weighed. 
The  size  of  the  weights  should  be  proportioned  as  follows: 
The  two  for  the  upper  sash  combined  should  exceed  the 
weight  of  the  sash  by  about  one-half  a  pound,  and  for  the 
lower  sash  should  be  about  one-half  a  pound  less  than  the 
weight  of  the  sash.  The  other  finishing  hardware  is  applied 
after  the  first  coats,  and  before  the  last  coat  of  paint  or 
varnish  is  laid. 

The  superintendent  should  bear  in  mind  that  the  maker's 
name  on  a  piece  of  hardware  is  not  always  sufficient,  as 
most  manufacturers  make  several  grades  of  the  same  pat- 
tern, and,  unless  he  is  qualified  to  distinguish  between 
them,  he  may  be  imposed  upon ;  another  point  to  look  after 
is  that  of  the  hardware  finish.  He  should  he  able  to  dis- 
tinguish between  lacquered  or  plated  hardware  and  the 
solid  metal.  Scratching  the  piece  of  hardware  on  the  back 
with  a  penknife  or  file  is  usually  sufficient  to  discover 
whether  it  is  lacquered  or  plated.  The  weight  and  color 
also  will  help  to  a  certain  extent,  as,  for  instance,  in  bronze 
hardware,  a  door  knob  of  solid  bronze  should  be  quite 
heavy,  and  where  any  milling  has  been  done,  as  the  socket 
for  the  spindle,  the  color  of  metal  may  be  seen.  Some- 
times, however,  the  superintendent  will  have  to  be  content 
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with  the   labels  on  the  boxes  in  which  the  hardware  is 
packed  to  determine  its  quality. 

After  all  the  hardware  has  been  put  on,  the  superintend- 
ent should  go  over  the  entire  building  and  satisfy  himself 
that  all  the  doors  swing  properly,  that  they  fit  the  jambs 
tightly  without  binding,  and  that  all  sashes,  drawers,  cup- 
board doors,  etc.  work  freely  and  without  friction.  Having 
satisfied  himself  that  everything  is  in  good  working  order 
and  that  no  planing  of  doors,  adjusting  of  window  stops,  or 
such  work  is  necessary,  the  painter  may  proceed  with  his 
work. 


SUPERINTBNDEKCB   OF   THE   PAINTrN"G. 

139.  Method  of  Procedure. — Although  the  work  ci 
painting  is  to  be  described  at  this  period,  much  of  the  work 
should  be  done  previously.  The  priming  coat  of  paint  on  the 
exterior  woodwork  of  the  main  building  and  stable,  as  well 
as  that  on  the  belvidere  and  summer  pavilion,  is  applied  as 
soon  as  the  carpenter  work  on  the  exterior  is  finished,  in  order 
to  prevent  warping  or  splitting  of  the  wood.  The  staining 
of  the  shingles  on  the  roof  was  done  before  they  were  set  in 
position,  and  after  the  priming  coat  of  paint  on  the  buildings  is 
dry,  all  nail  holes  are  puttied  up  smoothly  and  the  second  coat 
applied  to  all  woodwork.  The  buildings  are  left  in  this  state 
until  the  exterior  work  of  grading,  and  such  work  from  which 
dust  is  likely  to  arise,  is  done;  the  last  coat  being  applied  at 
the  time  that  the  sodding  and  tree  planting  is  being  done. 

The  canvas  floor  covering  of  the  summer  pavilion  is  treated 
with  a  coat  of  raw  linseed  oil,  and  then  finished  with  three 
coats  of  paint.  In  following  this  work,  the  superintendent 
should  see  that  the  materials  are  mixed  on  the  ground,  that 
the  proper  quality  of  material  is  used  and  mixed  in  a  pro- 
portion to  produce  a  paint  having  a  good  body.  This  con- 
stitutes the  important  part  of  his  work,  but  the  method  of 
applying  it  will  also  require  attention. 

140*  Exterior  Work. — The  superintendent  should  see 
Uiat  all  sap  or  knots  are  covered  with  a  good  coat  of  strong 
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shellac  before  the  priming  coat  is  applied,  and  in  applying 
the  paint,  that  the  outside  plastering  and  stonework  are  pro- 
tected ;  that  the  painting  on  the  sashes  is  neatly  cut  in,  and  if 
any  paint  appear  on  the  glass,  that  the  painter  be  required  to 
clean  it  off  at  once.  The  priming  coat  of  paint  for  open  tim- 
ber staves  and  such  exterior  woodwork  will  be  of  a  bright 
Venetian  red,  ground  in  pure  linseed  oil;  the  two  other 
coats  to  be  of  dark  olive  green.  The  purpose  of  using  red  for 
the  priming  coat  is  to  form  a  base  which  will  lend  to  the  olive 
green  a  mellow  tone,  that  it  will  retain  for  an  indefinite 
period.  The  superintendent  should  see  that  no  crude  or  fish 
oil  is  used,  the  latter  being  easily  detected  by  its  smell;  this 
oil  is  inferior  and  much  cheaper  than  pure  linseed  oil,  but  it 
does  not  dry  so  readily.  In  applying  the  paint,  the  best 
results  are  obtained  by  stroking  the  brush  parallel  with  the 
grain  of  the  wood,  and  in  the  final  coat  the  brush  should  be 
drawn  along  the  full  length  of  the  piece  of  wood  to  produce 
a  uniform  effect.  No  piece  of  work  should  be  started  unless 
it  can  be  finished  the  same  day,  for  if  the  work  is  left  at  night 
unfinished  and  started  again  the  next  day  a  prominent  streak 
will  appear,  detracting  very  much  from  the  appearance  of  the 
work.  The  specifications  require  the  wrought-iron  gates, 
lamps,  fence,  and  grilles  to  be  painted  a  coat  of  red  oxide  of 
lead  ground  in  linseed  oil  before  leaving  the  shop.  They 
are  to  be  finished  with  two  coats  of  white  lead  and  linseed 
oil  paint  of  an  approved  tint.  The  ceiling  of  the  veranda, 
porte  cochfere,  porch,  summer  pavilion,  and  belvidere  to  be 
finished  natural  with  one  coat  of  mineral  wood  filler,  one  of 
white  shellac,  and  two  coats  of  best  spar  vamisti.  The  last 
coat  to  be  rubbed  down  with  pumice  stone  and  water  to  a 
wax  finish.  The  copper  rain-water  conductors  are  not 
painted,  as  they  will  assume  a  green  color  by  oxidation. 

141»  Interior. — The  more  important  part  of  the  painter's 
work  is  that  of  finishing  the  interior  woodwork,  floors,  etc., 
and  the  attention  and  watchfulness  of  the  superintendent  will 
be  required  to  see  that  the  proper  materials  are  used,  and 
that  they  are  properly  applied,  which  is  almost  as  important 
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to  produce  the  best  work  Very  little  paint  is  used  on  the 
interior  of  the  buildings,  for  the  reason  that  the  most  of 
the  interior  finish  is  of  hard  wood,  selected  with  reference  to 
the  beauty  of  its  grain  and  color.  For  the  finishing  of  white 
pine,  etc.  in  the  parlor  or  elsewhere  on  the  first  floor  or 
above,  a  priming  coat  of  pure  white-lead  and  linseed-oil 
paint  is  applied.  The  puttying  up  is  done  after  the  first 
coat  is  applied,  as  previously  described  for  outside  painting, 
and  then  two  coats  of  the  same  paint  are  applied,  each  coat 
being  smoothed  down  w4th  fine  sandpaper  as  soon  as  it 
becomes  dry.  The  woodwork  is  finished  with  two  coats  of 
paint  composed  of  zinc  white  and  spirits  of  turpentine.  The 
last  coat  should  not  be  sandpapered  and  should  show  a 
uniform  surface  without  brush  marks.  The  woodwork  in 
the  cellar  is  primed,  the  nail  holes  puttied  up,  and  then  fin- 
ished with  two  coats  of  white-lead  and  linseed-oil  paint  of 
an  approved  tint. 

143,  Finishing:. — The  superintendent  should  see  that 
the  hard-wood  floors,  and  all  woodwork  that  is  to  be  finished 
natural,  is  protected  from  paint  spots,  and  if  by  any  chance 
paint  spots  should  appear,  they  must  be  thoroughly  cleaned 
off  without  delay.  The  work  of  finishing  the  trim,  doors, 
stairs,  floors,  etc.  should  be  carefully  looked  after,  to  see  that 
the  specifications  are  followed  and  that  the  finishing  material 
is  put  on  carefully  and  conscientiously.  The  superintend- 
ent should  see  that  the  quartered  oak  and  other  open -grained 
woods  are  filled,  and  the  work  cleaned  off  as  soon  after  as 
possible;  that  the  quirks  of  all  moldings  are  cleaned  out 
before  the  varnish  is  applied,  that  all  putty  required  for  the 
hard  wood  is  colored  to  match  the  wood,  and  that  each  coat 
of  shellac,  varnish,  or  other  finishing  material  is  rubbed 
down  with  pumice  stone  and  water  before  the  next  coat  is 
applied. 

After  the  finished  floors  have  been  properly  dressed  down 
and  sandpapered  to  a  perfectly  smooth  surface,  the  open- 
grained  floors,  such  as  oak,  etc.,  are  filled  with  transparent 
mineral  wood  filler,  and  nibbed  off  before  the  filler  becomes 
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hard  on  the  surface.  The  floors  are  then  finished  with  two 
coats  of  old  English  floor  wax,  applied  with  a  woolen  cloth; 
each  coat  is  rubbed  down  with  a  weighted  brush  having  a 
long  handle.  The  last  coat,  which  is  polished  by  means  of  a 
piece  of  soft  felt  being  placed  under  the  brush,  is  not  applied 
until  the  building  is  ready  for  occupancy.  Floors  finished  in 
this  way,  if  carefully  done,  should  show  a  beautiful  polish  when 
finished,  and  after  it  becomes  dull  through  wear,  it  may  be 
brightened  by  another  thin  application  of  the  floor  wax, 
which  may  be  applied  by  a  servant  or  other  person,  no  expe- ' 
rience  being  necessary. 

In  applying  fresco  or  distemper  to  walls,  the  superintend- 
ent should  see  that  the  walls  are  properly  sized,  and  that 
careful  men  are  employed  to  do  the  work;  otherwise,  a  poor 
job  will  result.     All  rooms  are  to  be  finished  in  two  tints. 

143*  Glazing:. — The  glazing  of  sash,  etc.,  if  to  be  done 
at  the  building,  is  usually  included  in  the  painter's  contract; 
such  is  the  case  in  this  instance,  the  carpenter  delivering  the 
sash  at  the  building  and  placing  them  in  a  conyenient  position, 
with  their  location  in  the  building  marked  on  each,  that  the 
painter  may  easily  distinguish  which  is  to  have  plain  sheet 
glass,  which  plate  glass,  and  which  leaded  or  other  metallic 
set  glass.  For  sash  having  wood  stops  instead  of  putty,  how- 
ever, the  painter  will  furnish  the  carpenter  with  the  glass, 
placing  it  in  the  frame  if  necessary;  but  the  carpenter  is  to 
put  on  the  stops. 


CONCIiUSION. 

144.  Grading:  and  Terracing:. — The  '* spoil  banks" 
which  were  reserved  for  use  in  final  grading  are  now  drawn 
upon;  as  the  stakes  about  the  roads  indicate  the  grades  and 
levels,  a  diagram  being  furnished  by  the  engineer,  no 
important  problems  are  liable  to  arise  in  this  work.  The 
superintendent  should  see  thit  as  little  clay  as  possible  is 
allowed  to  be  used,  and  after  the  various  levels  and  terrace 
slopes  have  been  laid  out,  the  earth  tamped  down,  etc.,  that 
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the  top  soil  IS  spread  out  uniformly  in  the  required  thick- 
ness— 8  inches — and  brought  to  a  smooth  surface,  tamped 
down,  and  raked  over  to  receive  the  sodding.  The  flower 
beds  are  next  laid  out,  and  the  top  gravel  dressing  is  spread 
upon  the  driveways  and  walks. 

The  sods  should  be  inspected  to  see  that  they  are  free 
from  weeds  and  that  a  sufficient  amount  of  turf  is  taken 
with  them  to  make  sure  that  the  roots  have  not  been 
destroyed.  The  superintendent  should  inspect  this  latter 
work  as  much  as  possible,  always  consulting  the  landscape 
architect  in  the  event  of  any  part  of  the  work  being  other- 
wise than  as  specified.  The  sods  on  the  terrace  slopes 
should  be  secured  in  place  with  wooden  pins.  The  maison 
should  maintain  a  requisite  number  of  laborers  about  the 
premises,  that  any  trenching,  or  other  work  of  a  like  nature 
required  by  the  other  crafts,  may  be  done  without  unneces- 
sary delay.  • 

The  pits  are  excavated  for  the  pier  foundations  under  the 
summer  pavilion  on  the  north  terrace.  These  piers  are  to 
be  built  4  feet  below  grade  of  rubble  masonry,  20  inches 
square,  laid  in  cement  mortar.  Each  pier  is  to  be  capped 
with  a  single  stone,  6  inches  thick,  covering  the  pier.  Two  of 
the  piers  on  each  side  are  extended  beyond  the  other  piers 
for  the  support  of  the  steps  and  cheek-blocks.  Nothing  in 
the  way  of  hints  for  the  guidance  of  the  superintendent  need 
be  added  here,  except,  perhaps,  to  check  the  depth  of  the 
piers  below  grade,  the  centers  of  each  pier,  and  that  the  out- 
side faces  of  the  piers  are  on  the  same  circle. 

The  fountain  at  the  junction  of  the  driveways  is  to  be 
built  4  feet  below  grade  and  a  recess  is  to  be  left  for  the 
service  and  waste  pipes;  the  service  pipe  for  the  fountain  is 
controlled  from  the  main  trap  pit  in  front  of  the  greenhouse, 
and  the  water  may  be  shut  off  at  the  approach  of  freezing 
weather.  The  foundation  below  grade  is  to  be  built  of  rubble 
laid  in  strong  cement  mortar,  and  the  pedestal  work  above 
grade  to  be  of  sandstone;  the  trough  to  be  of  granite, 
polished,  and  in  one  piece;  the  work  above  the  trough 
to  be  of  bronase ;  this  work  is  to  be  done  according  to  detail 
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drawings  and  it  will  be  the  superintendent's  duty  to  see  that 
they  are  accurately  followed  and  that  the  fountain  is  in 
good  working  order  at  completion. 

A  lamp  pedestal  is  built  at  the  junction  of  the  driveways, 
and  the  foundation  for  this  is  built  in  a  manner  similar  to 
that  in  the  fountain.  The  foundation  will  be  2  feet  square, 
4  feet  below  grade,  and  provision  made  for  reception  of 
service  pipe  and  conduits.  The  lamp  pedestal  will  be  in 
one  piece  of  limestone  with  a  hole  bored  through  for  the 
conduit  and  gas  service  pipe. 

It  will  be  necessary  for  the  mason  to  have  stone  cutters  at 
hand  for  further  cutting  of  the  cheek-blocks  at  each  side  of 
steps  to  the  greenhouse,  and  at  the  carriage  pillar  for  the 
vent  gratings  in  the  plumbing  system,  as  well  as  other  neces- 
sary cutting  or  fitting  required. 

The  finishing  touches  are  being  given  to  the  building  by 
the  painter  and  the  work  generally  is  about  completed.  The 
superintendent  should  make  a  final  tour  of  all  the  work  and 
make  notes  of  any  defective  painting,  stains  on  masonry,  or 
patches  on  woodwork  uncovered  by  the  last  coat,  or  in  fact 
any  such  details  that  may  be  readily  fixed  up,  and  see  that 
they^are  done.  As  nothing  further  is  to  be  done  by  the 
superintendent  on  the  premises  after  he  has  attended  to  all 
the  above  small  details,  his  duties  may  safely  be  considered 
at  an  end. 


CONTRACTS  AND  PERMITS. 


IXTRODTJCTION. 

1,  Scope  of  Subject. — Under  the  above  title,  this  sec- 
tion will  treat  separately  and  distinctly  of  two  subjects. 
** Contracts"  will  be  explained  and  discussed  in  such  a  man- 
ner that  the  student  will  be  able  to  acquire  a  practical 
knowledge  of  the  business  relations  that  exist  between  the 
several  parties  to  a  building  operation,  and  to  comprehend 
the  relative  positions  of  these  parties  in  the  eyes  of  the  law. 
The  parties  to  a  building  contract  are  usually  the  builder, 
the  owner,  and  the  architect,  though  in  some  cases  the  archi- 
tect is  not  a  party  to  the  building  contract  at  all,  and  his 
name  does  not  appear  in  any  of  the  documents. 

Under  the  head  of  ** Permits"  will  be  considered  the 
application  for,  and  acquirement  of,  permission  or  authority, 
from  municipal  officers,  to  engage  in  certain  building  opera- 
tions, which  could  not  be  performed  without  the  consent 
of  certain  city  departments.  Small  communities  seldom 
require  any  such  formality  before  building  operations  are 
commenced ;  but  in  large  cities  it  is  necessary  to  provide  for  | 

public  safety,  by  causing  all  operations  of  building  construc- 
tion to  be  subject  to  the  approval  and  supervision  of  a  com- 
petent board  of  inspectors,  usually  known  as  the  Building 
Department. 

Building  contracts  are  nearly  always  between  owner  and 
builder,  with  the  architect  as  third  party  and  arbitrator;  but  , 
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building  permits  are  business  details  usually  between  the 
builder  and  the  municipal  authorities,  for  which  the  builder 
pays  the  fee,  if  any  is  charged.  The  obtaining  of  all  per- 
mits may  form  a  part  of  the  contract  between  owner  and 
builder,  but  further  than  that  the  owner  seldom  has  anything 
to  do  with  permits  at  all. 


CONTRACTS. 


CHARACTER  OF  THE  AGREEMENT. 


NATURE  OF  A  CONTRACT. 

2.  Definition. — A  contract  is  an  agreement  between 
two  parties  for  doing  or  not  doing  some  definite  thing.  It 
is  very  clearly  defined  by  Woolsey  (**  Introduction  to  Inter- 
national Law'*)  as,  **One  of  the  highest  acts  of  human  free 
will,  binding  itself  in  regard  to  the  future,  and  surrendering 
the  right  to  change  a  certain  expressed  intention,  so  that  it 
becomes  morally  and  jurally  a  wrong,  to  act  otherwise;  it  is 
the  act  of  two  parties,  in  which  each,  or  one  of  the  two,  con- 
veys power  over  himself  to  the  other,  in  the  consideration  of 
something  done  or  to  be  done  by  the  other." 

In  the  strictest  sense,  a  contract  is  an  agreement  enforcible 
by  law — an  agreement  based  upon  sufficient  consideration, 
and  in  such  a  form,  and  made  under  such  circumstances,  that 
a  breach  of  it  is  good  cause  for  action  by  law.  It  is  this 
sense  of  validity  before  the  law  which  distinguishes  it  from 
an  agreement,  the  parties  to  which  are  not  bound  in  such  a 
formal  way,  and  are  not  amenable  to  one  another  for  its 
fulfilment 

3#  Parties  to  a  Contract. — In  the  execution  of  every 
building  operation  of  any  size,  there  are  at  least  three  per- 
sons interested — the  owner,  the  builder  or  contractor,  and 
the  architect.  The  owner  is  the  person  vitally  interested, 
because  it  is  his  money  that  is  being  expended,  and  it  is 
natural  that  he  should  want  to  receive  the  best  material  and 
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workmanship,  consistent  with  the  size  and  quality  of  the 
building  to  be  erected,  and  the  amount  of  money  to  be 
spent.  The  builder,  who  is  party  to  the  contract,  agrees  to 
accomplish  certain  results  for  a  stipulated  amount  of  money, 
and,  in  deciding  the  extent  of  his  responsibility  towards  the 
owner,  is  apt  to  interpret  the  contract  to  best  suit  his  own 
interests.  The  architect  is  employed  by  the  owner  as  a  per- 
son expert  in  matters  of  building,  and  is  the  judge  who 
decides  for  the  owner  whether  the  builder  is  doing  his  duty 
and  fulfilling  his  contract. 

Though  all  men  are  deemed  honest  unless  proved  otherwise, 
it  may  readily  be  seen  that  a  dishonest  builder  might,  unless 
some  valid  agreement  existed,  make  considerable  trouble  for 
the  owner.  The  builder  is  even  more  at  the  mercy  of  a  dis- 
honest owner,  for  he  might  be  led  into  a  building  operation 
which  would  require  the  expenditure  of  considerable  time 
and  money,  which  he  would  be  unable  to  collect  after  the 
erection  of  the  building.  This  would  more  than  likely  put 
him  to  additional  expense  of  long  and  wearisome  litigation, 
which,  though  the  courts  sustained^  his  claim,  might  cause 
bankruptcy  before  he  could  recover  it. 

Even  though  each  of  the  parties  should  be  perfectly  honest, 
and  inclined  to  deal  fairly  with  each  other,  it  is  necessary  to 
have  a  contract  that  will  stipulate  the  terms  of  the  agree- 
ment in  a  perfectly  clear  and  concise  manner — drawn  up, 
agreed  to,  and  signed  by  each  party  concerned — so  that 
each,  over  his  own  signature,  will  have  defined  for  him  his 
responsibilities  and  duties  in  the  transaction. 

4#  Classes  of  Contracts. — Contracts  may  be  divided 
into  three  classes:  written,  oral  (or  as  it  is  sometimes  called, 
parol,  or  verbal),  and  implied  contracts. 

A  written  contract  is  one  wherein  the  terms  of  the  agree- 
ment are  written  or  printed,  and  signed  by  the  contracting 
parties. 

An  oral,  or  verbal,  contract  is  one  in  which  the  parties  con- 
cerned agree  verbally  (usually  in  the  presence  of  witnesses) 
to  transact  or  perform  certain  things. 
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An  implied  contract  is  a  contract  that  is  understood  to 
exist,  through  the  very  nature  of  things,  between  two  parties 
without  any  previous  written  or  verbal  agreement  For 
instance,  one  person  employs  another  to  perform  a  certain 
piece  of  work  and  thereby  implies  an  obligation  for  reason- 
able renumeration  to  the  party  who  performs  the  work;  or 
a  person  accepts  the  benefits  accruing  from  the  performance 
of  such  work,  and  thereby  implies  an  obligation  to  have 
satisfactorily  performed  the  labor  for  which  he  was  paid. 

Most  contracts  embody  at  least  two  of  the  above  men- 
tioned conditions,  for  the  reason  that  it  is  almost  impossible 
to  fully  cover  all  the  terms  of  an  agreement  in  a  written  or 
oral  contract,  and  much  must  be  implied  if  a  successful  per- 
formance of  the  work  is  understood. 

6#  Written  Contracts. — A  written  contract  is  usually 
regarded,  though  incorrectly,  as  more  binding  than  either 
of  the  others.  Its  preference  over  the  other  forms  lies  in 
the  fact  that  the  statements  of  the  agreement  are  in  black 
and  white,  and  being  signed  by  the  parties  concerned,  can- 
not well  be  refuted ;  and  since  a  certain  amount  of  formality 
is  required,  in  order  to  draw  up  a  written  contract,  the  law 
regards  the  document  as  the  finished  and  definite  conclusion 
of  all  the  preceding  negotiations  of  the  contracting  parties, 
and  as  fully  expressing  the  understanding  between  them  in 
regard  to  the  terms  of  the  agreement. 

The  fact  that  verbal  agreements  are  regarded  in  such  an 
unfavorable  light  by  the  law  is  probably  due  to  the  fact  that 
witnesses,  and  parties  to  a  verbal  agreement,  when  called 
upon  in  court  to  testify,  so  utterly  fail  to  agree  in  their  state- 
ments as  to  what  really  was  said  upon  the  specified  occasion. 
The  court  is,  therefore,  inclined  to  accept  and  hold  para- 
mount any  document  that  will  explain,  in  any  degree,  the 
real  understanding  between  the  contracting  parties.  Hence 
it  is,  that  even  a  note  in  the  memorandum  book  of  one  of 
the  parties  concerned,  or  in  a  book  of  a  third  and  disinterested 
party,  as  to  the  terms  of  the  agreement,  will  be  looked  upon 
with  favor  by  the  court,  and  will  usually  be  held,  where  it  is 
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proved  to  be  genuine  memoranda,  as  testimony  of  impor- 
tance above  that  of  a  witness  to  the  verbal  transaction. 

6,  Oral  Contracts. — It  must  not  be  thought  that,  in  the 
absence  of  written  documents,  verbal  contracts  or  agree- 
ments can  be  broken  with  impunity  by  either  party,  for  such 
is  not  the  case,  as  it  is  the  custom  of  the  courts,  in  matters 
of  this  kind,  to  endeavor  to  ascertain,  by  witnesses  and  cir- 
cumstances, the  real  understanding  existing  between  the 
parties  to  such  a  contract,  and  to  deal  fairly  with  them, 
commensurate  with  the  testimony  and  evidence  given. 

7.  Implied  Contracts. — ^Where  the  owner  of  a  building 
stands  by  and  sees  certain  improvements  made,  or  labor  per- 
formed, from  which  he  will  derive  benefit,  he  implies  a 
contract  for  the  work,  and  is  in  duty  bound  to  pay  a  com- 
mensurate price  for  the  same,  unless  there  is  some  stipulation 
to  the  contrary  in  a  definite  contract,  or  where  there  is  some 
written  document,  subsequently  made,  which  in  some  way 
nullifies  this  implied  contract.  For  instance,  the  written 
contract  may  set  forth  that  **  No  payments  shall  be  made 
for  extra  work  done  by  the  contractor  unless  authorized,  in 
writing,  by  the  owner,"  or  **by  the  architect."  In  this  case, 
if  the  contractor  does  any  extra  work  for  which  he  has  no 
written  order,  he  does  it  at  his  own  risk,  and  would  have  no 
action  against  the  owner  in  court 

In  order  to  make  clear  the  extent  of  an  implied  contract,  the 
following  illustration  is  of  interest:  A  plumber  was  subcon- 
tractor to  a  builder  during  the  erection  of  a  house ;  the  builder 
was  subsequently  discharged  by  the  owner  for  drunkenness, 
but  the  plumber  went  on  with  his  work,  under  the  observa- 
tion, and  in  some  instances,  under  direct  orders  of  the  owner. 
Having  finished  his  work,  the  plumber  looked  to  the  owner 
for  his  money,  which  was  refused  on  the  ground  that  the 
builder  had  already  been  paid  for  the  work.  The  plumber 
brought  suit  for  the  amount  of  the  job,  and,  though  it  was 
proven  in  court  that  the  builder  had  been  paid  enough  on 
the  building  to  cover  the  plumber's  claim,  the  court  recom- 
mended that,  if  the  evidence  warranted  it,  the  jury  should 
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oblige  the  owner  to  pay  the  plumber  for  at  least  such  work 
as  he  had  done  subsequent  to  the  builder's  discharge.  This 
view  of  the  case  was  taken  by  the  court  on  the  ground  that 
**  Where  one  stands  in  silence  and  sees  work  done,  or  mate- 
rials furnished  for  work  done  upon  premises  belonging  to 
him,  of  which  he  accepts  the  benefit,  a  promise  to  pay  the 
value  thereof  may  properly  be  inferred. " 

8,  Contract  by  Tender. — Where  designs  or  plans  are 
submitted  in  compliance  with  the  terms  of  a  circular  or  printed 
notice,  setting  forth  an  invitation  for  such  designs  or  plans, 
and  offering  some  inducement  for  same,  it  is  regarded  and 
has  been  declared  by  the  courts  to  be  a  contract.  In  order 
that  the  validity  of  such  a  proposal  be  made  certain,  its  terms 
should  be  set  forth  clearly  and  distinctly,  and  the  person 
accepting  the  terms  should  comply  with  them  strictly  and  to 
the  letter.  Proposals  of  this  kind  are  advertised  by  com- 
mittees or  individuals,  who  call  for  competitive  drawings  of 
some  public  or  private  building.  The  submission  of  plans 
or  designs  in  strict  compliance  with  the  terms  of  the  adver- 
tisement constitutes  a  contract  which  is  upheld  by  law, 
provided  that  the  advertisement  is  issued  by  persons  of 
proper  authority  and  responsibility. 

Should  a  committee  call  for  architectural  designs  which 
are  to  comply  with  certain  conditions  or  requirements^  and 
by  subsequent  notice  modify  these  conditions  to  such  an 
extent  as  to  make  worthless  certain  plans  partially  prepared 
by  one  of  the  competing  architects,  said  architect  would  be 
able  to  recover  the  cost  of  such  preparation.  But  if  he  had 
not  commenced  the  designs  until  after  the  modified  circular 
of  advertisement  had  been  issued,  the  later  program  would 
take  precedence  over  the  first,  and  be  held  as  embodying 
the  terms  of  the  contract. 

Should  the  committee  set  forth  conditions  that  it  would 
be  impossible  for  an  architect  to  fulfil  in  the  design  of  any 
one  building  (such  as  a  demand  for  certain  accommodations, 
which  could  not  be  provided  for  the  stipulated  sum  of 
money),  the  architect  should  get  the  vote  of  the  committee 
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as  to  which  requirement — cost  or  accommodation — ^takes 
precedence,  and  which  he  is  to  disregard.  The  opinion  of 
any  one  member  of  the  committee  is  not  sufficient,  and  only 
the  joint  decision  of  the  entire  committee  should  be  accepted. 
Therefore,  in  issuing  circular  invitations  for  proposals,  or 
competitive  drawings,  great  care  should  be  taken  to  state  in 
clear  terms  just  what  is  wanted  and  required,  and  equal 
care  should  be  exercised  by  any  one  complying  with  the 
terms,  for  not  only  has  the  law  but  little  relief  for  persons 
who  do  not  know  how  to  express  their  ideas,  but  it  also 
extends  little  hope  to  those  who  cannot  understand  a  clear 
statement  and  who  misconstrue  the  intent  of  the  published 
requirements.  

THE  CONTRACTING  PARTIES. 

9.  Formal  Contracts. — A  formal  contract  consists  of  a 
direct  and  pertinent  proposal  from  the  one  party,  and  an 
unconditional  acceptance  by  the  other.  Such  a  contract 
may  be  made  by  a  letter  proposing  certain  terms,  and  duly 
accepted  by  a  letter  in  reply,  or  the  more  usual  form  of  a 
written  agreement,  setting  forth  in  full  the  requirements  of 
the  one  party,  and  the  unconditional  acceptance  of  them  by 
the  other,  and  signed  by  both  parties.  In  all  formal  con- 
tracts, the  terms  must  embody  every  condition  that  is  to  be 
complied  with,  and  should  be  so  explicitly  stated  as  to  be 
clearly  understood  by  the  contracting  parties,  so  that  there 
may  be  no  misunderstanding  between  them  in  regard  to 
the  performance  of  the  one  party,  and  the  demands  of,  and 
consideration  to  be  paid  by,  the  other. 

10.  Contractlnfir  With  Corporations. — An  agreement 
entered  into  with  a  corporation  differs  very  materially  from 
one  contracted  with  an  individual.  Almost  any  contract 
(provided  it  is  not  immoral)  is  binding  upon  an  individual, 
providing  the  intention  is  well  defined  and  understood,  and 
a  consideration  is  to  be  made  for  its  fulfilment.  Such, 
however,  is  not  the  case  with  a  corporation.  It  behooves 
the  person  about  to  make  a  contract  with  a  corporation  to 
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inquire  into  the  scope  of  its  charter,  ascertain  the  limit  of 
its  powers  to  make  such  contract,  and  the  authority  of  its 
officers  who  are  to  negotiate  the  contract  In  England,  a 
contract  requires  the  seal  of  the  corporation,  in  addition  to 
the  signatures  of  the  proper  officials,  in  order  to  insure  its 
validity,  ^  and  such  was  formerly  the  case  in  the  United 
States,  though  in  many  of  the  states  the  signatures  of  the 
proper  officers  are  generally  considered  sufficient,  providing 
they  have  the  required  authority  through  their  charters, 
and  by  laws.  In  fact,  courts  in  so  many  of  the  states  have 
taken  this  view,  that  it  is  more  than  likely,  should  similar 
cases  arise  in  the  other  states,  the  courts  would  hold  the 
same  opinion.  Irrespective  of  the  matter  of  the  seal, 
however,  it  is  of  vital  importance,  in  making  a  contract 
with  a  corporation,  to  ascertain  whether  the  persons  repre- 
senting the  corporation  are  invested  with  the  proper 
authority  to  make  such  a  contract,  and  that  the  corporation 
is  bound  to  recognize  it.  There  is  no  redress,  and  no  action 
will  be  sustained,  if  the  person  entering  into  a  contract  with 
a  corporation  has,  through  his  own  neglect  to  obtain  such 
information,  entered  into  a  contract  with  officials  lacking 
the  proper  authority,  and  at  variance  with  the  charters  and 
by  laws  of  the  corporation. 

11.  Public  Contracts. — In  entering  into  a  contract 
with  a  public  body,  even  when  the  officials  representing 
such  a  body  are  duly  authorized,  it  is  imperative  to  make 
the  contract  with  due  formality,  or  it  will  not  be  legal.  For 
instance,  it  has  been  held  in  several  states,  that  the  county 
was  not  bound  by  a  contract  entered  into  by  the  county  com- 
missioners unless  the  commissioners  were  convened  in  a  regu- 
lar meeting  of  the  board.  A  contract  entered  into  informally, 
even  within  the  legal  authority  of  the  officials,  is  insufficient. 

When  a  contract  is  made  with  a  public  corporation,  for 
work  to  be  performed  under  the  supervision  of  a  committee, 
such  as  a  town  committee,  the  contractor  should  ascertain 
whether  the  contract  is  made  through  the  concurrence  of  a 
majority  of  the  committee.     Not  only  does  this  apply  to  an 
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original  contract,  but  also  to  any  alterations  to  be  made  in 
one  already  entered  into. 

The  contractor,  in  other  ways,  runs  many  more  risks  in 
dealing  with  corporations  than  he  does  with  individuals,  for 
a  mechanic's  lien  is  without  effect  against  any  public  build- 
ing, such  as  a  schoolhouse,  jail,  court  house,  or  town  hall; 
*  and  even  aside  from  state,  county,  and  town  corporations, 
no  such  lien  can  be  maintained  against  the  property  of  a 
corporation  operating  for  the  accommodation  of  the  public, 
such  as  railroad  stations,  ferry  houses,  etc. 

Again,  a  public  corporation  is  sometimes  exetnpt  from  ful- 
filling its  contract  An  instance  of  this  occurred  in  New 
York,  when  a  contract  was  made  for  a  public  building. 
The  erection,  however,  was  postponed,  and  the  contractors 
brought  suit  to  force  the  fulfilment  of  the  contract,  but, 
though  the  contract  was  drawn  with  due  formality  and  was 
perfectly  legal,  the  court  of  appeals  decided  that  a  state 
could  not  be  compelled  by  a  contractor  to  erect  a  building, 
and  that  his  only  redress — providing  the  state  broke  the 
agreement,  and  he  himself  was  not  in  default — was  a  claim 
for  damages,  which  must  be  made  in  the  form  of  a  petition 
to  the  state  legislature. 

13,  False  Kepresentatlon. — Through  lack  of  caution 
on  his  part,  a  contractor  frequently  finds  he  has  made  an 
agreement  with  persons  who,  though  they  have  represented 
themselves  as  authorized  to  execute  the  contract,  have  no 
such  legal  authority.  The  corporation  therefore  refuses  to 
pay  the  contractor  his  consideration,  and  he  has  no  action 
against  that  body,  though  he  may  possibly  recover  damages 
from  the  persons  who  caused  him  to  enter  into  the  contract 
under  false  representations.  It  is  therefore  a  good  plan, 
and  a  safeguard  to  both  parties,  to  have  this  matter  clearly 
defined  before  the  agreement  is  signed.  It  is,  in  fact,  some- 
times a  matter  of  doubt  whether  the  members  of  a  commit- 
tee who  sign  their  names  to  a  contract  for  building,  to  be 
paid  for  by  a  public  corporation,  do  not  sometimes,  through 
the  wording  of  the  agreement  or  the  manner  of  signing  it, 
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make  themselves  each  personally  liable  for  the  amomit  of 
the  contract. 

13.  The  Ijovrest  Bidder. — It  is  the  common  supposi- 
tion that  the  award  of  a  contract  must  be  made  to  the  lowest 
bidder,  unless  there  is  a  statement  in  the  tender  for  bids 
which  stipulates  that  the  parties  making  the  tender  **  reserve 
the  right  to  reject  any  or  all  bids."  This  is  not  the  case, 
however,  as  no  such  stipulation  is  required,  and  the  parties 
making  the  tender  can  omit  such  a  clause  without  being 
bound  to  prefer  the  lowest  bidder.  The  laws  of  some  states,* 
and  many  public  and  private  corporations,  require  that  bids 
shall  be  asked  for  all  work  involving  an  expenditure  above  a 
certain  amount,  and  the  proposal  of  the  lowest  bidder 
accepted.  This  being  the  case,  the  officials  making  the  con- 
tract are  bound  to  award  it  to  the  lowest  bidder.  When  the 
stipulation  is  made  in  the  tender  calling  for  bids  upon  cer- 
tain work,  that  **the  contract  shall  be  awarded  to  the  lowest 
responsible  bidder,"  the  discretion  allowed  the  parties  ma- 
king the  tender  is  so  great  in  regard  to  what  they  may  con- 
sider as  constituting  the  **  responsibility  "  of  the  bidder,  that 
the  law  virtually  admits  that  they  may  award  the  contract 
to  whomsoever  they  may  see  fit,  so  long  as  they  have  decided 
truly  in  their  own  minds  which  party  is  the  lowest  responsible 
bidder. 

The  extent  to  which  parties  may  be  held  in  awarding  a 
contract,  by  the  statement  in  the  tender,  that  the  award 
shall  be  made  to  the  **  lowest  bidder,"  is  well  set  forth  in  the 
confirmation  of  a  decision  by  the  Supreme  Court  of  Pennsyl- 
vania. A  case  arose  in  Pittsburg,  where  the  water  commit- 
tee awarded  a  contract  for  some  mains  to  a  party  who  was 
$5,000  higher  than  the  lowest  bidder.  The  lowest  bidders, 
having  complied  with  all  the  terms  of  the  tender,  and  fur- 
nished the  proper  bond,  felt  that  they  were  entitled  to  the 
contract,  and  applied  for  a  mandamus  in  order  to  compel  the 
committee  to  award  the  contract  to  them.  The  committee, 
in  reply  to  the  court's  inquiry  to  ascertain  if  the  mandamus 
should  be  granted,   stated   **that  it  was  within  their  full 
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knowledge  and  belief,  that  upon  a  previous  occasion  the  said 
firm  had  by  some  means  or  other  attempted  and  did  per- 
petrate a  gross  deceit  and  wrong  upon  them,  in  surrepti- 
tiously departing  from  the  specifications  for  a  certain  con- 
tract for  the  construction  of  boilers  for  the  new  water  works, 
by  striking  therefrom,  without  the  knowledge  or  consent  of 
the  said  committee,  the  word  mud-drutn;  also  that  it  was 
within  the  knowledge  of  some,  if  not  all,  the  members  of  the 
water  committee,  that  the  senior  member  of  the  firm  was  a 
man  of  intemperate  habits,  whose  character  for  sobriety  was 
not  such  as  would  warrant  the  committee  in  giving  said  firm 
a  responsible  contract;  that  said  senior  member  also  had 
attempted  to  bribe  the  mechanical  engineer  of  the  water 
works,  who  was  the  inspecting  officer  of  said  contract;  they 
further  stated  that  the  firm  was  otherwise  disqualified  for 
the  proper  fulfilment  of  the  requirements  of  the  proposed 
contract."  The  report  of  the  commissioner  appointed  in  the 
case  to  take  testimony,  showed  that  the  said  firm  was  the 
lowest  bidder,  and  from  a  pecuniary  standpoint  was  respon- 
sible; and  while,  in  the  opinion  of  the  commissioner,  the 
committee  fully  believed  that  the  statements  made  were 
true,  it  was  found  that  inquiry  on  the  part  of  the  committee 
would  have  shown  that  none  of  the  three  accusations  made, 
as  to  attempted  deceit,  intemperance  on  the  part  of  the 
senior  member,  and  bribery  of  the  engineer,  was  substan- 
tiated. Notwithstanding  this,  the  court  held  that  the  com- 
mittee's action  could  not  be  changed. 

The  Supreme  Court,  in  the  confirmation  of  the  lower  court's 
decision,  said:  "The  learned  judge  who,  as  the  mouth- 
piece of  the  court  to  which  this  case  was  submitted,  delivers 
the  opinion,  finds  that  the  facts  stated  in  the  petition  are 
true,  and  that  the  allegations  contained  in  the  answer,  as 
above  set  forth,  are  wholly  without  foundation,  but  that, 
notwithstanding  this,  the  committee  fully  believed  that  what 
was  asserted  in  the  answer  was  true.  We  must  take  this 
opinion  of  the  court  as  to  the  belief  of  the  respondents  to  be 
correct;  nevertheless,  it  does  somewhat  surprise  us,  that  this 
body  of  men,  intrusted  with  so  important  a  duty,  should 
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have  rested  so  contentedly  under  a  delusion  which  a  little 
inquiry  in  the  right  direction  would  have  dissipated,  and 
thus  save  a  handsome  sum  of  money  to  the  city  treasury. 
In  regard  to  the  word  responsible  the  court  held  that  it 
means  something  more  than  pecuniary  ability,  and  further 
stating  the  case  said,  in  a  contract  such  as  the  one  in 
controversy,  the  work  must  be  promptly,  faithfully,  and 
well  done;  it  must,  or  ought  to  be,  conscientious  work;  to 
do  such  work  requires  prompt,  skilful  and  conscientious 
men.  A  dishonest  contractor  may  impose  work  upon  the 
city  in.spite  of  the  utmost  caution  of  the  superintending 
engineer,  apparently  good,  and  even  capable  of  bearing  its 
duty  for  a  time,  which  in  the  end  may  prove  to  be  a  total 
failure,  and  worse  than  useless.  Granted  that  from  such  a 
contractor,  pecuniary  damages  may  be  recovered  by  an 
action  at  law,  this  at  best  is  but  a  last  resort,  that  often  pro- 
duces more  vexation  than  profit — a  mere  patch  upon  a  bad 
job — ^an  exceedingly  meager  compensation,  at  best,  for  the 
delay  and  incalculable  damage  resulting  from  the  want  of  a 
competent  supply  of  water.  The  city  requires  honest  work, 
not  lawsuits.  Were  we  to  accept  the  interpretation  insisted 
upon  by  the  relators,  the  difference  of  a  single  dollar,  in  a 
bid  for  the  most  important  contract,  might  determine  the 
question  in  favor  of  some  unskilful  rogue,  as  against  an 
upright  and  skilful  mechanic.  Again  we  know  that,  as  a 
rule,  cheap  work  and  cheap  workmen  are  but  convertible 
terms  for  poor  work  and  poor  workmen,  and  if  the  city,  for 
the  mere  sake  of  cheapness,  must  put  up  with  this,  it  is  indeed 
a  most  unfortunate  position.  It  is  settled  beyond  controversy, 
that  where  the  complaint  is  against  a  person  or  body  that 
has  a  discretionary  or  deliberate  function  to  exercise,  and 
that  person  or  body  has  exercised  that  function,  according  to 
the  best  of  his  or  its  judgment,  the  writ  of  mandamus  will  not 
be  granted  to  compel  the  undoing  of  what  has  been  done." 

Bidders  for  public  work  under  the  statute  that  work  shall 
be  given  to  the  lowest  bidder,  must  comply  strictly  with  the 
terms  of  the  tender,  if  they  expect  their  proposal  to  be 
accepted,  or  even  considered  as  the  lowest  bid. 


%  25  CONTRACTS  AND  PERMIT&  13 


THE  SIGNATUKB. 

14«  What  a  Sigrnature  Implies. — Since  a  contract  is  a 
mutual  agreement  between  two  parties,  it  becomes  essential 
to  its  legality  that  there  should  be  available  proof  of  the  fact 
that  both  contracting  parties  thoroughly  understand  it  in  the 
same  way,  and  willingly  assent  to  the  obligations  incurred 
by  the  conditions — in  other  words,  that  the  parties  are  of  one 
mind.  Therefore,  when  the  signatures  of  all  the  contracting 
parties  are  affixed  to  the  document,  setting  forth  the  terms  of 
the  contract,  they  are  deemed  by  law  as  evidence  of  this 
mutual  agreement  and  understanding,  and  impart  validity  to 
the  document. 

A  signature  may  be  the  inscribed  name  by  which  a  party 
is  known,  or  in  case  he  cannot  write,  his  mark,  or  cross,  will 
be  regarded  as  legal,  providing  it  is  witnessed,  and  his  name 
is  written  near  it  in  the  customary  way  and  by  a  duly  author- 
ized party.  It  has  been  held,  however,  that  a  signature  **by 
mark  "  is  not  valid  if  made  by  the  other  party  to  the  contract, 
for  the  one  signing  the  contract  by  mark. 

There  are  cases  where  it  is  not  necessary  that  a  person 
should  sign  a  contract  in  order  to  be  bound  by  its  conditions. 
When  a  person  who  is  a  party  to  a  contract  is  mentioned  in 
it  as  one  of  the  signers,  and  acts  as  attorney  for  another 
party  to  the  same  contract,  he  signs  as  attorney  for  the  other 
person,  and  does  not  sign  on  his  own  account;  nevertheless, 
it  has  been  held  in  court,  that  since  he  must  have  read  the 
document  before  signing  it  as  attorney,  and  must  have  seen 
that  he  was  personally  mentioned  as  one  of  the  signers,  by 
failing  to  make  any  remonstrance  against  it  and  by  accepting 
its  benefits,  he  assented  to  its  terms  and  became  a  party  to 
its  fulfilment,  the  same  as  though  he  had  signed  it  in  his  own 
name.  It  is  reasonable,  therefore,  to  suppose  that  any  per- 
son, knowing  the  terms  of  a  contract,  and  being  aware  that 
he  IS  personally  interested  in  it,  who  stands  by,  without 
resistance  or  remonstrance,  and  sees  it  drawn  up,  and  after- 
wards accepts  the  benefits  recurring  from  such  agreement, 
will  he  held  responsible  by  law,  and  will  have  no  excuse  on 
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the  ground  that  his  actual  signature  is  not  upon  it.  Nor  will 
the  law  excuse  a  person  who  has  signed  a  contract,  on  the 
ground  that  he  has  not  read  it  over,  providing  it  is  proved 
that  he  is  able  to  read,  and  had  an  opportunity  to  read  the 
document,  and  that  no  means  were  used  to  prevent  him  from 
reading  it.  The  plea  that  it  was  written  in  a  foreign  lan- 
guage, unfamiliar  to  him,  will  not  release  him  from  the  obli- 
gations of  the  contract.  Therefore,  before  signing  a  con- 
tract, the  party  about  to  affix  his  signature  should  read  it 
over  carefully,  in  all  its  parts;  not  only  should  he  read 
any  printed  matters  that  may  be  embodied  in  it,  but  he 
should  consider  carefully  any  script  that  may  be  interlined 
between  the  printed  substances,  as  writing  is  held  by  the 
courts  to  take  preference  over  printed  statements,  and  where 
there  is  any  inconsistency  existing  between  the  two,  the 
written  portion  controls,  as  more  attention  is  usually  paid  by 
the  contracting  parties  to  the  written  matter.  No  party  is, 
however,  excusable  upon  the  plea  that  he  did  not  read  the 
printed  form.  Such  a  case  was  tried  in  the  District  of 
Columbia.  The  party,  upon  having  the  written  part  of  an 
agreement  read  to  him,  ordered  his  signature  to  be  placed 
on  the  instrument,  without  reading  or  having  read  to  him 
the  printed  substance  of  the  agreement.  As  it  was 
proved  that  he  could  read,  and  had  an  opportunity  to  do 
so,  it  was  held  by  the  court  that  he  was  responsible  for  the 
agreement,  in  the  terms  and  to  the  purport  of  the  entire 
document. 

16.  Unslgrned  Agrreements. — A  contract  signed  by  one 
party  and  then  delivered  to  the  other  is  binding  upon  the 
one  who  signs  the  agreement,  whether  the  other  party  signs 
it  or  not.  Such  a  case  was  decided  in  the  Supreme  Court  of 
New  York.  A  party,  receiving  an  unsigned  agreement  by 
messenger,  affixed  his  signature,  and  upon  handing  it  to  the 
messenger  remarked  that  he  would  not  be  bound  by  ittmless 
certain  things  were  done.  He  afterwards  wrote  to  the  other 
party  to  the  agreement  that  he  refused  to  be  bound  by  it, 
and  withdrew.     The  court  held,  notwithstanding  the  fact 


§  26  CONTRACTS  AND  PERMITS.  16 

that  it  was  not  signed  by  the  other  party,  that  the  party  who 
had  signed  it  was  bound,  and  that  parol  evidence  of  condi- 
tions qualifying  the  delivery  was  not  admissible. 


THE  CONSIBERATIOK. 

16.  Coini)ensatlon. — Every  agreement,  unless  under 
seal,  must  have  some  specified  consideration,  or  payment  for 
services  rendered,  stipulated  in  its  terms,  in  order  to  make  it 
valid;  for,  although  a  contract  may  be  properly  executed 
and  signed  in  the  presence  of  witnesses,  yet,  if  there  is  no 
consideration  mentioned — that  is,  no  remuneration  to  the 
party  for  performing  labor— -or  furnishing  material — the  con- 
tract will  not  be  legal,  and  cannot  be  enforced  in  law.  The 
remuneration  may  be  either  money,  labor,  or  materials,  but 
there  must  be  some  statement  to  show  that  neither  party  is 
furnishing  goods  nor  working  without  recompense  from  the 
other.  An  effort  is  often  made  in  cases  involving  the 
enforcement  of  a  contract  to  prove  that  the  entire  agreement, 
or  a  portion  of  it,  or  some  supplementary  agreement,  was 
without  promise  of  consideration  or  remuneration,  and  there- 
fore of  no  force ;  and  if  the  court  takes  this  view  of  the 
matter,  the  contract  cannot  be  enforced. 

This  is  such  an  important  item  in  assuring  the  validity  of 
a  contract  or  agreement,  that  it  is  wise  to  commence  every 
agreement,  even  if  involving  but  a  small  amount,  in  some- 
what the  following  manner: 

**jR?r  the  consideration  hereafter  to  be  mentioned 

A promises  and  agrees  to  deliver  certain  goods  {or  do 

certain  work)  for B ; "  the  consideration  should 

then  be  specified  in  detail,  in  another  place  in  the  agree- 
ment. 

The  amount  of  the  consideration  matters  little,  for  if  a 
man  be  so  unwise  as  to  oifer  to  build  a  house  for  a  party  in 
consideration  of  the  sum  of  one  dollar,  the  court  will  hold 
him  to  do  his  contract,  though  he  might  be  ever  so  much 
inclined  to  withdraw  from  such  an  unprofitable  agreement. 
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17.  Sealed  Contracts. — Sealed  contracts  constitute  an 
exception  to  this  rule ;  for,  in  the  language  of  the  law,  a  seal 
** imports  a  consideration,"  and  therefore  a  seal,  placed  in  a 
legal  manner  after  each  signature  upon  a  contract,  will  take 
the  place  of  the  stipulated  consideration,  and  make  binding 
all  the  promises  contained  in  the  contract,  admitting  no 
opportunity  on  either  side  to  renounce  these  promises,  or  any 
part  of  them,  even  where  no  consideration  is  mentioned. 
Formerly,  the  seal  consisted  of  a  drop  of  sealing  wax,  upon 
which  there  was  impressed  the  peculiar  signature  of  the  party 
concerned;  or  in  some  cases,  merely  the  end  of  his  thumb 
was  applied  to  the  soft  wax,  and  its  imprint  acted  as  a  signet. 
In  these  days,  however,  the  private  seal  is  usually  a  piece  of 
red  paper  affixed  to  the  document  with  mucilage,  and  even 
this  formality  is  not  required  in  some  states,  which  consider 
a  blot  of  ink  an  adequate  seal.  It  can  therefore  be  readily 
seen  that  it  would  always  be  best  to  have  the  signatures  to  a 
contract  under  seal,  as  in  this  case  there  would  be  no  possible 
opportunity  for  dispute  in  regard  to  the  consideration  by  the 
parties,  as  in  affixing  their  seals  to  the  agreement  they 
mutually  consent  to  its  terms,  irrespective  of  a  consideration. 


PAYMENTS. 

18.  Entire  and  Divisible  Contracts. — All  contracts 
may  be  divided  into  two  classes,  entire  and  divisible.  Entire 
contracts  are  those  which  provide  that  a  certain  complete 
performance  shall  be  paid  for  upon  its  entire  accomplishment ; 
while  a  divisible  contract  is  one  which  is  complete  in  its 
several  parts,  the  proportionate  cost  being  paid  in  several 
instalments.  In  the  entire  agreement  the  party  performing 
the  contract  is  not  entitled  to  payment  until  it  is  completed, 
while  in  the  divisible  contract  he  may  collect  part  payment 
at  the  completion  of  each  stipulated  part.  A  good  example 
of  a  divisible  contract  is  one  which  provides  for  the  building 
of  twenty  houses  at  so  much  for  each  house.  In  this  case 
the  contractor  would  be  entitled  to  receive  payment  for  any 
number  he  had  finished,  whether  the  entire  twenty  were 
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completed  or  only  one.  A  contract,  therefore,  which  consists 
of  an  agreement  by  the  one  party  to  perform  certain  work, 
complete  in  itself,  and  of  an  obligation  by  a  second  party  to 
pay  so  much  for  the  work,  will  not  allow  the  first  party  to 
collect  any  portion  of  the  entire  consideration  before  the 
completion  of  the  work ;  and,  should  he  fail  to  complete  his 
portion  of  the  contract,  he  would  be  unable  to  collect  any- 
thing for  work  done  or  .material  furnished,  provided  his 
failure  to  accomplish  it  was  not  due  to  any  interference  by 
the  second  party,  or  by  law.  If,  however,  the  agreement 
should  stipulate  that  payments  be  made  at  stated  periods,  as 
the  work  reached  certain  designated  stages,  a  court  may 
decide  that  owing  to  the  terms  of  the  agreement  the  contract 
becomes  a  divisible  one,  and  that  the  builder  or  contractor 
can  claim  payment  for  such  portion  as  may  be  completed, 
even  should  he  fail  to  carry  on  the  work  to  completion ;  but 
in  all  probability  the  courts  of  the  different  states  would 
decide  differently  on  this  question  of  divisibility  of  contract, 
as  it  is  frequently  a  difficult  one  to  settle.  As  a  building 
contract  is  divided  more  or  less  into  a  number  of  separate 
clauses  land  stipulations,  relating  to  separate  parts  of  the 
building,  quality  of  material,  workmanship,  etc.,  it  might  be 
held  in  some  courts  that  it  is  a  divisible  contract,  and  the 
contractor  has  a  right  to  recover  for  labor  performed  and 
material  furnished,  on  a  portion  of  the  contract 


THE  ACCEPTANCE. 

19.  Accepting:  a  Contract. — Much  uncertainty  exists 
as  to  how  soon  a  proposal  should  be  accepted,  and  the  courts 
have  spent  much  time  on  cases  involving  this  question.  In 
one  case  a  person  wrote  to  another  offering  employment,  and 
requesting  a  prompt  reply.  The  offer  was  accepted  by  the 
person  to  whom  it  was  made  on  the  day  following  its  receipt, 
and  the  letter  of  acceptance  was  handed  to  a  boy  to  mail. 
The  boy  neglected  to  mail  it  until  two  days  later.  In  the 
meantime  the  person  offering  the  employment  had  secured 
some  one  else  to  fill  the  place.     In  the  suit  which  followed 
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to  compel  the  employer,  to  keep  to  his  proposal,  it  was  held 
by  the  court  that  the  time  elapsing  between  the  offer  and 
the  acceptance  was  too  long,  and  the  proposal  did  not  hold. 

In  the  state  of  New  Jersey,  it  has  been  held  that  where 
the  offer  specifies  that  it  is  open  until  a  certain  date,  an 
acceptance  upon  that  date  is  binding,  unless  the  offer  has 
been  withdrawn  previous  to  acceptance. 

The  question  frequently  arises,  where  the  acceptance  is 
made  by  letter,  as  to  whether  it  may  be  considered  as  taking 
place,  and  consequently  the  contract  closed,  at  the  time  it  is 
mailed  by  the  party  making  it,  or  not  until  it  is  received  by 
the  proposer.  English  law  considers  the  acceptance  made, 
and  the  contract  closed,  from  the  moment  the  letter  of 
acceptance  is  delivered  into  the  hands  of  the  messenger 
who  is  to  take  it  to  the  party  making  the  proposal.  This 
view  seems  to  be  held  also  in  the  states  of  New  York,  New 
Jersey,  New  Hampshire,  Illinois,  and  Mississippi,  but  may 
be  held  differently  in  other  states.  The  courts  of  Massachu- 
setts, as  well  as  the  federal  courts,  hold  that  the  contract  is 
not  binding  until  the  acceptance  is  received  bj'^  the  party 
making  the  proposal.  The  posting  of  a  letter  of  acceptance 
is  usually  considered  as  equivalent  to  its  delivery  to  a  mes- 
senger, and  binds  the  contract,  even  though  it  is  not 
received  by  the  other  party.  There  are  exceptions  to  this, 
however,  since  the  New  York  Supreme  Court  decided  in  one 
case  where  there  was  no  proof  that  the  postage  had  been 
paid,  that  the  acceptance  was  not  complete.  It  should  be 
remembered  that  the  courts,  in  dealing  with  such  uncertain 
questions  as  the  above,  are  usually  governed  by  circum- 
stances and  the  intention  of  the  parties  concerned,  rather 
than  by  abstract  law  principles  and  rulings. 

The  decisions  of  the  courts  in  regard  to  telegraphic 
acceptances  are  quite  varied,  and,  strange  to  say,  are  in  some 
cases  in  opposition  to  their  decisions  in  regard  to  acceptance 
by  letter.  It  has  been  held  in  the  federal  courts  that  an 
acceptance  by  telegram  is  binding  the  moment  it  is  placed 
in  the  hands  of  a  telegraph  company  for  transmission; 
while,  in  acceptances  by  letter,  as  previously  stated,  they 
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bold  that  it  is  not  binding  until  received  by  the  proposing 
party.  Again,  the  New  York  courts  hold  that  an  acceptance 
by  telegram'  is  not  binding  until  received,  while,  in  regard 
to  letter  acceptances,  it  has  been  decided  in  the  same  state 
that  it  is  binding  at  the  time  it  is  posted. 

!80.  Extent  of  Obllgratlon. — It  is  held  by  all  courts 
that  all  bids  must  be  accepted  unconditionally  as  made, 
without  variation  from  the  original  proposal.  If  a  person 
in  accepting  a  bid  bases  his  acceptance  upon  any  conditions 
differing  from,  or  contingent  upon,  any  change  of  the  orig- 
inal proposal,  the  bidder  is  not  bound  by  it,  and  may  refuse 
to  sign  the  contract;  and,  even  should  he  remain  silent,  thus 
apparently  accepting  it,  he  cannot  be  held  to  it ;  and,  though 
the  party  made  a  subsequent  unconditional  acceptance,  the 
contract  would  not  be  binding.  Such  conditional  acceptances 
are  of  common  occurrence  among  architects  and  others, 
who,  upon  receiving  bids  for  the  performance  of  work,  will 
write  to  the  favored  bidder  that  his  proposal  is  accepted, 
upon  the  condition  that  he  will  sign  a  satisfactory  contract. 
Such  an  acceptance  is  not  binding,  and  the  bidder  could 
withdraw  his  proposal  if  he  saw  fit,  and  could  not  be  held 
responsible. 

In  the  acceptance  of  a  proposal  the  price  named  is  often 
found  to  be  a  little  less  than  the  price  asked  by  the  con- 
tractor for  doing  the  work;  whether  this  is  unintentional,  or 
whether  it  is  a  trick  of  unscrupulous  parties,  the  fact  remains 
that  an  acceptance  in  this  way  is  not  only  in  no  way  binding 
upon  the  contractor,  but  actually  releases  him  from  his  orig- 
inal offer.  The  assumption  of  the  courts  in  regard  to  accept- 
ances, or  proposals,  is  clearly  expressed  by  an  Illinois  court, 
as  follows:  **  A  proposal  to  accept  an  offer,  on  terms  varying 
from  those  proposed,  amounts  to  a  rejection  of  the  offer,  and 
a  substitution  in  its  place  of  a  counter  proposition,  which 
cannot  become  a  contract  until  consented  to  by  the  first  pro- 
poser. The  original  offer  thereby  loses  its  vitality,  and  is 
no  longer  pending  between  the  parties,  and  it  becomes  an 
open  proposition  again  only  when  renewed  by  the  party  who 
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first  made  it;  hence,  the  party  who  submitted  the  counter 
proposition  cannot,  without  the  consent  of  the  other,  with- 
draw or  abandon  the  same,  and  then  accept  the  original 
offer,  which  he  had  once  virtually  rejected." 

!31,  General  Conditions. — In  order  that  bids  may  be 
comprehensively  and  tmderstandingly  made,  the  architect 
usually  prefaces  the  detailed  specifications  with  a  clause  cov- 
ering all  the  general  conditions  which  are  to  be  complied 
with  by  the  contractor.  (See  Specifications^  Art.  6.)  This 
portion  of  the  specification  includes  all  general  stipulations 
concerning  terms  of  payments,  time  of  completion,  compliance 
with  building  ordinances,  the  obtaining  of  permits  for  water, 
blocking  street  and  sidewalk,  etc.,  together  with  other  stip- 
ulations of  minor  importance.  The  contractor  in  bidding  on 
the  work  accepts  all  of  the  specifications,  including  the  gen- 
eral-condition clause,  and  upon  the  acceptance  of  his  proposal 
he  becomes  bound  in  contract  to  all  the  terms  of  the  specifi- 
cations. 

It  is  sometimes  advantageous  for  an  owner  to  accept  uncon- 
ditionally and  promptly  an  especially  favorable  bid  without 
the  risk  of  a  conditional  acceptance,  which  would  give  the 
contractor  a  chance  to  withdraw.  The  owner  in  such  a  case 
runs  no  risk  if  proper  general  conditions  have  been  embodied 
in  the  specifications,  as  a  contract  thus  made  is  perfectly 
valid,  and  the  builder  in  subsequently  signing  a  formal  con- 
tract that  contains  additional  stipulations  regarding  insurance, 
time  of  payment,  etc.,  usually  does  so  with  advantage  to 
himself.  Should  the  specification  not  embody  adequate 
general  conditions,  however,  and  the  bid  be  accepted  uncon- 
ditionally, such  a  contract  is  equally  valid,  but  the  contractor 
can  be  held  only  for  such  stipulations  as  are  mentioned  in  the 
specification.  If  the  time  of  completion  is  omitted,  the 
court  will  decide  that  a  reasonable  time  is  understood, 
though  the  legal  idea  of  *'a  reasonable  time*'  is  likely  to  be 
at  variance  with  that  of  the  owner,  much  to  the  latter's  dis- 
satisfaction. Other  terms,  of  still  greater  importance,  may 
be  found  to  have  been  omitted  from  the  insufficient  general 
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conditions  in  the  specifications,  which  will  cause  the  owner 
much  trouble  and  annoyance. 

3)8.  The  Position  of  the  Architect. — The  architect 
sometimes  oversteps  his  authority  by  accepting  a  proposal, 
without  having  duly  consulted  the  owner.  The  extent  of  the 
architect's  power  in  this  direction  has  not,  as  yet,  been  deter- 
mined by  law,  and  the  zealous  architect  who  accepts  a  bid  in 
behalf  of  his  client,  without  consulting  him,  is  likely  to  be 
placed  in  an  awkward  position,  should  the  owner  refuse  to 
accept  the  proposition.  Therefore,  if  the  owner  is  desirous 
that  the  architect  should  be  empowered  to  accept  immedi- 
ately, at  the  time  at  which  it  is  made,  any. proposal  which 
would  be  to  the  owner's  interest,  he  should  authorize  the 
architect  to  do  so,  either  giving  him  full  power,  or  limiting 
him  to  such  an  extent  as  he  may  see  fit.  The  authority  of  the 
architect  to  accept  bids  and  proposals  is  of  vital  importance 
to  the  contractor,  who  is  liable  to  discover  that  he  has  made 
his  contract  through  a  person  unauthorized  by  the  owner. 
Therefore,  in  all  cases  where  the  slightest  doubt  exists  in 
regard  to  this,  it  behooves  him  to  ascertain  at  once  that  it  is 
the  owner's  intention  that  the  architect  should  be  so  empow- 
ered, and  that  the  architect's  acceptance  will  have  the 
owner's  subsequent  approval.  The  architect,  in  accepting  a 
bid  for  the  owner,  should  exercise  due  caution  in  the  word- 
ing of  the  acceptance,  so  that  he  may  not  himself  become 
involved  in  its  obligations,  and  his  letter  should  plainly  show 
that  he  is  acting  solely  as  agent  for  the  owner  by  stating 
that  **  Being  duly  authorized  by  Mr.  A.  B.  (owner),  I  hereby 
accept  in  his  behalf  your  proposal;"  or,  ** Through  the 
instructions  of  Mr.  A.  B.  (owner),  I  am  authorized  to  accept 
for  him  your  offer," 

23.     WlthdraTvlngr     or    Modifying:     a     Proposal. — 

Although  somewhat  a  matter  of  doubt,  the  general  rule  with 
regard  to  the  withdrawal  or  the  modification  of  a  proposal 
is,  that  until  accepted  the  proposal  remains  a  proposal  only, 
and  may,  up  to  the  time  of  its  acceptance,  be  withdrawn  or 
modified.     In  the  case  of  a  proposal  sent  by  letter,  there  is 
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no  doubt  that  the  offer  is  open  until  the  letter  is  received, 
and  if  the  person  making  the  offer  can  telegraph  his  with- 
drawal so  that  it  will  reach  the  proper  person  before  the 
original  proposal,  the  offer  is  nullified,  and  the  parties  inter- 
ested in  it  are  in  the  same  relation  as  they  were  before  the 
offer  was  made.  But  it  has  been  held  that  if  a  person 
receives  a  proposal  and  immediately  sends  an  answer  accept- 
ing it,  the  offer  stands  valid,  even  though  the  party  making 
the  offer  has  despatched  another  letter  in  the  attempt  to 
withdraw  it 

24,  Delivering:  a  Contract. — The  formality  with  which 
the  contract  is  delivered  is  of  little  importance,  for  if  it  is 
left  at  the  place  of  business  of  the  party  concerned,  the 
delivery  is  deemed  complete,  unless  otherwise  stated  in  the 
contract  itself.  A  court  in  Illinois  has  held  that  one  copy 
of  a  contract,  between  owner  and  builder,  being  left  in  the 
care  of  the  architect,  had,  to  all  intent  and  purpose,  been 
delivered,  and  was  binding  on  both  parties. 

Where  there  are  several  copies  of  a  contract,  which  are 
presumed  to  be  alike  in  their  terms  and  statements,  but 
where,  in  fact,  some  difference  exists  between  them,  either 
party  complying  with  the  terms  of  the  agreement  in  his  pos- 
session is  responsible  only  for  the  terms  of  his  own  copy. 


MODIFICATION  OF  CONTRACT. 

25.  Modlfyingr  Contracts. — Though  formal  contracts 
are  generally  made  with  due  consideration  and  carefulness, 
and  are  looked  upon  by  the  law  as  binding  and  enforcible 
upon  both  parties,  still  it  is  human  nature  to  be  fickle  and 
changeable  in  mind,  and  unforeseen  events  may  transpire 
which  change  the  aspect  of  affairs  entirely;  hence  it  becomes 
necessary  to  provide  that  an  agreement  may  be  changed  or 
modified  in  some  manner,  if  so  desired  by  both  parties. 
This  result  may  be  accomplished  either  by  agreement  or  by 
waiver.  Where  modifications  in  a  contract  are  desired,  such 
changes  may  be  made  by  a  mutual  agreement  between  the 


g  26  CONTRACTS  AND  PERMITS.  23 

contracting"  parties.  This  amendment  or  modifying  agree- 
ment, whether  made  at  the  time  at  which  the  formal  contract 
is  drawn  up  or  later,  has  equal  force  with  the  original  con- 
tract and  is  considered  together  with  it.  Many  courts  have 
held  that  such  an  agreement  is  valid,  even  when  verbally 
made,  unless  there  is  a  stipulation  in  the  more  formal  agree- 
ment that  no  change  or  modification  shall  be  made  in  the 
original  contract  unless  in  writing. 

Caution  must  be  observed,  however,  where  the  contract  to 
be  modified  is  with  a  corporation  (especially  so  if  a  public 
corporation),  to  see  that  all  such  changes  and  modifications 
are  made  with  due  formality;  unless  this  is  done,  the  con- 
tractor may  have  cause  to  regret  his  carelessness. 

26.  Sealed  Contracts. — Since  a  contract  under  seal  is 
regarded  by  the  courts  to  be  a  more  formidable  instrument 
than  a  simple  contract,  owing  to  the  formality  with  which  it 
is  executed,  most  courts  are  more  severe  in  regard  to  any 
change  or  modification  in  a  sealed  contract,  as  shown  by  the 
following  opinion  of  the  court:  •* While  a  simple  contract 
reduced  to  writing  may  be  varied  or  changed  in  any  way  by 
a  subsequent  verbal  agreement,  it  is  otherwise  as  to  con- 
tracts under  seal,  which  cannot  be  varied  by  a  mere  parol 
contract,  whether  in  writing  or  not,  since  such  a  contract  is 
inferior  to  the  original."  Hence,  as  nearly  all  formal  con- 
tracts, whether  of  corporations  or  individuals,  are  under 
seal,  it  is  evident  that  great  caution  should  be  used,  and  that 
no  attempt  should  be  made  to  modify  any  such  contract 
otherwise  than  in  writing,  and  with  all  the  formality  which 
attended  the  execution  of  the  original  document.  It  has 
been  held  in  court'  that  **a  sealed  contract  cannot  be 
rescinded  or  released  by  a  parol  agreement."  It  is  admis- 
sible, however,  according  to  a  decision  given  in  the  state  of 
Illinois,  to  subsequently  agree  verbally  to  pay  an  additional 
price  for  the  same  work  as  is  stipulated  in  the  written  agree- 
ment, which  agreement  will  remain  valid  in  all  particulars, 
except  as  to  the  price  mentioned  in  the  original  document. 

A  contract  that  is  not  imder  seal  may  sometimes  be 
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changed  or  modified  by  an  implied  agreement;  that  is,  should 
a  man  by  his  actions  declare  certain  intentions,  which  vary 
from  the  original  contract,  and  should  these  intentions  be 
accepted  by  the  other  party,  also  provided  there  was  no 
stipulation  in  the  contract  that  required  **that  all  changes 
from  the  original  agreement  should  be  made  in  writing,"  a 
court  may  hold  that  the  implied  agreement  to  change  the 
original  contract,  was  the  mind  and  intention  of  both  parties, 
and  was  therefore  binding,  Even  when  there  is  a  clause  in 
the  original  contract  excluding  any  change  by  verbal  or 
implied  agreements,  the  court  will,  under  some  circum- 
stances, uphold  such  changes,  providing  the  intention  of  both 
parties  can  be  proven  beyond  doubt  to  have  been  agreeable 
to  such  a  change. 

27.  lilablllty  of  Owner, — ^That  **  silence  gives  con- 
sent" does  not  always  hold  good  in  law;  in  fact,  very  fre- 
quently the  opposite  is  true,  and  such  a  view  is  usually  taken 
by  the  courts  in  cases  where  it  is  held  that  the  contract  or 
portions  of  it  have  been  waived  by  implication.  If  an  owner 
should  observe,  in  silence,  deviations  from  the  contract,  it 
does  not  necessarily  follow  that  he  must  accept  or  pay  for  such 
changes.  In  the  first  place  he  may  not  be  an  expert  in  build- 
ing matters,  and  again  he  may  not  fully  realize  the  impor- 
tance of  such  changes,  though,  if  it  could  be  proven  that  he 
favored  such  changes  and  assented  to  them,  knowing  that 
there  would  be  additional  cost  attached  thereto,  it  is  likely 
that  the  court  would  hold  him  responsible.  In  regard  to  this 
a  Pennsylvania  court  held  that  **it  is  no  excuse  for  non- 
performance, that  the  employer  looked  on  while  the  work 
was  in  progress,  unless  there  be  evidence  from  which  his 
assent  may  be  implied. " 

28.  Invalidation. — Many  contractors  are  of  the  errone- 
ous opinion,  that  where  there  have  been  a  number  of  changes 
and  modifications  from  the  original  contract,  that  such 
changes  and  modifications  invalidate  it  and  they  are  privi- 
leged to  ignore  the  original  agreement  in  regard  to  price 
and  demand  day- rate  wages  for  the  work.     Such,  however,  is 
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not  the  case,  and  all  courts  of  justice  will  endeavor  to  obtain 
evidence  to  show  what  portions  of  the  original  contract 
remain  intact,  and  have  not  been  mutually  waived,  and  will 
enforce  those  portions  accordingly.  Where  it  is  impossible, 
owing  to  the  complications  arising  from  numerous  waivers 
and  changes,  to  ascertain  the  terms  of  the  original  agree- 
ment, and  in  what  relation  they  exist  in  regard  to  the  actual 
work  done,  the  court  will  endeavor  to  ascertain  the  reason- 
able cost  of  the  work  and  material,  and  award  the  contractor 
his  claim  on  that  basis,  holding  that,  **when  the  original 
plans,  on  which  the  contract  was  founded,  have,  by  mutual 
consent,  been  so  substantially  and  inaterially  departed  from 
as  to  amount  to  a  constructive  abandonment  of  its  terms  and 
specificatiohs,  the  case  should  be  regarded  as  one  of  general 
employment,  with  an  implied  obligation  by  the  owner  to  pay 
what  the  work  and  material  are  reasonably  worth. " 


CARRYING   OUT  TIIB  AGREEMENT. 


DEPARTURE  FROM  THE  CONTRACT. 

29.  Substantial  Fullllinent. — Departure  from  a  con- 
tract may  be  either  through  carelessness  or  wilfulness.  The 
decision  a  New  York  court  has  rendered  in  regard  to  such 
departure  is  well  stated  in  a  report  as  follows:  **  Parties*  to 
building  contracts  should  be  exact  in  the  fulfilment  of  their 
agreements,  even  to  the  smallest  particulars;  and  if  they 
wilfully  or  carelessly  depart  from  any  one  of  them,  they 
should  incur  the  penalty,  however  severe  it  may  be.  But  if 
a  party,  while  acting  in  good  faith,  and  with  a  determination 
to  do  all  that  he  has  contracted  to  do,  unintentionally,  and 
without  any  negligence,  happens  in  some  trifling  matter  to 
vary  or  depart  from  the  terms  of  the  contract,  the  law  is  not 
so  severe  and  exacting  as  to  deprive  him  of  all  compensation; 
it  ever  regards  the  substantial  rights  of  the  parties,  but  over- 
looks trivial  and  unimportant  matters. " 

To  iust  what  extent  the  court  will  hold  a  person  for  such 
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deviations  from  a  contract  is  somewhat  undeterminable.  It 
is,  however,  a  foregone  conclusion  that  the  party  will  be  held 
to  the  substantial  fulfilment  of  his  contract,  the  court  deci- 
ding just  what  is  meant  by  **  substantial  fulfilment." 

The  following  case  will  show  the  position  which  the  court 
took  in  regard  to  an  unavoidable  deviation  in  a  contract  for  a 
block  of  stores.  The  contractors,  during  the  erection  of  the 
stores,  discovered  that  the  city  had  given  them  the  wrong 
grade  for  the  sidewalk,  thus  raising  the  stores  about  8  inches 
too  high.  They  notified  the  architect  and  a  representative 
of  the  owner,  who  made  no  objection  at  the  time.  A  bal- 
ance on  the  payment  due  on  the  final  certificate  given  by  the 
architect  was  refused  because  of  the  mistake  in  the  setting 
of  the  building.  The  case  was  carried  to  the  Supreme 
Court,  which  decided  in  favor  of  the  contractors  as  follows: 
**  As  there  has  been  no  wilful  departure  from  the  terms  of  a 
building  contract,  nor  any  omission  in  essential  parts,  and 
the  laborer  has  honestly  and  faithfully  performed  the  con- 
tract in  all  its  material  and  essential  features,  he  will  not  be 
held  to  have  forfeited  his  right  to  remuneration  by  reasons 
of  mere  technical,  inadvertent,  and  unimportant  omissions 
or  defects."  **  A  substantial  compliance  with  the  contract  is 
all  that  is  required  to  entitle  the  builder  to  his  reward." 

30.  Determining  the  Responsibility. — Deviations 
from  the  agreement,  due  to  the  contractor's  non-compliance 
with  the  specifications  or  drawings,  are  often  held  to  be  the 
direct  cause  of  poor  or  insufficient  construction,  resulting  in 
damage  to  the  building  and  loss  to  the  owner.  Where  such 
is  the  case,  it  often  becomes  the  court's  duty  to  fix  the 
responsibility,  which,  should  the  damage  be  proven  to  have 
been  due  to  the  deviations  from  the  contract,  will  very  likely 
be  placed  upon  the  contractor,  even  though  there  were  no 
objections  to  them  by  the  owner. 

The  following  is  an  illustration  of  such  a  case :  A  con- 
tractor bound  by  an  agreement,  supplemented  by  plans  and 
specifications,  erected,  or  partially  erected,  a  frame  church; 
it  was  nearly  completed  when  a  severe  gale  blew  it  down. 
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Subsequently,  the  contractor  entered  suit  for  the  money  due 
him;  it  was  held  by  the  owner  that  certain  deviations  were 
made  from  the  contract  which  were  undoubtedly  the  cause 
of  the  damage ;  the  owner  had,  however,  previously  made  no 
objections  to  the  changes.  The  architect  brought  evidence 
to  prove  that  the  manner  of  construction  in  question,  and 
from  which  the  deviation  had  been  made,  was  shown  on  the 
drawings,  though  there  was  no  mention  of  it  in  the  specifi- 
cations. The  evidence  of  the  witnesses  was  rather  unsatis- 
factory, as  they  differed  in  regard  to  the  relative  merits  of 
the  two  constructions,  also  in  their  interpretation  of  the 
plans.  The  jury  was  instructed  by  the  judge  as  follows; 
**  If  the  contractors  departed  slightly  from  the  plans,  speci- 
fications, and  drawings,  and  yet  if  such  a  departure  did  not 
diminish  the  strength  of  the  building,  nor  contribute  to  its 
being  blown  down,  such  departure  does  not  deprive  them  of 
their  right  to  recover  in  this  action,  as  the  contract  appears 
by  the  evidence  to  have  been  otherwise  complied  with." 
The  decision  was  reversed,  however,  by  the  Supreme  Court 
of  Illinois,  which  said:  **This  position  is  untenable.  The 
contractors  had  no  right  to  depart  from  the  working  plans 
made  part  of  the  contract.  If  they  did  so,  it  was  at  their 
peril,  and  they  would  become  guarantees  as  to  the  strength 
and  safety  of  the  structure."  **The  drawings  were  made 
part  of  the  agreement.  The  contractors  could  only  dis- 
charge themselves  from  liability  by  constructing  the  build- 
ing in  accordance  therewith,  unless  a  deviation  was  mutually 
agreed  upon." 

ABANBONMENT   OF   CONTRACT. 

31,  Reasons  for  Abandonment.  —  The  abandonment 
of  a  contract  occurs  through  the  neglect  of  one  ot  both  of 
the  parties  to  carry  on  the  work  for  which  they  contracted. 
It  may  occur  through  the  builder  being  unable  to  carry  on 
the  work,  or  the  owner  refusing  to  longer  be  a  party  to  the 
agreement;  or  it  may  be  that  the  interference  of  the  law 
or  some  irresistible  power  prevented  the  fulfilment  of  the 
agreement     In  any  case,  where  the  terms  of  the  contract 
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are  well  defined  and  have  not  been  mystified  by  many 
changes  and  modifications,  the  court  will  endeavor  to  enforce 
them,  or  such  ones  as  may  still  be  binding. 

Should  the  work  when  partially  completed,  be  abandoned 
by  the  contractor,  without  cause,  or  without  consent  from 
the  owner,  and  should  the  builder  refuse  to  proceed  with  it, 
the  courts  will  not  allow  him  a  claim.  He  would  not  only  be 
unable  to  recover  a  reasonable  price  for  the  completed  work, 
but  would  be  liable  for  damages  to  the  owner. 

If,  however,  the  owner  accepted  the  abandoned  work, 
and  derived  benefit  therefrom  by  proceeding  to  complete 
the  agreement  under  another  contractor,  the  courts  would 
be  likely  to  hold  that,  upon  the  completion  of  the  work 
and  the  final  payment  to  the  second  contractor,  the  first 
contractor  would  be  able  to  recover  the  balance,  if  any, 
existing  between  cost  of  the  work  as  done  under  the  second 
contract  and  the  amount  of  the  original  contract,  deducting,  of 
course,  any  damages  which  the  owner  might  have  sustained 
by  delays  caused  by  the  abandonment  of  the  work. 

33.  Responsibility  of  Owner. — The  owner  instead  of 
the  contractor  is  often  at  fault  in  carrying  out  the  agreement, 
and  in  such  a  case  the  builder  usually  has  no  cause  to  com- 
plain of  his  treatment  by  the  law.  Where  the  owner  is 
delinquent  in  the  fulfilment  of  his  agreement,  the  contractor 
may  present  his  case  to  the  court  in  two  ways.  He  may 
hold  that  the  contract  is  still  in  force  and  claim  compensa- 
tion at  the  contract  rates  for  the  work  that  has  been  done, 
together  with  a  claim  for  damages  which  resulted  to  him,  due 
to  loss  of  profit  on  account  of  the  owner's  delinquency ;  or 
he  may  claim  that  the  contract  has  been  abrogated,  or 
annulled,  and  require  reasonable  payment  for  his  work  and 
materials  furnished.  Though  he  has  either  of  the  above 
paths  to  pursue  in  prosecuting  his  case,  it  is  well  defined  by 
law  that  he  cannot  present  evidence  applicable  to  both,  but 
must  accept  one  or  the  other  and  hold  to  it.  He  should  be 
governed  as  to  his  choice  by  the  circumstances  surrounding 
his  claim,  and  the  advice  of  his  counsel. 
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In  regard  to  a  case  where  a  contractor  was  prevented  by 
the  owner  from  proceeding  with  the  contract^  the  New  York 
Conrt  of  Appeals  plainly  stated  the  two  grounds  upon  either 
of  which  a  contractor  could  take  his  stand  in  presenting  his 
claim;  the  opinion  held  by  this  court  was  as  follows:  **  Where 
performance  is  prevented  by  one  party  to  a  contract,  who 
terminates  the  agreement  against  the  will  of  the  other  party, 
the  latter  may  either  sue  for  breach  of  contract,  and  recover 
as  damages  the  profits  he  would  have  made  if  allowed  to 
complete  the  work;  or  he  may  waive  the  contract,  and  bring 
his  action  on  the  common  count  for  work  and  labor  gener- 
ally, and  recover  what  the  work  done  is  actually  worth;  but 
in  this  case  he  cannot  recover  his  profits  on  the  imexecuted 
part  of  the  work. " 

The  owner  may  abandon  his  contract  by  failing  to  live  up 
to  his  agreement,  or  he  may  prevent  the  contractor  from 
carrying  out  the  work,  and  fulfilling  the  agreement.  Such 
a  case  as  this  was  decided  in  Indiana.  The  owner  of  a 
building  in  course  of  construction  having  failed  to  pay  the 
instalments  on  the  work  at  the  several  periods  when  they 
were  due  according  to  the  contract,  was  sued  for  damages 
by  the  contractor,  who  claimed  he  had  to  abandon  the  work 
because  of  the  non-payment  of  the  instalments.  The  court's 
opinion  in  the  matter  was  somewhat  to  the  effect,  that  if 
the  owner  had  really  prevented  the  contractor  from  fulfilling 
the  agreement,  then  he  should  be  able  to  recover,  as  damages, 
the  profits  that  would  have  accrued  to  him,  providing  he 
had  completed  the  job;  but  that  the  mere  non-payment  of 
instalments  due  on  the  contract  before  the  work  was  finished, 
did  not  constitute  such  prevention. 

There  are  numerous  other  instances  where  it  has  been 
held  that  the  contractor  was  unable  to  fulfil  his  part  of  the 
agreement  on  account  of  the  owner  failing  in  some  way, 
either  avoidable  or  unavoidable,  to  live  up  to  the  contract. 
In  all  such  cases,  it  seems  to  be  the  opinion  of  the  courts, 
where  it  can  be  proven  that  the  contractor  was  willing  and 
ready  to  comply  with  his  part  of  the  agreement,  and  was 
prevented  by  the  owner  from  doing  so,  that  he  is  entitled  to 
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recover,  not  only  for  the  actual  work  done,  but  also  for  any 
profit  which  he  would  have  received  upon  the  completion  of 
the  contract.  For  instance,  should  certain  ironwork,  be 
ready  for  a  building  at  the  stipulated  time,  and  should  the 
building,  which  was  not  in  a  condition  to  receive  it,  bum 
down,  the  parties  furnishing  the  ironwork  would  undoubt- 
edly be  able  to  recover  the  contract  price,  less  the  cost  of 
erection ;  for  they  had  completed  their  agreement  as  far  as 
it  was  possible,  within  their  power,  to  do  so;  further  com- 
pletion being  impossible,  owing  to  the  failure  of  the  owner 
to  have  his  building  ready  in  time. 

33.  Death  of  Either  Party. — Death  of  the  contractor 
ends  the  contract,  unless  some  provision  is  made  in  the 
agreement  by  which  his  heirs  or  executors  become  respon- 
sible for  its  completion,  and  it  has  been  decided  by  the 
court  in  Missouri  that  no  Hen  can  be  taken  out  against  the 
building  for  work  or  materials  thereafter  furnished  under 
the  contract.  The  contractor  seems  in  this  case  to  have  the 
advantage,  as  the  death  of  the  owner  does  not  affect  the 
contract,  because  it  is  binding  against  his  estate. 

Where  the  contracting  parties  wish  to  guard  against  any 
of  the  above  mentioned  contingencies,  all  that  is  required  is 
the  insertion  of  a  clause  in  the  contract  which  will  convey 
their  mutual  intent  and  meaning  in  regard  to  the  matter 
considered,  and  the  court  will  see  that  it  is  enforced  irre- 
spective of  general  principles  and  precedent. 

34.  Abandonment  Not  Always  Justified. — The  con- 
tractor, before  taking  so  serious  a  step  as  the  abandonment 
of  a  contract,  should  be  sure  of  his  position,  and  determine 
whether  he  is  justified  in  such  a  proceeding;  for,  as  the 
Supreme  Court  of  Missouri  expresses  it,  **a  mere  breach  of 
contract  does  not  entitle  the  other  party  to  stop  work  and 
recover  for  unperformed  work.  He  might  stop  work  and 
recover  for  what  he  has  already  done,  but  not  for  what 
remained  to  be  done.  To  recover  for  that,  he  must  have 
been  prevented  from  going  on  by  the  unauthorized  inter- 
ference of  the  other  party.    The  measure  of  damages  on  the 
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contract,  in  such  cases,  is  the  contract  price,  less  what  it 
would  cost  to  complete  the  work. " 

35.  Forfeltlngr  of  Contract. — It  sometimes  occurs 
that  one  of  the  parties  of  a  contract  may  find  it  impossible, 
owing  to  the  conduct  of  the  other  party,  to  fulfil  the  terms 
of  the  agreement  In  such  a  case  he  should  notify  the 
other  party  immediately,  declaring  his  unwillingness  to  be 
bound  by  the  contract,  or  at  least  by  certain  stipulations  in 
it ;  if  he  fails  to  do  this  promptly,  it  may  be  held  that  by  his 
silence  he  waived  his  right  to  do  so.  For  instance,  a  con- 
tractor may  have  been  unreasonably  delayed  and  interfered 
with  by  the  owner's  demands  requiring  a  number  of  changes, 
or  by  the  owner's  withholding  his  decision  on  certain 
important  questions,  which  prevented  the  contractor  from 
proceeding  with  the  work  and  completing  it  in  the  speci- 
fied time.  This  being  the  case,  the  contractor  is  entitled  to 
rescind  the  agreement,  but  he  should  do  so  at  the  time,  or 
it  may  be  held  that  he  has  waived  his  right  to  do  so. 

Instead  of  the  owner  being  at  fault,  the  contractor  may 
fail  to  have  the  building  finished  at  the  stipulated  time. 
This  might  give  the  owner  the  power  to  rescind  the  con- 
tract, but  he  should  exercise  this  right  at  once ;  for  should 
he  fail  to  do  so,  and  permit  the  contractor  to  proceed 
with  the  work,  it  would  very  probably  be  held  that  he  had 
waived  his  right,  and  all  he  could  claim  would  be  damages, 
as  provided  in  the  contract,  for  injury  due  to  the  delay 
caused  by  the  failure  of  the  contractor  to  complete  the 
agreement  at  the  specified  time. 

The  contractor,  before  entering  upon  an  agreement, 
should  ascertain  whether  the  plans  and  specifications  call 
for  work  that  can  actually  be  constructed,  and  whether  the 
conditions  are  such  that  they  can  be  carried  to  completion. 
Anything  that  is  not  clear  to  him  from  the  plans  or  specifi- 
cations, should  be  explained  by  the  architect  to  his  satisfac- 
tion ;  otherwise,  if  he  should  find,  after  signing  the  contract, 
that  he  cannot  in  any  possible  way  carry  out  the  work  as 
shown,   the  court  will  very  likely  hold  that  he,  being  a 
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responsible  builder,  should  have  known  whether  the  plans 
could  be  carried  out,  and  that  he  was  bound  by  the  contract. 

36.  Reinstatingr  Contracts. — Any  contract  that  has 
been  declared  forfeited  under  the  terms  of  the  agreement, 
may  be  reinstated  by  the  mutual  consent  of  the  parties  con- 
cerned ;  in  which  case  they  will  no  longer  be  governed  by 
the  annulment.  ^ 

FRAUDUIiENT   CONTRACTS. 

37.  **  Statutes  of  Frauds  and  Lilmltations.^^ — In  the 

several  states,  there  are  codes  of  special  laws  which  are 
known  as  the  **  Statutes  of  Frauds  and  Limitations."  The 
particular  clause  in  these  statutes  of  interest  to  those 
engaged  in  building- operations,  is  here  quoted  from  the 
statutes  of  Maine  and  reads  as  follows:  **No  action  shall 
be  maintained  upon  any  agreement  that  is  not  to  be  per- 
formed within  one  year  from  the  making  thereof. "  That  is 
to  say,  no  contract  shall  be  valid  (unless  in  writing)  that 
calls  for  an  accomplishment  of  certain  things  that  cannot  be 
fulfilled  in  one  year  from  the  date  of  making  the  contract. 
The  decision  of  a  New  Hampshire  court  is  interesting  in 
that  it  held,  that  if  the  performance  of  the  contract  could  be 
accomplished  within  a  year  (even  though  it  was  improbable 
that  it  would),  the  contract  was  not  within  the  statutes  and 
did  not  have  to  be  in  writing.  The  language  of  the  court 
in  this  case  was:  **The  Statute  (of  Frauds)  does  not  apply 
to  any  contract,  unless  by  its  express  terms,  or  by  reasonable 
construction,  it  is  not  to  be  performed — that  is,  is  incapable 
in  any  event  of  being  performed — within  one  year  from  the 
time  it  was  made.  If  by  its  terms,  or  by  reasonable  con- 
struction, the  contract  can  be  fully  performed  within  a  year, 
although  it  can  only  be  done  by  the  occurrence  of  some  con- 
tingency by  no  means  likely  to  happen,  such  as  the  death  of 
some  party  or  persons  referred  to  in  the  contract,  the  statute 
has  no  application,  and  no  writing  is  necessary.  If  the 
agreement  can  be  fully  performed  by  either  of  the  parties 
within  one  year,  and  it  is  so  performed,  the  agreement  of 
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the  other  party  is  not  within  the  statute,  though  it  may  be 
impossible  to  perform  it  within  a  year. " 

A  case  once  arose  in  New  York  where  the  question  involved 
was  as  to  whether  the  terms  of  a  verbal  agreement  prevented 
the  possibility  of  the  contract  being  completed  in  one  year. 
The  contract  was  made  about  fifteen  months  before  the 
date  upon  which  it  was  verbally  agreed  that  the  building 
should  be  completed.  Some  misunderstanding  in  regard  to 
the  agreement  arose,  and,  in  the  suit  which  followed,  the 
defendant  claimed  that  the  contract  was  invalid  under  the 
"Statute  of  Frauds."  The  claim  was,  however,  denied  by 
the  statement  of  the  Supreme  Court,  which  rendered  the 
following  decision:  **The  agreement  set  forth  in  the  dec- 
laration in  this  case  is  not  for  the  building  of  a  house  after 
the  expiration  of  one  year,  but  is  to  be  performed  at  the 
farthest  within  fifteen  months.  There  is  nothing  in  the 
agreement  prohibiting  the  defendant  from  completing  the 
contract  within  six  months,  or  a  shorter  period.  Suppose 
he  had  done  so,  and  sued,  the  plaintiff  for  compensation  for 
his  labor  and  materials  found,  would  it  have  been  permitted 
to  the  plaintiff  to  have  said  that  the  contract  was  not  to  be 
performed  within  a  year,  and  therefore  it  was  not  obligatory 
on  him  ?  Most  clearly  not.  And  if  obligatory  on  one  party, 
it  is  equally  so  on  the  other.  The  defendant  might  have 
performed  the  contract  within  a  year,  and  it  is  therefore  not 
within  the  statutes." 

38.  Fraudulent  Contpacts, — It  is  generally  supposed, 
that  where  a  man  has  signed  a  contract  he  is  held  responsi- 
ble, and  there  is  no  escaping  its  conditions.  However,  if  it 
can  be  proved  that  fraud  was  used  in  gaining  the  signature 
of  the  party,  or  that  he  was  wilfully  deceived  in  some  man- 
ner, the  court  will  deal  fairly  with  him,  and,  as  far  as  possi- 
ble, will  usually  prevent  the  fraudulent  party  from  gaining 
an  advantage;  for  the  court  fully  realizes  that,  no  matter 
how  carefully  a  man  may  conduct  his  business  transactions, 
no  amount  of  care  will  protect  him  against  frauds.  The 
court,  however,  will  have  little  patience  with  any  one  who. 
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through  carelessness,  allows  himself  to  be  imposed  upon. 
Even  in  cases  where  no  fraud  is  intended  and  a  mistake 
exists,  if  it  can  be  proved  that  no  usual  amount  of  care  could 
guard  against  it,  the  law  will  make  an  effort  to  correct  the 
mistake  and  release  the  innocent  parties,  if  it  can  be  done 
without  dealing  unjustly  with  the  other  parties,  who  may 
Jiave  been  more  careful. 

When  a  party  discovers,  before  commencing  the  work, 
that  he  has  entered  into  a  contract  which  misrepresents  the 
amount  of  labor  he  is  to  perform,  or  materials  to  furnish,  he 
should,  in  order  to  avoid  trouble,  notify  the  other  parties 
immediately,  that  he  repudiates  the  contract  If  he  should 
proceed  with  and.  perform  the  work,  knowing  that  the 
amount  to  be  done  had  been  misrepresented  to  him,  he 
would  be  unable  to  obtain  more  than  the  contract  price.  It 
has  also  been  held,  where  a  stipulation  in  a  contract,  such  as 
the  time  of  completion,  is  misrepresented,  or  a  mistake  in 
the  statement  has  been  made,  that  the  balance  of  the  con- 
tract remains  intact,  and  that  only  such  parts  as  are  affected 
by  the  erroneous  stipulations  are  invalidated.  A  contract 
made  on  Sunday  is  invalid. 


COMPIiETION   OP   THE   CONTRACT. 


ACCEPTANCE  OF  THE  WORK. 

39.  Completion  of  Work. — The  last,  or  final,  stage  in 
the  fulfilment  of  a  contract  is  the  completion  and  acceptance 
of  the  work,  which  is  often  fraught  with  more  misunder- 
standing and  dispute  than  any  other  portion  of  the 
transaction. 

Most  contracts  stipulate  that  the  work  shall  not  be  deemed 
as  completed  until  it  has  been  accepted  by  some  designated 
party,  which  is  usually  either  the  architect  or  the  owner. 
If  the  architect  accepts  the  work  he  should  furnish  a  certifi- 
cate to  the  builder  to  that  effect.  Should  the  owner  be  the 
one  who  accepts  the  work,  he  should  do  so  in  writing.     In 
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some  cases  it  is  required  that  both  the  architect  and  the 
owner  should  accept  the  work.  It  is  well  to  stipulate  in  the 
contract  that  all  work  shall  be  subject  to  the  approval  or 
satisfaction  of  the  specified  architect  or  architects.  This 
clause  is  valuable,  in  that  it  leaves  all  unsettled  matters  in 
regard  to  workmanship  and  materials  to  his  decision,  and 
sustains  his  authority  as  a  final  judge.  If  his  judgment  has 
been  given  in  good  faith,  and  with  an  intention  to  deal 
fairly  with  both  his  client  and  the  contractor,  there  will  be 
no  necessity  for  subjecting  the  controversy  to  settlement  by 
arbitration  or  trial  by  jury;  for  the  court  nearly  always 
accepts  the  opinions  and  decisions  of  an  honest  and  conscien- 
tious architect. 

Where  it  has  been  stipulated  in  the  agreement  that  **the 
work  shall  not  be  considered  complete  until  certified  to  by 
the  architect,"  it  will  be  held  by  most  courts  (though  there 
are  exceptions  to  this  rule),  that  the  contractor  must  present 
a  certificate  from  the  architect  before  he  will  be  able  to 
claim  that  the  contract  has  been  completed.  Even  though 
the  contract  especially  stipulated  that  the  architect's  certifi- 
cate was  to  be  binding  and  conclusive  upon  both  parties, 
such  is  not  always  the  case ;  for,  if  it  can  be  proved  that  the 
architect  fraudulently  or  unscrupulously  withheld  it,  or,  in 
failing  to  grant  it,  he  was  not  acting  according  to  his  best 
judgment  and  was  prejudiced  against  the  builder,  intending 
to  oppress  him,  the  court  may  hold  that  the  architect's 
certificate  is  not  necessary  to  the  completion  of  the  contract. 

The  architect  is  always  subordinate  to 'the  contract  He 
cannot  cause  work  to  be  done  at  variance  with  the  stipula- 
tions in  the  contract;  neither  will  his  certificate  for  work 
that  does  not  fulfil  the  requirements  of  the  agreement  be 
valid,  and,  though  he  has  the  power  by  the  terms  of  the 
agreement  to  reject  or  accept  all  work  as  he  may  see  fit,  he 
is  not  authorized  to  reject  any  work  that  is  done  according 
to  the  agreement,  nor  accept  that  which  is  not, 

40.  Accepting^  the  "Work. — The  acceptance  of  work 
by  either  architect  or  owner  is  not  always  a  waiver  of  the 
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defects  that  may  exist  in  it ;  though  it  may  sometimes  be 
implied  from  the  owner's  conduct,  where  the  defects  have 
been  obvious  and  he  has  made  no  objections  to  them,  that 
he  accepts  the  work.  But,  should  the  defects  be  concealed, 
neither  his  virtual  nor  formal  acceptance  will  prevent  him 
from  recovering,  on  the  grounds  that  the  contract  was  not 
completed.  In  regard  to  this  the  following  view  is  generally 
taken  by  the  courts:  ** Notwithstanding  acceptance,  virtual 
or  formal,  unless  expressly  made   in  full  discharge  of  the 

w 

contract,  if  the  work  or  materials  are  not  as  contracted 
for,  the  owner  may  recover  damages  sustained  in  conse- 
quence. " 

A  case  involving  this  principle  occurred  in  Georgia  about 
the  year  1854.  It  seems  that  a  contractor  undertook  certain 
work  for  the  trustees  of  a  university.  The  contract  was 
made  in  regard  to  some  repairs  and  the  remodeling  of  a 
certain  building.  It  was  required  that  the  contractor 
should  **  remove  certain  walls  and  put  in  such  pillars  as 
might  be  necessary  to  support  the  ceilings  " ;  also,  that  the 
work  should  be  completed  *'in  a  neat  and  workmanlike 
style. "  The  repairs  and  alterations  had  been  completed  and 
virtually  accepted  by  the  trustees,  who  were  present  during 
the  time  the  work  progressed,  and  had  made  no  objections 
to  it.  About  eighteen  months  afterwards,  one  of  the 
wooden  girders  that  were  put  in  under  the  contract,  failed, 
and  so  injured  a  portion  of  the  ceiling  that  extensive  repairs 
were  necessary.  In  the  suit  instituted  by  the  trustees  for 
damages,  testimony  was  introduced  by  the  defendants  to  the 
effect  that  several  days  previous  to  the  accident  a  leak  had 
been  discovered  in  the  roof,  and  that  the  leakage  so  increased 
the  weight  upon  the  girder,  as  to  cause  it  to  fail.  The 
plaintiffs  proved,  however,  that  the  chestnut  girder  was  of  a 
brashy  nature  and  knotty,  and  further  expert  evidence  was 
introduced  to  prove  that  it  was  of  insufficient  strength  and 
ought  to  have  been  supported  by  several  more  posts. 

41.  The  RIgrht  to  Recover. — The  lower  courts  decided 
in  favor  of  the  defendants,  but  the  decision  was  reversed  by 
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the  Supreme  Court,  which  held  **that  the  plaintiffs  received 
the  work,  and  paid  for  it,  does  not  affect  their  right  to 
recover  in  the  slightest  degree;  it  is  not  a  circumstance  to 
be  considered  against  that  right.  They  are  entitled  to 
recover,  unless  they,  at  the  time  of  the  acceptance,  know- 
ing of  the  defective  and  neglected  work,  and  of  the  non- 
compliance by  the  defendants  with  their  contract  in  all 
respects,  expressly  waived  a  performance  of  the  contract, 
and  agreed  to  pay  the  stipulated  prices,  notwithstanding; 
all  of  which  must  be  made  affirmatively  to  appear  by 
the  defendants,  to  be  available  to  them  as  a  defense. 
.  .  .  The  evidence  in  this  case  falls  very  far  short  of 
this.  Was  the  attention  of  the  plaintiffs  called  to  the  fact 
that  an  important  girder  was  brashy,  knotty,  and  entirely 
incapable  of  supporting  the  weight  resting  on  it  ?  .  .  . 
Their  attention  was  not  called  to  it,  and  they  could  not 
see  and  examine  the  girder  for  themselves,  for  it  was  con- 
cealed from  their  view  by  the  floor  on  one  side  and  the 
overhead  ceiling  on  the  other."  One  of  the  claims  of  the 
defendants  was,  that  the  insufficiency  of  the  pillars  was 
self-evident,  and  that  the  plaintiffs  must  have  observed  the 
defect.  In  reply  to  this,  the  court  said:  **  True,  they  could 
see  the  number  of  pillars,  but  they  were  not  informed  as  to 
the  number  necessary.  The  defendants  undertook  specially, 
in  their  contract,  to  put  in  *  such  pillars  as  might  be  necessary 
to  support  the  ceiling';  they  were  to  judge,  and  to  judge 
correctly,  at  their  peril.  .  .  .  The  idea  that  they  (the 
plaintiffs)  were  waiving  any  of  their  rights  under  the 
contract,  never  entered  their  minds;  .  .  .  they  accepted 
the  work  because  they,  believed  that  the  defendants  had 
complied." 

42.  Occupancy  op  Possession. — It  is  generally  under- 
stood among  builders  that  the  owner,  by  moving  into  or 
occupying  the  building  constructed  under  the  contract, 
implies  an  acceptance  of  the  work.  Such,  however,  is  not 
always  the  case,  as  many  decisions  of  the  courts  show. 
Even  should  he  pay  the  contractor  in  full  without  demanding 
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the  architect's  certificate,  or  otherwise  formally  accepting- 
the  btiilding,  it  could  be  held  that  no  implied  acceptance 
was  meant 

In  a  case  where  a  contractor  had  failed  to  comply  with 
some  material  part  of  the  contract,  the  parties  for  whom  the 
work  was  done  moved  into  the  building  and  refused  to  pay 
the  balance  due  the  contractor;  the  contractor  entered  suit 
on  the  ground  that  the  parties,  by  occupying  the  building, 
virtually  accepted  the  work.  It  was  held,  however,  by  the 
New  York  Court  of  Appeals,  **that  if  a  contractor  has 
neglected,  and  refuses,  to  complete  his  contract  in  a  material 
point,  it  does  not  follow  that  the  owner  waives  its  perform- 
ance by  taking  possession  of,  and  occupying,  the  building  in 
its  defective  condition."  The  court  also  said:  **  An  owner 
is  not  put  to  so  absurd  an  alternative  as  either  to  lose  and 
abandon  his  building,  worth  perhaps  ten  thousand  dollars, 
or  to  occupy  it  at  the  peril  of  paying  for  work  not  performed, 
or  of  waiving  thereby  the  performance  of  any  substantial 
covenant  of  the  contractor."  The  New  York  courts  also 
hold  that:  **  The  occupancy  of  a  building  is  not  a  waiver  of 
the  plain  requirements  of  the  contract." 


PENAIiTIES  AND  PREMITJMS. 

43.  Liquidated  Damages. — The  owner  is  often  put  to 
considerable  inconvenience,  and  in  some  cases  needless 
expense  or  loss,  by  the  delinquency  of  the  contractor  to  have 
the  work  finished  at  the  stipulated  time.  For  instance,  it 
may  be  that  the  parties  are  erecting  the  building  for  their  own 
occupancy,  and  that  the  lease  upon  the  property  which  they 
are  occupying  expires  about  the  same  date  as  that  on  which 
the  contractor  is  to  have  the  building  completed ;  or  it  may 
be  that  the  new  building  is  to  be  rented  to  tenants  who 
expect  to  occupy  it  by  a  certain  date,  and  have  made 
arrangements  accordingly.  Hence,  it  is  evident  that  the 
owner  or  owners  may  be  placed  in  a  very  awkward  position, 
and  compelled  to  sustain  considerable  financial  loss,  entirely 
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due  to  default  of  the  contractor  in  not  having  the  work 
completed  on  time. 

To  guard  against  such  a  contingency,  it  is  usual  to  provide 
in  the  contract,  that  the  person  doing  the  work  shall  pay  a 
certain  sum  of  money  per  day  to  the  owner,  for  each  and 
every  day  beyond  the  stipulated  time  of  completion  that  the 
work  may  remain  unfinished.  It  is  generally  specified  in  all 
contracts  that  this  stipulated  sum  of  money  or  forfeiture 
shall  not  be  regarded  as  a  penalty,  but  is  to  be  considered 
as  liquidated  damages  (the  term,  liquidated  damages,  simply 
meaning  damages  that  are  fixed  by  the  terms  of  the  con- 
tract, as  opposed  to  imliquidated  damages,  which  are 
decided  upon,  subsequently,  by  jury  or  other  means).  The 
Supreme  Court  of  Alabama,  in  regard  to  such  forfeitures, 
says:  **The  court  must- ascertain  whether  the  true  inten- 
tion of  the  parties  was  to  afford  fair  and  reasonable  compen- 
sation for  the  loss  sustained,  in  which  case  it  is  a  real  penalty, 
which  can  be  apportioned  to  the  actual  loss  sustained;  or 
liquidated  damages,  which  must  be  suffered  without  regard 
to  actual  injury  resulting  from  failure  to  keep  the  contract. 
The  tendency  of  the  law  is  to  regard  the  stipulations  as  a 
penalty,  rather  than  as  liquidated  damages,  and,  if  there  is 
any  doubt  as  to  the  intention  of  the  parties,  it  will  be  so  con- 
strued; and  even  if  the  sti{)ulation  is  for  payment  of  a  sum  in 
gross  in  case  of  failure  to  perform,  the  sum  stated  will  still  be 
considered  as  a  penalty.  *'  It  would  seem  from  this  decision 
that  there  is  a  difference  expressed  between  a  penalty  and  a 
forfeiture  for  liquidated  damages.  A  penalty  is  regarded 
merely  as  a  sum  to  be  forfeited,  out  of  which  the  actual  d'am- 
ages  are  to  be  taken ;  while  liquidated  damages  are  a  sum 
usually  agreed  to  by  the  contracting  parties,  as  the  amount  to 
be  considered  as  actual  damage.  The  purpose  in  regarding 
the  forfeiture  as  liquidated  damages  is  to  avoid  subsequent  dis- 
pute as  to  the  amount  of  the  real  loss  suffered  by  the  owner; 
and  it  is  commonly  thought,  where  it  is  expressly  stipulated 
that  the  forfeiture  is  to  be  considered  as  liquidated  damages, 
that  the  courts  would  not  interfere  to  invalidate  the  valua- 
tion which  the  parties  had  mutually  agreed  to  in  the  contract 
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44«  Just  €k>inpeiisatlon. — Many  of  the  highest  courts 
in  the  land,  however,  look  upon  all  time  forfeitures  as  mere 
penalties,  out  of  which  the  actually  ascertained  damages  are 
to  be  taken,  whether  they  are  stipulated  as  liquidated 
damages  or  not.  In  such  decisions  the  owner  is  entitled  to 
only  such  a  sum  as  would  fairly  represent  the  loss  he  had 
sustained,  and  no  reasonable  forfeiture  could  be  collected. 

Should  it  be  proved  that  the  owner  endeavored  to  make 
profit  out  of  a  forfeiture  clause,  even  though  the  forfeiture 
each  day  was  qualified  by  the  phrase,  that  it  was  to  be 
considered  not  as  a  penalty  but  as  liquidated  damages,  it 
is  more  than  probable  that  the  court  would  not  uphold  him, 
and  would  decide,  as  previously  stated,  that  all  he  was 
justly  entitled  to  would  be  damages  amounting  to  the  actual 
loss  he  sustained  by  the  default  of  the  contractor.  This  was 
decisively  settled  by  the  Supreme  Court  of  Michigan,  which 
formulated  the  following  rule:  "The  principle  at  which  the 
law  aims  in  awarding  damages  is  that  of  just  compensation 
for  the  injury  sustained;  and  the  parties  will  not  be  per- 
mitted by  express  stipulations  to  set  this  principle  aside." 

Even  should  there  be  no  stipulation  in  the  contract  to  the 
effect  that  the  contractor  was  to  forfeit  a  certain  sum  as 
liquidated  damages  for  each  and  every  day  the  work  should 
remain  unfinished  beyond  the  specified  time,  the  owner 
would  be  able  to  recover,  as  damages,  any  loss  he  could 
bring  evidence  to  prove  actually  existed  through  the  default 
of  the  contractor. 

45.    Extent  of   Contractor's  Responsibility.  —  The 

following  assumed  case  will  illustrate  somewhat  to  just 
what  extent  the  contractor  is  responsible,  in  regard  to  the 
forfeiture  clause  in  contracts.  An  owner  contracts  with  a 
party  for  the  erection  of  a  summer  cottage,  and  stipulates 
in  the  contract  a  reasonable  forfeiture,  to  be  paid  by  the 
contractor,  provided  it  is  not  completed  on  time,  thinking 
that  in  this  manner  he  will  stimulate  the  builder  to  an  extra 
effort.  The  builder  fails  to  have  the  cottage  done  on  time, 
and  suit  is  entered  by  the  owner  for  the  amount  of  the 
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forfeiture,  which  is  out  of  all  proportion  with  the  importance 
of  the  job.  The  court  will  very  likely  hold  that  he  can 
recover  only  the  day  rent  of  the  cottage  for  each  and  every 
day  over  the  specified  time,  provided  the  delay  has  not  been 
serious;  and  if  the  time  of  completion  has  so  far  exceeded 
that  specified,  that  the  owner  has  been  compelled  to  abandon 
the  cottage  for  the  summer,  they  will  more  than  likely 
award  him  damages  to  the  amount  that  would  be  required 
to  rent  a  similar  cottage  for  the  season.  Again,  it  may  be 
that  the  building  is  to  be  rented,  and  for  every  day  over  the 
time  specified  that  the  builder  fails  to  have  it  completed, 
the  owner  is  out  just  so  much  rent;  in  that  case  the  court 
will  award  him  the  amount  that  he  has  lost  in  rents,  with 
any  other  loss  he  may  have  sustained  through  invalidated 
leases  with  the  tenants.  Therefore,  since  it  is  very  gener- 
ally accepted  by  the  courts  that  in  any  case  only  just 
damages  can  be  recovered,  the  best  thing  that  the  owner 
or  architect  can  do  in  stipulating  the  terms  of  the  contract, 
where  it  is  important  that  the  work  should  be  completed  by 
a  specified  time,  is  to  carefully  estimate,  as  nearly  as  possi- 
ble, the  actual  damage  that  will  occur  from  the  non-comple- 
tion of  the  contract,  and  to  add  to  this  a  reasonable  margin  for 
unforeseen  contingencies.  This  amount  should  be  obtained 
in  a  sum  of  so  much  a  day,  and  inse-.ted  in  the  contract  as  a 
forfeiture  clause  for  liquidated  damages,  and,  were  disputes  to 
arise,  would  be  upheld  by  the  law  if  it  is  reasonably  correct. 

46.  Unflnlslied  Work. — ^The  stipulation  providing  that 
a  forfeiture  shall  be  paid  for  delay  in  the  completion  of  the 
building  is  of  some  advantage  to  the  contractor;  though,  at 
first  sight,  it  might  not  appear  so.  This  advantage  is  due 
to  the  fact  that,  as  a  stipulation  is  made  in  regard  to  the  for- 
feiture of  a  sum  of  money  for  each  day  that  the  work  shall 
have  been  delayed  beyond  the  contract  time,  and  such  a  for- 
feiture is  agreed  to  by  the  builder  in  signing  the  contract, 
the  owner  must  necessarily  waive  his  right  to  rescind  the 
contract  on  the  ground  that  the  work  was  not  completed  on 
time.      If,  however,  no  such  forfeiture  clause  exists,  the 
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failure  of  the  contractor  to  have  the  building  finished  in  the 
specified  time  is  a  breach  of  the  agreement,  and  the  owner 
may  rescind  the  contract.  Thus  the  builder  or  contractor 
loses  his  final  payment  for  the  unfinished  portion  of  the 
work.  Should  the  owner,  however,  fail  to  notify  the  con- 
tractor of  the  termination  of  the  agreement  on  the  day 
specified  for  the  completion  of  the  work,  and  allows  him  to 
proceed  with  the  job,  he  cannot  do  so  subsequently,  as  he  has 
waived  his  right  in  this  direction.  The  courts  have  ruled  in 
regard  to  this,  that  *'when  the  owner  permits  the  contractor 
to  continue  work  after  the  expiration  of  the  time  within 
which  the  work  was  to  be  completed,  he  waives  the  right  to 
rescind  the  contract  on  that  ground,  but  does  not  thereby 
waive  such  damages  as  he  may  have  sustained  by  reason  of 
the  delay. " 

47.  *' Reasonable  Time/' — ^When  no  specified  time  for 
the  completion  of  the  work  has  been  provided  in  the  contract, 
it  might  be  supposed  that  the  contractor  could  dawdle  over 
his  work  indefinitely;  such,  however,  is  not  the  case,  for  it 
is  presumed  that  a  reasonable  time  is  always  understood, 
though  just  what  constitutes  a  reasonable  time  is  a  little 
uncertain,  and  will  depend  upon  the  jury  before  which  the 
case  is  tried.  It  would  not  be  safe,  therefore,  where  there  is 
no  time  stipulation  in  an  agreement,  for  a  contractor  to  delay 
very  considerably  the  completion  of  the  work ;  for,  should 
the  owner's  patience  fail,  and  he  bring  suit,  the  jury  is  likely 
to  decide  that  the  contractor  had  been  allowed  more  than  a 
reasonable  time  for  the  performance  of  the  work,  and  the 
owner  could  recover  damages  for  the  delay  over  the  time 
held  by  the  jury  as  being  reasonable. 

Should  the  owner  waive  the  stipulation  in  regard  to  the 
time  of  completion,  or  his  claim  for  damages  due  to  the 
delay,  or  any  other  stipulation  or  clause,  it  must  not  be 
thought  that  the  other  provisions  in  the  contract  are  waived, 
or  that  the  contract  is  invalidated  thereby.  Such  is  not  the 
case,  and  it  may  be  expressly  stated  that  the  waiver  of  one 
stipulation  of  a  contract  does  not  affect  the  others 
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48.  Belays. — It  is  not  unusual  for  the  contractor  who 
has  agreed  to  have  the  work  completed  by  a  certain  date,  to 
be  delayed,  and  thus  prevented  from  complying  with  the 
contract,  through  the  fault  of  other  contractors  or  of  the 
owner.  Where  the  delay  has  been  caused  by  the  default  of 
other  contractors,  it  seems  to  be  held  as  a  rule,  that  the  con- 
tract is  subjected  to  implied  modifications  in  regard  to  the 
time  limit ;  an  extension  of  the  time  being  allowed  to  the 
principal  contractor,  equal  to  the  delay  caused  by  the  other's, 
fault.  This  is  substantially  the  same  as  was  held  in  Illinois 
when  the  court  stated:  **  Where  one  contracts  to  do  certain 
work  in  such  a  way  as  not  to  delay  other  contractors,  and  to 
have  it  done  on  a  certain  day,  and,  by  delays  of  other  con- 
tractors, is  unable  to  commence  it  until  near  the  time  of 
completion,  he  is  still  held  to  the  contract,  except  as  to  time 
of  completion,  and  for  unnecessary  delay  on  his  part  will  be 
liable  to  his  employers  for  damages. " 

Should  the  delay  be  caused  through  the  fault  of  the  owner, 
the  contractor  will  not  only  be  entitled  to  an  extension  of 
the  time  limit,  but  should  he  on  the  same  account  be  put  to 
additional  expense,  he  will  be  able  to  hold  the  owner  for 
such;  unless  it  is  provided  in  the  contract  that  the  owner 
shall  have  the  power  to  postpone  or  delay  the  work  as  he 
may  see  fit.  When,  however,  the  contractor  finds  that  the 
owner  or  the  other  contractors  are  causing  him  delay  and 
additional  expense,  he  should  notify  the  owner  to  that  effect 
immediately,  so  that  the  owner  can  take  steps  to  prevent 
the  delay,  or  so  enjoin  the  other  contractors  that  they  will 
remove  the  cause  of  the  complaint,  and  hence  the  additional 
expense  to  the  complainant. 

49.  Xon-Fulfllment  of  Contract. — The  owner,  upon 
finding  that  the  work  is  not  progressing  rapidly  enough, 
due  to  neglect  or  inability  on  the  part  of  the  contractor, 
may,  upon  giving  due  and  proper  notice  to  that  effect, 
employ  other  parties  to  finish  the  contract,  and  in  due  jus- 
tice to  himself  may,  in  order  that  he  will  not  lose  the  advan- 
tage of  the  contract,  pay  these  parties  out  of  the  contract 
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price,  or  charge  the  cost  to  the  original  contractor.  It  is 
usual,  in  carefully  written  contracts,  to  provide  in  some 
manner  for  this  contingency,  and  to  make  special  provision 
in  regard  to  the  terms  and  circumstances  which  will  authorize 
the  owner  in  taking  such  a  step.  The  rights  of  the  contract- 
ing parties  in  regard  to  this  are  clearly  expressed  in  the  fol- 
lowing decision  of  the  Supreme  Court  of  Illinois:  "If  one 
party  induces  the  other  to  believe  that  he  has  withdrawn 
from  the  contract,-  the  other  need  not  wait  for  the  day  of  per- 
formance before  making  new  arrangements,  nor  does  he  lose 
his  remedy  against  the  delinquent  party  by  providing  at  once 
against  losses  likely  to  arise  against  such  delinquencies. " 

The  owner,  in  taking  the  work  out  of  the  delinquent  con- 
tractor's hands  and  completing  it  himself,  or  through  another 
contractor,  must  see  that  it  is  done  within  a  reasonable 
expense.  In  fact,  since  the  original  contractor  has  to  pay 
for  the  subsequent  work,  it  is  really  his  money  that  is  being 
used,  and  the  owner  should  guard  it  as  he  would  his  own, 
avoiding  extravagant  or  wasteful  expenditures;  for,  should 
it  be  proven  that  he  was  careless  in  this  respect,  and 
attempted  to  charge  an  unreasonable  sum  against  the  orig- 
inal contractor,  the  courts  will  not  uphold  him.  The  owner 
may,  if  he  deems  it  advisable,  complete  the  building  by  day 
work,  or  he  may  make  arrangements  with  another  contractor 
to  do  so  at  a  reasonable  price;  but  he  must  keep  careful 
account  of  the  actual  expenditures,  and  charge  nothing  else 
against  the  original  contractor. 

Should  the  owner,  after  rescinding  the  contract  according 
to  the  provisions  in  it,  or  upon  good  and  sufficient  reasons, 
find  that  some  of  the  original  contractor's  work  is  defective, 
he  may  make  good  such  work,  and  charge  it  to  the  cost  of 
completing  the  building.  If  there  are  materials  upon  the 
site  of  the  new  building  furnished  by  the  original  contractor, 
and  these  materials  are  good  in  every  respect  and  substan- 
tially as  specified  or  contracted  for,  the  owner  is  bound  to 
use  them  in  completing  the  work,  and  thus  avoid  charging 
the  original  contractor  the  cost  of  such  materials,  that  may 
be  of  less  or  no  value  on  other  work. 
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In  well  drawn  contracts,  however,  provision  is  generally 
made  that  where  the  contract  is  forfeited,  and  materials  are 
left  on  the  ground  by  the  original  contractor,  they  shall  be 
used  at  the  discretion  of  the  owner  or  architect 

Even  where  the  contract  has  granted  them  the  authority, 
the  owner,  and  the  architect  as  well,  should  carefully  con- 
sider the  circumstances,  and  all  of  the  stipulations  relating 
thereto,  before  taking  so  serious  a  step  as  the  forfeiture  of  a 
contract  Where  no  provision  has  been  made  in  a  contract 
with  regard  to  the  contingency  of  its  forfeiture,  the  owner 
or  architect,  as  the  case  may  be,  should,  when  he  has  good 
reason  to  do  so,  notify  the  contractor  that  he  has  forfeited 
his  right  to  complete  the  contract.  He  should  also  endeavor 
to  show  an  intention  of  finishing  the  work,  according  to  the 
terms  of  the  contract,  at  a  minimum  cost  to  the  original  con- 
tractor, and  protect  his  interest  in  every  possible  way. 

50.  Termlnatlnfi:  a  Contract. — An  architect  was  once 
authorized  in  a  contract  to  terminate  it  if  he  should  see  fit; 
the  contractor  applied  to  court  for  a  decision  as  to  whether 
the  architect  had  a  right,  under  the  circumstances,  to  forfeit 
the  contract  The  architect  held  that  he  had  the  right  to 
declare  the  contract  forfeited,  under  the  terms  of  the  agree- 
ment; but  the  court  decided  that  the  contractor  had  the 
privilege  to  apply  to  the  court  for  their  decision  as  to  whether 
the  architect  was  justified  in  terminating  the  contract 

The  termination  of  the  contract,  and  the  completion  of 
the  work  by  the  owner  or  his  representative,  somewhat 
changes  the  position  of  the  architect.  A  New  York  court 
held,  in  a  case  where  a  subcontractor  had  entered  suit  and 
the  work  was  being  finished  by  other  parties  designated  by 
the  owner,  who  had  rescinded  the  original  contract,  that  the 
certificate  of  the  architect,  which  was  required  under  the 
original  contract  before  payment  would  be  made,  was  not 
required  as  the  owner  was  now  his  own  contractor. 

51.  Ppemlums. — Premiums  are  sometimes  offered 
where  the  work  is  of  special  importance,  and  are  stipulated 
in  the  contract  as  being  payable  to  the  contractor  at  so  much 
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a  day  for  each  and  every  day  that  he  shall  have  the  work 
finished  before  the  stipulated  time.  Where  such  premiums 
are  stipulated  in  the  contract  and  the  owner  in  some  way 
unreasonably  delays  the  work,  thus  preventing  the  con- 
tractor from  completing  it  before  the  stipulated  time,  and 
depriving  him  of  the  premium,  it  has  been  held  that  he  can 
recover,  provided  it  can  be  proved  that  he  would  have 
finished  before  the  time  specified,  if  the  owner  had  not 
interfered. 

The  difficulty,  however,  in  such  cases  is  in  determining 
just  how  long  before  the  stipulated  time  the  contractor 
would  have  finished,  provided  the  owner  had  not  interfered. 
This  at  best  is  mere  guesswork,  and  depends  upon  the  cir- 
cumstances surrounding  the  case.  Where  the  stipulated 
premium  amounts  to  a  considerable  sum  of  money  for  each 
day  gained,  it  can  readily  be  seen  how  important  it  is  to 
determine  correctly  the  exact  number  of  days.  For  instance, 
in  one  case  the  stipulated  premium  was  ft500  a  day  for  each 
and  every  day  the  contractor  should  have  the  work  com- 
pleted before  the  specified  time ;  the  owner  interfered,  and 
the  contractor  entered  suit,  claiming  that  without  such  inter- 
ference he  would  have  gained  considerable  premium;  the 
court  decided  that  he  could  have  finished  30  days  before  the 
stipulated  time,  and  awarded  him  the  $15,000  due  him. 


EXTRA  WORK, 

63.  Extra  Work  i  Verbal  Understanding:. — In  a  case 
brought  before  the  Superior  Court  of  Massachusetts,  where 
the  written  contract  stipulated  that  no  extra  work  would  be 
paid  for  imless  ordered  in  writing,  and  where  the  contractor 
had  done  extra  work  on  verbal  orders  and  been  refused  pay- 
ment, the  court  held  that  ** attempts  of  parties  to  tie  up  by 
contract  their  freedom  of  dealing  with  each  other  are  futile. 
The  contract  is  a  fact  to  be  taken  into  account  in  interpret- 
ing the  subsequent  conduct  of  the  plaintiff  and  defendant, 
no  doubt,  but  it  cannot  be  assumed,  as  a  matter  of  law,  that 
the  contract  governed  all  that  was  done  until  it  was  renounced 


§  86  CONTRACTS  AND  PERMITS.  47 

in  so  many  words,  because  the  parties  had  a  right  to  renounce 
it  in  any  way,  and  by  any  modes  of  expression  they  saw  fit " 
In  expressing  the  above  decision  the  court  was  undoubtedly 
governed  by  the  facts  of  the  case,  which  were  that  most  of 
the  work  was  done  after  the  original  contract  was  practically 
completed,  and  the  extra  work,  which  was  done  during  the 
completion  of  the  original  contract,  had  been  verbally  agreed 
to,  and  payment  promised  for  the  same.  Hence  it  seems 
that  the  point  to  decide  was  not  so  much  the  setting  aside  of 
the  stipulations  requiring  all  extra  work  to  be  ordered  in 
writing,  as  it  was  whether  the  stipulations  in  the  original 
agreement  applied  to  subsequent  and  apparently  independent 
work. 

A  similar  case  came  before  the  Federal  Court,  where  suit 
was  entered  by  a  contractor  to  recover  payment  for  extra 
work,  which  the  government  had  refused  because  it  was 
stipulated  in  the  contract  that  no  extra  work  should  be  paid 
for  unless  agreed  upon  in  writing.  The  court  held  that 
such  a  clause  was  inserted  by  the  government  in  order  to 
limit  the  powers  of  the  architect  and  superintendent,  and 
did  not  bind  the  parties  in  such  a  manner  as  to  avoid  a  verbal 
or  implied  agreement  for  extra  work.  The  judge  further 
stated :  **  Courts  cannot  transmute  a  contract  into  a  statute  of 
frauds,  nor  attach  to  the  agreement  of  the  parties  the  irrev- 
ocable mandatory  attributes  of  a  statutory  provision,  A 
provision  in  a  written  contract  declaring  that  no  claim  for 
extra  work  shall  be  made  unless  it  was  required  and  agreed 
upon  in  writing,  is  merely  a  condition,  which  may  be  waived 
by  a  subsequent  oral  agreement.*'  Also,  **  Where  a  public 
agent  requests  a  departure  from  an  express  contract,  and 
the  change  ordered  is  of  such  a  nature  that  he  may  reasona- 
bly suppose  that  no  additional  expense  will  be  caused  there- 
by, the  contractor  is  bound  to  speak,  or  he  will  be  deemed 
to  have  consented  to  make  the  substitution  at  the  contract 
rate.  But  where  the  change  is  of  such  a  nature  that  it  must 
necessarily  involve  additional  cost,  no  such  notification  is 
necessary,  and  the  contractor  will  recover  reasonable  com- 
pensation. " 
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It  would  not,  however,  be  safe  to  omit  the  clause  in  the 
contract  which  provides  that  **no  extra  work  shall  be  paid 
for  unless  ordered  in  writing/*  for  it  has  been  held  by  many 
courts  that  such  a  clause  cannot  be  broken  with  impunity; 
and  where  it  can  be  proved  that  the  real  intention  of  the 
parties  concerned  was  that  all  such  orders  for  extra  work 
should  be  made  with  due  formality,  the  contract  is  valid  and 
will  be  upheld  by  the  court. 

63.  Extra  Work :  Written  Agri^ement. — Often  there 
is  found  in  the  contract  two  apparently  contradictory  clauses: 
one  that  implies  that  no  extra  work  shall  be  paid  for  unless 
ordered  in  writing,  and  another  which  states  that  the  engi- 
neer or  architect  shall  have  power  to  direct  additions  to,  or 
alterations  in,  the  work.  The  court  has  decided,  however, 
that  in  such  cases  the  latter  clause  does  not  in  any  manner 
affect  the  validity  of  the  first.  A  New  York  court  refused 
to  admit  evidence  where  the  contract  provided  that  **no  extra 
work  shall  be  paid  for  if  not  ordered  in  writing,"  unless  the 
parties  could  furnish  the  written  orders  for  such  work. 

In  emergencies  where  the  safety  of  the  building  is  at  stake, 
and  the  architect  or  the  engineer  may  deem  it  necessary  to 
verbally  order  extra  work  done,  to  eliminate  such  danger, 
the  contractor  would  more  than  likely  be  able  to  recover 
payment  for  the  extra  work,  even  though  there  was  a  stipu- 
lation in  the  contract  that  written  orders  would  be  required 
for  all  extra  work.  In  order  to  illustrate  in  what  light  such 
a  condition  of  affairs  is  held  by  a  court,  the  following  may 
be  of  interest:  A  county  commission  in  Indiana  appointed  a 
supervising  engineer  to  superintend  the  erection  of  a  certain 
bridge  to  be  built  under  contract.  During  its  erection  the 
superintendent  thought  it  advisable  to  do  the  work  in  such  a 
manner  that  a  considerable  amount  of  extra  masonry  and 
filling  was  required.  The  contractor,  being  unable  to  collect 
for  the  extra  work,  entered  suit  The  county  commission 
claimed  that  the  county  could  only  be  bound  by  the  contract, 
and  were  responsible  for  nothing  outside  of  it.  The  case 
was  carried  to  the  Supreme  Court,  which  based  its  decision 
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upon  the  statutes  applying  to  the  erection  and  repair  of 
bridges,  which  set  forth  that  **for  the  erection  of  any  such 
bridge,  the  said  board  shall  appoint  one  or  more  discreet 
persons  as  superintendents  thereof,"  and  further  authorized 
that  the  superintendent  should  have  the  power  to  receive 
proposals,  let  contracts  to  the  lowest  responsible  bidder,  and 
require  surety  for  the  performance  of  the  agreement.  On 
this  the  court  found  that  **it  is  thus  seen  that  the  superin- 
tendent has  power  to  let  contracts  for  the  construction  of 
bridges,  and  to  superintend  the  work.  We  think  that  this 
makes  the  superintendent  the  agent  of  the  county  for  the 
purpose  of  the  construction  of  the  bridge  or  bridges,  and 
that  he  may  bind  the  county  by  requiring  work  to  be  done 
beyond  that  contemplated  by  the  contract.  Such  authority 
in  the  superintendent  is  necessary  for  the  county,  in  order 
that  the  structure  may  turn  out  to  be  substantial  and  lasting; 
and  it  is  proper,  in  order  that  the  contractor  employed  to 
perform  the  extra  work  may  have  a  remedy  therefor.  If  it 
should  be  foreseen  by  the  superintendent,  after  the  letting 
of  the  contract,  that  the  work  performed  or  contemplated 
by  it  would  be  insufficient  or  defective,  the  county  might  be 
greatly  the  loser  if  he  could  not  require  such  additional  work 
as  would  make  it  substantial  and  permanent,  and  bind  the 
county  therefor."  It  should  be  distinctly  remembered,  how- 
ever, that  unless  the  contract  expressly  stipulates  that  an 
architect  has  power  to  order  additional  work,  the  owner  will 
not  be  held  responsible  for  payment  for  such  work,  unless, 
as  stated  in  the  preceding  paragraphs,  it  is  absolutely  neces- 
sary for  the  safety  of  the  building  and  well  being  of  the 
owner.  In  such  a  case  the  court,  if  passing  favorably  upon 
it  at  all,  will  very  likely  do  so  on  the  basis  that  the  architect 
acted  as  the  owner's  agent,  and  as  such  had  authority  in  an 
emergency  to  order  such  extra  work  to  save  the  owner  from 
loss,  and  hence  the  owner  would  be  required  to  pay  for 
such  work. 

54.     Advantagre  of  Observing  Extra-Work  Clause. — 

It  would  be  better  for  all  parties  concerned  if  the  contract, 
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which  expressly  states  that  there  shall  be  no  extra  work  done 
unless  ordered  in  writing,  was  lived  up  to,  for  if  such  a  stipu- 
lation is  once  broken,  it  is  likely  that  carelessness  in  this 
respect  will  become  the  rule  rather  than  the  exception  during 
the  whole  of  the  building  operation,  and  when  the  settlement 
comes  to  be  made  there  is  trouble  for  both  the  owner  and  the 
contractor.  It  may  readily  be  understood  how,  during  a 
large  building  operation,  where  there  is  looseness  in  canying 
out  the  contract  stipulations  for  orders  for  extra  work,  there 
may  be  numerous  misunderstandings  in  regard  to  the  various 
verbal  orders  given.  These  misuAderstandings  frequently 
arise  from  the  fact  that,  in  the  hurry  and  bustle  of  a  modern 
building  operation,  the  average  contractor  is  likely  to  inter- 
pret the  slightest  wish  or  action  of  the  owner  as  implying  an 
order  for  extra  work,  and  as  the  operation  proceeds,  the  care- 
less owner  continues  to  express  his  wishes  for  the  most  trivial 
variations,  not  realizing  that  the  possibly  unscrupulous  con- 
tractor is  carefully  keeping  account  of  all  such  suggestions 
and  figuring  on  collecting  a  good  price  for  them,  as  orders 
for  extra  work.  Thus  it  is  that  when  a  contract  is  broken, 
in  whole  or  in  part,  it  is  difficult  to  enforce  it  again.  In 
making  the  final  settlement,  the  owner  is  often  inclined  to 
admit  that  certain  of  the  verbal  orders  were  valid,  but  to 
claim  that  others  were  not,  because  of  no  written  order  being 
furnished.  This  very  contradictory  condition  of  affairs  is 
obviously  unjust,  and  would  be  looked  upon  with  disfavor  by 
any  court,  which  would  be  likely  to  decide,  as  in  a  New  York 
case,  that  *'a  wfitten  contract  may  be  waived,  either  in  whole 
or  in  part,  by  parol,  and  after  it  has  been  thus  waived  by 
one  of  the  parties,  neither  he  nor  any  one  acting  under  him* 
can  reinstate  it " 

65.  Estimating:  Chargres  fop  Extra  Work. — Contract- 
ors, in  estimating  the  amount  to  charge  for  extra  work,  are 
apt  to  base  their  estimate  at  day  wages;  hence  it  would  be 
well  to  stipulate  in  the  contract,  either  that  all  extra  work 
shall  be  paid  for  at  contract  prices,  or  furnish  some  schedule 
upon  which  the  charge  for  extra  work  may  be  based.    When 
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the  extra  work  is  of  the  same  nature  as  that  specified  in  the 
contract,  it  is  usual  to  itemize  the  estimate  from  which  the 
contract  has  been  made  up,  and  to  charge  all  extra  work 
accordingly.  Usually  when  this  is  done  the  itemized  schedule 
is  affixed  to  the  contract,  and  agreed  to  by  the  parties  con- 
cerned, as  the  basis  upon  which  all  extra  work  is  to  be 
charged. 

In  a  like  manner  to  that  in  which  extra  work  is  ordered, 
omissions  are  sometimes  made  from  the  work  required  by  the 
original  contract.  Where  this  is  done,  the  amount  of  the 
deduction  to  be  made  from  the  contract  price,  on  account  of 
the  omitted  work,  should  be  immediately  agreed  upon  with 
the  contractor,  and  he,  in  deciding  what  will  be  a  fair  price 
to  allow,  must  be  governed  by  any  stipulation  bearing  on  the 
subject  in  the  contract,  and  must  also,  if  he  wishes  to  deal 
honestly  with  himself,  take  into  consideration  any  cost  that 
may  be  caused  by  such  omissions,  which  should  be  deducted 
from  the  allowance  to  be  made  to  the  owner. 

Where  no  stipulation  in  regard  to  allowances  for  work 
omitted  is  made  in  the  agreement,  the  views  of  the  courts 
are  very  changeable  as  to  whether  the  owner  is  entitled  to 
any  deduction.  One  court  has  handed  down  an  opinion, 
that  **the  defendant  (meaning  the  owner)  had  a  right  to 
demand  the  very  work  specified,  and  if  it  accepted  anything 
less  as  sufficient  for  the  purpose  named,  has  no  right  to  insist 
that  a  rebatement  should  be  made  for  that  reason";  whereas 
another  court  has  held,  that  **the  owner  is  entitled  to  a 
reasonable  compensation  for  work  which  has,  by  his  desire, 
been  omitted."  It  is  evident,  then,  that  it  would  be  well, 
and  more  satisfactory  to  all  parties  concerned,  if  stipulations 
were  made  in  the  agreement  in  regard  to  deductions  to  be 
made  from  the  contract  price  for  work  omitted,  and  upon 
what  schedule  the  prices  by  which  the  value  of  such  work  is 
to  be  estimated. 

66.  Decision  as  to  Estimatingr- — A  case  often  comes 
before  the  court  that  requires  a  decision  as  to  how  work  shall 
be  estimated*    In  such  cases  the  court  is  generally  guided  by 
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the  local  custom  in  figuring  such  work,  provided  that  this 
custom  is  well  established  among  people  engaged  in  building 
operations,  generally  understood  by  them,  and  reasonable  in 
its  results. 

The  Supreme  Court  of  Missouri  is  agreeable  to  the  custom 
which  provides  that  in  estimating  for  the  laying  of  stonework^ 
the  door  and  window  openings  shall  be  measured  as  solid, 
and  the  comers  measured  twice.  This  same  view  is  held  in 
Maryland,  with  the  further  provision  in  regard  to  curved 
work,  which  should  be  measured  at  one  and  one-half  times 
its  actual  length.  However,  on  account  of  the  widely  differ- 
ing customs  that  sometimes  exist  in  the  same  state,  too  much 
dependence  should  not  be  placed  upon  the  legal  validity  of 
any  one  of  them. 

67«  Plaster  Work. — A  New  York  court  once  admitted 
evidence  to  prove  that  it  was  the  custom  among  plasterers  in 
Buffalo  to  charge  for  the  entire  surface  of  the  walls,  without 
making  any  deductions  for  the  window  and  door  openings, 
cornices,  or  baseboards.  A  Pennsylvania  court  took  another 
view  of  such  work  by  saying:  **A  custom  of  plasterers  to 
charge  half  the  size  of  the  window  openings,  at  the  price 
agreed  upon  for  the  work  and  materials,  is  unreasonable  and 
bad." 

68.  BrickTvork. — Disagreements  have  arisen  where 
brickwork  was  to  be  paid  for  by  the  thousand  "in  the  wall," 
as  to  the  method  of  counting  the  number  of  bricks,  and, 
though  the  custom  of  allowing  from  20  to  22  new  bricks  to  a 
cubic  foot  of  wall,  or  to  a  superficial  foot  of  12-inch  wall,  is 
well  established  among  masons  and  bricklayers,  the  Supreme 
Court  of  Tennessee,  in  deciding  such  a  case,  would  not 
admit  it  as  evidence,  and  seemed  to  favor  the  actual  count  of 
the  number  of  bricks  used. 

59.  Excavating:. — Before  a  contractor  makes  an  agree- 
ment to  do  **  earth  excavation  "  at  so  much  a  cubic  yard,  it 
behooves  him  to  ascertain  the  nature  of  the  soil,  as  otherwise 
he  may  be  disagreeably  surprised  to  find  that  the  bulk  of  it 
is  through  hard  pan,  which  will  cost  much  more  to  move 
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than  ordinary  earth,  and  which  he  did  not  figfure  on.  If  he 
should  appeal  to  the  court  in  an  attempt  to  collect  payment 
for  the  greater  amount  of  work  involved,  he  would  more 
than  likely  find  that  his  claim  would  not  be  sustained.  Such 
a  case  was  settled  by  the  New  York  Court  of  Appeals,  which 
decided  that  **  earth  excavation "  included  hard  pan.  A 
similar  case  arose  in  which  an  unfortunate  contractor,  who 
had  failed  to  examine  the  nature  of  the  soil  carefully,  agreed 
to  excavate  and  back  fill  a  ditch,  at  what  would  have  been  a 
very  low  figure  even  for  earth.  The  contractor  subse- 
quently found  that  considerable  of  the  excavation  was  in 
hard  pan,  and  in  some  places  rock.  The  contractor  com- 
menced suit  for  the  extra  cost  of  the  excavation,  but  the 
court  would  not  admit  evidence  to  prove  the  additional  cost 
of  the  excavation,  and  said  **it  was  the  duty  of  the  con- 
tractor to  have  ascertained  the  nature  of  the  soil  before  enter- 
ing into  the  contract;  ordinary  intelligence  would  have 
enabled  him  to  do  so." 

60.  Using  Sand  From  Premises. — Sometimes  a  stipu- 
lation in  the  contract  provides  that  *'sand  taken  from  the 
premises  shall  be  used  in  the  masonry."  A  New  York  court 
decided  in  a  case  of  this  kind,  where  the  work  was  found 
defective  on  completion,  due  to  the  unsuitableness  of  the 
sand  used,  that  the  owner  had  no  redress,  though  there  was 
nothing  in  the  report  of  the  court  to  determine  whether  or 
not  the  contractor  had  notified  the  owner,  while  the  work 
was  under  way,  that  the  sand  was  not  suitable.  It  would, 
however,  be  good  policy  on  the  part  of  a  contractor  to  notify 
the  owner  in  a  similar  case. 

61.  Quality  of  Materials. — It  is  not  unusual  in  con- 
tracts to  find  that  the  quality  of  many  of  the  materials  to  be 
used  is  not  specifically  stated.  A  New  York  court  has 
decided  that  it  is  implied  that  they  shall  be  of  fair  quality, 
or  at  least  they  shall  be  sufl&cient  and  adequate.  The  deci- 
sion of  the  court,  as  published  in  a  law  journal,  is  as  follows: 
*'  In  every  contract  for  the  furnishing  of  the  materials,  and 
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the  performance  of  the  work,  in  the  absence  of  special  pro- 
visions, there  is  an  implied  agreement  on  the  part  of  the 
party  who  is  to  perform  the  work,  and  furnish  the  materials, 
that  they  shall  not  be  of  an  insufficient  and  inferior  descrip- 
tion and  value,  and  that  the  work  shall  not  be  totally  inade- 
quate to  answer  the  purpose  for  which  it  was  undertaken  to 
be  performed;  and,  though  the  agreement  was  that  a  specific 
sum  should  be  paid  for  the  work  and  materials,  the  claim 
may  be  reduced  by  showing  that  the  work  and  materials 
were  of  an  insufficient  description  and  value,  or  it  may  be 
wholly  defeated  by  showing  that  they  were  totally  inade- 
quate to  answer  the  purpose  for  which  they  were  to  be 
furnished." 

In  regard  to  the  stipulations  in  a  Colorado  specification 
that  the  **best  lumber"  should  be  used  in  a  building,  the 
Supreme  Court  decided  that  it  meant  the  best  that  was 
ordinarily  used  in  constructing  buildings  in  that  locality. 

63.  Old  Materials. — A  New  York  court,  in  regard  to 
the  ownership  of  old  materials,  said:  **  If  the  owner  of  land 
covered  by  houses,  enters  into  a  contract  for  the  erection  of 
other  buildings  on  the  same  land,  and  does  not  provide  for 
the  use  of  the  materials  of  the  old  building  in  the  new,  or 
does  not  remove  them  before  the  contractor  takes  possession 
under  his  contract,  he  will  waive  the  right  to  them,  and  they 
will  belong  to  the  contractor." 

63.  Estimating  Quantities. — The  architect  sometimes, 
though  it  is  not  usual  for  him  to  do  so,  prepares  a  bill  of 
quantities  of  the  material  and  labor  that  will  be  required  in 
the  construction  of  a  proposed  work.  The  contractor,  how- 
ever, should  look  with  caution  upon  such  an  estimate,  even 
though  the  architect  should  assent  to  its  correctness,  and 
should  verify  for  himself  any  such  bill  of  quantities,  unless, 
of  course,  the  contract  is  simply  for  the  execution  of  such  a 
bill  of  material,  instead  of  the  erection  of  the  building  com- 
plete; for  should  the  contractor  base  his  agreement  upon 
this  bill  of  quantities  and  afterwards  find  that  the  actual 
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amount  of  material  and  labor  required  exceeded  the  esti- 
mate, he  would  very  likely  find  that  nothing  could  be 
recovered  through  the  courts. 

Even  in  England,  where  the  profession  of  **  quantity  sur- 
veying "  is  practised  to  some  considerable  extent,  and  inde- 
pendent of  the  architect,  the  courts  have  held,  time  and  time 
again,  that  no  such  estimate  of  the  work  was  a  guarantee, 
and  that  neither  the  quantity  surveyor,  architect,  nor  owner 
were  responsible  for  its  correctness.  Hence,  it  would  seem 
that  it  was  unnecessary  fc«:  the  architect  to  prepare  any  such 
bill  of  material,  as  the  courts  seem  to  be  of  the  opinion  that 
builders,  as  a  rule,  understand  their  business,  and  ai»e  capa- 
ble of  making  their  own  estimates,  and  should  be  respon- 
sible for  them,  provided  the  extent  of  the  work  is  clearly 
stated  to  them  by  the  architect  or  owner,  through  the  plans 
or  specifications  prepared  for  the  building. 


BBSPONSIBIIilTY  ANI>   RISK. 


BtniiDEB'S  RESPONSIBrLITY. 

64.     Safety  of  Bnllding:  Burlng  Construction.— The 

responsibility  for  the  safety  of  a  building  during  its  construc- 
tion usually  devolves  upon  the  contractor,  as  has  been  decided 
in  numerous  cases.  In  a  case  where  a  contractor  had  entered 
into  an  agreement  to  raise  a  house  and  build  under  it 
another  story,  the  building,  while  the  work  was  progressing, 
fell  and  injured  the  adjoining  property.  The  owner  of  the 
adjoining  house  entered  suit  for  damages  against  the  owner 
of  the  house  undergoing  alterations,  but  was  defeated.  The 
court  held  that  the  contractor  was  alone  responsible,  and 
said:  **The  distinction  on  which  all  such  cases  turn  is  this: 
If  the  person  employed  to  do  the  work  carries  on  an  inde- 
pendent employment,  and  acts  in  pursuance  of  a  contract 
with  his  employer,  by  which  he  has  agreed  to  do  the  work 
on  certain  specified  terms,  in  a  particular  manner,  and  for  a 
specified  price,  then  the  employer  is  not  liable.     The  power 
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of  directing  and  controlling  the  work  is  parted  with  by  the 
employer,  and  is  given  to  the  contractor."  There  are  excep- 
tions to  this  rule,  however,  where  the  courts  have  placed 
the  blame  upon  the  owner ;  such  a  case  was  decided  by  the 
Supreme  Court  of  Massachusetts.  It  seems  in  this  particu- 
lar case  a  mason  contracted  to  build  a  party  wall.  At  the 
time  the  work  was  done  there  was  freezing  weather,  and 
when  the  wall  had  progressed  as  high  as  the  fourth  story, 
and  the  floorbeams  were  in  place,  the  weather  moderated, 
causing  the  mortar  to  thaw.  The  wall,  thus  softened,  fell 
and  damaged  an  adjacent  building.  In  the  suit  which  fol- 
lowed, the  owner  of  the  wall  claimed  that  the  contractors 
were  alone  responsible.  Evidence  was  introduced  tending 
to  prove  that  the  wall  had  not  been  properly  braced,  though 
it  had  been  accepted  by  the  architect  as  far  as  it  had  pro- 
gressed ;  and  also  that  the  strength  of  the  wall  had  been 
impaired  by  flues,  built  in  it,  at  the  request  of  the  owner  of 
the  adjoining  property.  The  court,  however,  refuted  the 
claim  of  the  owner,  that  the  contractor  was  alone  responsi- 
ble, by  saying:  **The  general  rule  of  law  is  that  the  per- 
son who,  for  his  own  purposes,  brings  on  his  land,  and  col- 
lects and  keeps  there,  an3rthing  likely  to  do  mischief  if  it 
escapes,  must  keep  it  at  his  peril ;  and  if  he  does  not  do  so 
is,  prima  facie ^^  answerable  for  all  the  damage  which  is  the 
natural  consequence  of  its  escape.  This  rule  has  been 
applied  to  dangerous  animals,  cesspools,  to  reservoirs,  and 
to  accumulations  of  snow  and  ice  upon  a  building,  by  reason 
of  the  form  of  its  roof." 

It  has  generally  been  held  in  court,  that  where  the  fault 
or  injury  was  due  to  the  negligence  of  a  subcontractor,  the 
principal  contractor  was  responsible. 

If  the  contract  provided  that  the  building  is  to  be  erected 
according  to  certain  plans  and  specifications,  and  the  con- 
tractor agrees  to  such  a  stipulation,  with  the  result  that, 

*In  law,  a  prima  facie  case  is  one  which  is  established  by  sufficient 
evidence,  and  can  be  overthrown  only  by  rebuttinpj  evidence  adduced 
by  the  other  side — a  case  consisting  of  evidence  sufficient  to  go  to  the 
jury ;  that  is  to  say,  one  which  raises  a  presumption  of  fact,  and  hence 
will  justify  a  verdict,  though  it  may  not  require  one. 
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when  erected,  the  building  is  faulty  and  unsafe,  it  has  been 
settled  in  the  courts  that  the  contractor  cannot  be  held 
responsible  if  he  has  fulfilled  the  contract,  and  carefully 
carried  out  the  drawings  and  specifications.  On  the  other 
hand,  should  he  change  the  construction,  or  deviate  from  the 
drawings  or  specifications,  he  is  held  responsible  for  the 
safety  of  the  building. 

66«  Insurance. — The  average  contractor  is  called  upon 
to  run  numerous  risks  from  fire,  etc.,  which,  if  realized, 
would  more  than  likely  bankrupt  him  beyond  any  possibility 
of  recovery.  If  the  building  should  burn  down,  or  be  sub- 
jected to  destruction  by  any  other  unforeseen  agency,  during 
the  progress  of  construction,  it  is  generally  held  that  the  con- 
tractor is  responsible,  and  is  bound  by  the  stipulations  in 
the  contract;*  though  sometimes  it  is  provided  in  the  con- 
tract that  should  the  contractor  be  delayed  by  such  agencies 
as  fire,  water,  cyclones,  etc.,  an  extension  of  time  will  be 
granted. 

Hence  it  is  the  duty  of  the  builder,  both  towards  himself 
and  the  owner,  to  guard  against  such  contingencies  by 
taking  out  the  proper  insurance  on  the  building.  The  law  is 
quite  strict  with  contractors  who  have  been  unfortunate 
enough  to  have  the  building  destroyed  for  which  they  con- 
tracted, and  usually  holds  that  he  must  finish  the  building 
according  to  the  terms  of  the  contract,  no  matter  how  severe 
it  may  be  upon  him.  It  has  sometimes  been  held,  when  a 
building  has  been  destroyed  by  some  unforeseen  agency, 
that  the  builder  was  released  from  his  contract  by  the  **act 
of  God,"  that  is,  by  some  power  beyond  human  control. 
Such  a  case  occurred  in  Connecticut,  where  a  contractor  had 
agreed  to  build  a  schoolhouse ;  it  was  nearly  completed  and 
$1,000  had  been  paid  on  account  when  it  was  struck  by  light- 
ning and  burned.  The  committee  with  which  the  contract 
had  been  made  asked  the  contractor  to  commence  rebuilding^ 
and  offered  to  extend  the  time  of  completing,  which  was 
nearly  up  when  the  fire  occurred.  The  contractor,  however, 
refused,  saying  that  he  had  been  released  from  the  contract 
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by  an  **act  of  God."    The  decision  of  the  Supreme  Court 
was  against  this,  however,  and  held  that  he  was  not  released. 

66.  Responsibility  for  Accidents. — The  following  rule 
of  the  Supreme  Court  of  Illinois  in  a  similar  case,  where  the 
building  under  erection  was  blown  down  once  and  fell  down 
the  second  time,  caused,  according  to  the  contractors,  by 
unforeseen  defects  in  the  soil,  is  interesting  and  explains 
itself:  **  If  a  party  enters  into  an  absolute  contract,  without 
any  qualifications  or  exceptions,  and  receives  from  the  party 
with  whom  he  contracts  the  consideration  of  such  an  engage- 
ment, he  must  abide  by  the  contract,  and  either  do  the  act, 
or  pay  the  damages;  his  liability  arises  from  his  own  direct 
and  positive  undertaking."  **If  the  covenant  be  within  the 
range  of  possibility,  however  absurd  or  improbable  the  idea 
of  execution  may  be,  it  will  be  upheld ;  as  where  one  cove- 
nants it  shall  rain  tomorrow."  ** To  bring  the  case  within 
the  rule  of  dispensation,  it  must  appear  that  the  thing  to  be 
done  cannot  by  any  means  be  accomplished;  for,  if  it  be 
only  improbable,  or  out  of  the  power  of  the  obligor,  it  is 
not  deemed  in  law  impossible."  **No  matter  how  harsh 
and  apparently  unjust  in  its  operation  the  rule  may  occa- 
sionally be,  it  cannot  be  denied  that  it  has  its  foundation  in 
good  sense  and  inflexible  honesty.  He  who  agrees  to  do  an 
act  should  do  it  unless  absolutely  impossible.  He  should 
provide  against  contingencies  in  his  contract.  Where  one 
of  two  innocent  persons  must  sustain  a  loss,  the  law  casts  it 
upon  him  who  has  agreed  to  sustain  it,  or  rather,  the  law  leaves 
it  where  the  agreement  of  the  parties  has  put  it. "  The  court 
further  said,  in  reciting  the  case,  **  If  a  party  for  a  sufficient 
consideration  agrees  to  erect  and  complete  a  building  on  a 
particular  spot,  and  to  find  all  the  materials  and  do  all  the 
labor,  he  must  erect  and  complete  it,  because  he  has  agreed 
to  do  so.  No  matter  what  the  expense,  he  must  provide 
such  a  substructure  as  will  sustain  the  building  upon  the 
spot,  until  it  is  completed,  and  delivered  to  the  owner."  **  If 
the  difficulties  are  apparent  on  the  surface,  he  must  overcome 
them.     If  they  are  not,  but  become  apparent  by  excavation. 
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or  the  shrinking  of  the  building,  the  rule  is  the  same." 
**  The  cases  make  no  distinction  between  accidents  that  could 
be  foreseen  when  the  contract  was  entered  into,  and  those 
that  could  not  have  been  foreseen;  between  accident  by  the 
fault  of  the  contractor,  and  those  where  he  is  without  fault; 
they  all  rest  upon  the  simple  principle.  Such  is  the  agreement, 
clear  and  unqualified,  and  it  must  be  performed,  no  matter 
what  the  cost,  if  performance  be  not  absolutely  impossible." 
**The  whole  defense  was  properly  overruled,  because  it  did 
not  show  the  performance  of  the  contract  impossible,  or  any 
lawful  excuse  for  non-performance  of  the  contract" 


ARCraTBCT^S  AND    OWNER'S   RESPONSIBIIilTT. 

67.  Suits  for  liiabillty. — In  The  American  Institute  of 
Architects'  and  the  National  Association  of  Builders'  official 
form  of  contract,  given  in  full  in  Art.  76,  it  will  be  noticed 
that  there  is  in  Article  I  a  stipulation  that  the  architect  is 
*' acting,  for  the  purpose  of  this  contract,  as  agent  of  said 
owner,"  In  case  of  suit  for  liability  which  might  be  entered 
against  the  owner,  by  persons  injured  while  working  on  the 
building,  this  clause  is  likely  (and  especially  so  under  the  laws 
of  some  states)  to  cause  trouble ;  for  a  shrewd  lawyer  might 
trace  every  occurrence  about  a  building  as  emanating  directly 
through  the  orders  of  the  architect,  who,  acting  as  agent, 
makes  the  owner  responsible  for  such  occurrences;  and  hence 
the  particular  one  that  led  to  the  injury  of  the  plaintiff. 

Such  a  calamity  may  be  guarded  against  by  some  such 
clause  as  is  given  in  the  first  form  of  contract  hereinafter 
referred  to.  This  clause  places  the  responsibility  for  liabil- 
ities upon  the  contractor,  and  reads  as  follows:  ''The  con- 
tractor shall  furnish  all  transportation,  scaffolding,  apparatus, 
ways,  works,  machinery,  and  plant  requisite  for  the  execu- 
tion of  this  contract,  and  shall  be  solely  answerable  for  the 
safe,  proper,  and  lawful  construction,  maintenance,  and  use 
of  the  same;  he  shall  cover  and  protect  his  work  from  dam- 
ages, and  all  injury  of  the  same,  before  the  completion  of  this 
contract,  shall  be  made  good  by  him;   and  shall  be  solely 
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answerable  for  all  damage  or  delay  to  the  owner  or  his  prop- 
erty, to  other  contractors  or  other  employes  of  the  owner,  to 
neighboring  premises,  or  to  any  person  or  property,  due  to  the 
improper,  illegal,  or  negligent  conduct  of  the  contractor,  or 
of  his  subcontractors,  employes,  or  agents,  in  or  about  the 
said  building  or  the  execution  of  the  work  covered  by  this 
contract  or  any  extra  work  undertaken  as  hereinafter  pro- 
vided." 

The  architect  is  thus  relieved  of  his  position  as  agent  in  all 
cases  that  might  place  the  responsibility  for  liabilities  upon 
his  client,  by  that  portion  of  the  clause  in  the  same  contract 
which  reads :  **  Neither  the  architect  nor  any  person  employed 
by  him  shall  have  any  control  or  direction  over  the  progress 
of  the  work,  excepting  the  power  of  rejecting  it,  nor  any 
control  or  superintendence  over  the  scaffolding,  apparatus, 
ways,  works,  machinery,  or  plant,  the  sole  responsibility  for 
which  shall  rest  with  the  contractor;  and  further,  the  archi- 
tect shall  not  be  deemed  the  agent  of  the  owner  for  any  pur- 
pose whatsoever,  except  as  the  owner  may  in  fact  give  him  a 
special  and  express  authority.*' 

Since  most  first-class  builders  have  their  liabilities  insured, 
they  would  have  no  incentive  to  throw  such  responsibilities 
upon  the  owner;  but  in  order  that  the  ov,Tier  may  be  secure 
against  any  legal  action  by  injured  employes,  it  would  be  best 
to  insert  such  clauses  as  are  given  above. 

68.  Importance  of  Insuring:, — Where  the  rules  of  the 
insurance  companies  will  allow  it,  the  owner  should  insure 
his  own  and  also  the  risks  of  all  the  contractors  engaged 
upon  the  work,  which,  in  case  of  loss  by  fire,  will  be  paid 
according  to  the  particular  interests  of  the  parties  engaged. 
Should  the  laws  of  the  insurance  companies  not  permit  them 
to  issue  a  policy  in  the  names  of  more  than  one  person,  the 
builder  should  be  required  to  insure  to  the  full  amount  of 
his  interest ;  and,  since  they  are  apt  to  neglect  doing  so  for 
the  sake  of  the  financial  savini^f,  the  architect  should  demand 
this  policy  and  see  that  it  is  all  that  is  required,  retaining  it 
in  his  hands  for  safe  keeping. 
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The  importance  of  a  stipulation  to  this  effect  is  evident; 
for  if  the  builder  should  neglect  to  insure,  and  the  partially 
erected  building  should  bum  down,  he  would,-in  many  cases, 
be  thrown  into  bankruptcy  and  the  owner  would  be  com- 
pelled to  finish  the  contract  with  the  assignee  or  some  other 
contractor.  

liEGAIi   MEANING   OF   WORDS. 

69.  **Coininenceinent"  and  "Epectlon.»» — ^A  question 
sometimes  arises  as  to  when  a  building  is  properly  com- 
menced;  whether  it  is  when  the  batter  boards  are  set,  when 
the  excavation  is  started,  or  when  the  first  footing  stone  is 
laid.  The  New  Jersey  Supreme  Court  held  the  opinion  in 
two  cases  that  a  building  was  commenced  when  the  excava- 
tion was  begun. 

The  direct  meaning  of  the  word  erection  is  somewhat 
obscure,,  and,  while  it  is  a  word  much  used  in  contracts  and 
specifications,  there  seems  to  be  a  great  difference  of  opinion 
in  regard  to  what  may  be  inferred  by  the  phrase  upon  the 
erection  of.  Some  hold  that  it  means  the  completion  of  the 
building  or  structure;  others  claim  that  something  else  is 
meant.  A  case  in  Illinois  called  for  a  decision  from,  the 
Supreme  Court  as  to  when  a  building  should  be  considered 
as  being  erected.  The  court  decided  that  the  building  in 
question  be  considered  as  erected,  although  it  had  no  roof 
on,  and  not  one  gable  or  chimney  was  built;  the  flooring  had 
not  been  laid,  but  the  materials  for  the  roof,  floor,  and 
windows  had  been  delivered  on  the  ground.  In  Indiana,  it 
was  held  by  the  court  that  a  house  had  been  erected  wherein 
the  plastering  had  not  yet  been  done,  and  some  of  the  win- 
dows had  not  been  placed ;  and  most  of  the  states  in  which 
such  cases  have  arisen  have  held  the  opinion  ^hat  a  building 
was  erected  where  the  walls  were  up  and  materials  on  the 
site  with  which  to  complete  it. 

70.  **As  Directed." — The  expression  as  directed^  as 

pertaining  to  its  use  in  specifications  in  connection  with  the 
manner  in  which  work  shall  be  done,  was  passed  upon  by  the 
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Supreme  Court  of  Missouri,  during  a  controversy  as  to  whose 
directions  were  meant,  and  was  held  to  imply  those  of  the  owner. 

71.  **NotIies8," — The  phrase  not  less^  which  is  much 
used  in  specifications,  hence  forming  a  term  in  the  agree- 
ment, seems  to  be  rather  unnecessary  in  most  cases,  and 
liable  to  cause  trouble.  It  is  principally  used  in  making 
some  such  stipulation  as  this;  **  The  cellar  shall  be  excavated 
to  a  depth  of  not  less  than  ten  feet."  A  stipulation  like  this 
was  made  in  a  contract  for  the  erection  of  a  building  in  the 
state  of  New  York.  After  the  contractor  had  excavated  to 
the  required  depth,  it  was  found  that  the  nature  of  the  soil 
required  further  excavation  in  the  footing  trenches,  and  in 
consequence  the  cellar  wall  had  to  be  extended.  In  the  suit 
brought  by  the  contractor  to  recover  the  cost  of  the  extra 
work,  it  was  decided  by  the  Supreme  Court  that  it  was  due 
him.  In  all  cases  of  this  kind,  the  court  will  carefully  con- 
sider the  meaning  of  the  contract  to  determine  whether  the 
contractor  really  intended  to  bind  himself  to  do  the  work 
beyond  the  given  dimensions  should  the  architect,  in  the 
execution  of  the  work,  deem  it  advisable,  owing  to  the  con- 
ditions unforeseen. 

73.  "  More  or  Liess." — ^A  contract  will  sometimes  stipu- 
late that  a  certain  amount  of  material  more  or  less  shall  be 
furnished.  A  New  York  court  held  that  the  term  as  used 
implied  the  delivery  and  acceptance  of  just  the  actual  amount 
of  material  required  for  the  work,  and  that  the  term  as  used 
did  not  mean  any  definite  quantity. 

73.  Other  Phrases. — In  most  formal  contracts,  it  is 
usual  to  refer  to  the  specifications,  which  constitute  part  of 
the  agreement,  as  the  specifications  hereto  annexed.  It  is  held 
by  the  courts  that  it  is  not  necessary  that  the  specifications 
should  be  actually  attached  to  the  formal  contract;  for  so 
long  as  the  particular  specification  referred  to  in  the  contract 
can  be  proved  as  the  one  meant,  it  is  all  that  is  legally 
required.  Also,  if  the  phrase,  the  specifications  signed  here- 
with, is  used  in  the  formal  contract,  it  is  not  actually 
required  that  they   should   be  signed,  provided    the   ones 


§  25  CONTRACTS  AND  PERMITS.  63 

intended  in  the  formal  contract  can  be  identified  without 
such  signatures.  It  undoubtedly  would  be  advisable,  how- 
ever, to  have  all  specifications,  and  even  plans,  signed,  $o 
that  there  may  be  no  controversy  in  regard  to  the  ones 
designated  in  the  formal  contract. 


rORMS   OF   CONTRACT. 

74.  Specimen  Contracts. — The  preceding  pages  have 
been  devoted  to  points  of  law  likely  to  be  raised  in  respect 
to  contracts,  the  study  of  which  will  enable  the  student, 
when  he  is  called  upon  to  become  a  party  to  a  contract,  to 
do  so  intelligently. 

The  two  forms  of  contract  which  are  now  given  in  full  are 
representative  and  legally  correct.  The  first  form  is  very 
complete,  provisions  being  made  in  it  to  cover  every  con- 
tingency that  is  likely  to  arise  in  an  important  building 
operation,  and  which  long  experience  in  building  transac- 
tions has  demonstrated  should  be  guarded  against.  The 
second  form  is  more  brief,  and  not  so  complete  in  the  extent 
of  the  ground  covered,  but  is  the  one  that  is  generally  used. 
This  contract  is  the  official  contract  of  The  American  Insti- 
tute of  Architects  and  National  Association  of  Builders,  and, 
being  copyrighted,  can  only  be  used  in  the  printed  form, 
which  is  obtainable  at  nearly  all  stationery  supply  stores.  It 
has  been  carefully  compiled  by  a  joint  committee  of  the 
Institute  and  Association,  and  is  subject  to  such  change  and 
modification  each  year  as  may  be  deemed  necessary  to  make 
it  more  complete  or  binding. 

76.  Building:  Contract. — ^The  text  of  the  ordinary 
building  contract  herein  first  referred  to  follows: 

BUILDING  CONTRACT 
between of , , , 

hereinafter  called  the  Owner,  and 

of hereinafter  called  the  Contractor,  made 

at the day  of 18, 

The  respective  parties  hereto,  each  in  consideration  of  the  agreements 
of  the  other  herein  set  forth,  agree  each  with  the  other  as  follows: 
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THE  CONTRACTOR'S  AGREEMENT* 
The  Contractor  agrees  to .•••.... 


according  to  certain  plans  and  specifications  prepared  by 

of Architect.     Said  plans  and 

specifications,  together  with  this  contract,  of  which  they  are  to   be 
deemed  a  part,  are  to  be  construed  together,  so  that  any  work  shown 
on  the  plans,  though  not  mentioned  in  the  specifications,  or  vice  versa, 
or  any  provision  of  the  contract  not  repeated  in  the  plans  or  specifica- 
tions, or  vice  versa,  is  to  be  executed  by  the  Contractor  as  a  part  of 
this  contract.     Figured  dimensions  are  to  prevail  over  scale  measure- 
ments.    All  things  which  in  the  opinion  of  the  Architect  may  fairly  be 
inferred  from  the  plans  and  specifications,  are  to  be  executed  by  the 
Contractor  as  a  part  of  this  contract.     If  complete  drawings  of  details 
have  not  yet  been  made,  the  same,  when  made  and  conforming  to  said 
plans  and  specifications,  are  to  constitute  a  part  of  this  contract,  the 
Architect  being  the  sole  judge  as  to  whether  said  detailed  drawing^ 
conform  to  said  plans  and  specifications.     All  the  plans  and  drawings 
leceived  by  the  Contractor  at  any  time  during  the  continuance  of  this 
contract  are  at  its  termination  to  be  returned  to  the  Architect 

All  material  and  work,  where  the  quantity,  dimensions,  and  quality 
are  not  shown  on  the  plans  or  specified  in  the  specifications,  are  to  be 
furnished  in  sufficient  quantity  and  of  sufficient  dimensions  for  the 
proper  execution  of  the  work  as  determined  by  the  Architect,  and  the 
quality  and  workmanship  are  to  be  the  best  throughout  and  satisfac- 
tory to  the  Architect. 

The  Contractor  is  to  take  out  at  his  own  expense  all  necessary  per- 
mits from  the  municipal  or  other  public  authorities,  to  give  all  the 
notices  required  by  law  or  municipal  ordinance,  and  to  pay  all  fees 
and  charges  incident  to  the  due  and  lawful  prosecution  of  the  work 
covered  by  this  contract. 

If  this  contract  involves  excavation  or  masonwork,  the  Contractor  is 
to  execute  the  same  without  encroaching  upon  adjoining  public  or 
private  property,  and  shall  procure  for  the  Owner  the  certificate  of 
some  competent  surveyor,  to  be  selected  by  the  Owner,  that  there  has 
been  no  such  encroachment;  unless  the  plans  themselves  provide  for 
such  encroachment,  in  which  case  the  Contractor  shall  be  relieved 
from  all  responsibility  as  to  the  correct  location  of  the  walls  and  foun- 
dations in  this  respect.  *  "  ' 

The  Contractor  shall  devote  his  time  and  personal  superintendence 
to  the  execution  of  this  contract,  and  shall  employ  a  competent  fore- 
man or  clerk  of  the  works,  who  shall  at  all  times  be  present  while  any 
work  is  being  done  under  this  contract,  at  the  building. 

The  entire  work  and  all  its  parts,  including  material,  workmanship, 
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and  rate  of  prog^ss,  shall  be  satisfactory  to  the  Architect.  All  mate- 
rials rejected  by  the  Architect,  whether  worked  or  unworked,  and 
whether  affixed  to  the  building  or  not,  shall  be  removed  from  the 
premises  (and  for  that  purpose  taken  down  ii  already  attached  to  the 
building)  at  the  request  of  the  Architect;  and  all  work  condemned  by 
the  Architect,  as  in  any  way  unsound  or  as  not  conforming  to  the 
terms  of  this  contract,  shall  be  taken  down  forthwith  and  rebuilt  by 
the  Contractor  in  accordance  with  the  contract  and  in  a  manner  satis- 
factory to  the  Architect  The  Contractor  shall  dismiss  any  of  his 
employes  if  the  Architect  considers  said  employes  incompetent  or  care- 
less and  so  informs  the  Contractor. 

The  Contractor  shall  clear  away  all  dirt  and  rubbish  caused  by  his 
operations  as  often  as  requested  by  the  Architect  or  Owner,  and  shall 
leave  the  premises  at  the  termination  of  this  contract  free  from  such 
dirt  and  rubbish  and  in  a  neat  and  clean  condition. 

The  Contractor  shall  prosecute  the  work  speedily  and  continously 


and  the  entire  work  covered  by  this  contract  shall  be  finished  by  the 

day  of. 18. . . .    The 

damages  for  default  are  fixed  at dollars  for  every 

day  thereafter  that  the  said  work  shall  remain  unfinished. 

The  Contractor  shall  make  good  all  defects,  omissions,  and  violations 
of  the  terms  of  this  contract  whensoever  discovered,  during  the  progress 
of  the  work  or  afterwards,  notwithstanding  any  payments  that  may 
have  been  made,  or  any  certificates  that  may  have  been  given,  or  any 
possession  or  acceptance  of  the  work  by  the  Owner,  and  shall  be 
responsible  for  any  damages  that  may  be  caused  in  making  good  said 
defects,  omissions,  or  violations. 

The  Contractor  shall  comply  with  all  the  laws,  ordinances,  and  regu- 
.  lations  for  the  time  being  in  force  in  the  city  or  town  where  the  build- 
ing is  situated  and  relating  to  the  building  or  other  work  included  in 
this  contract,  and  shall  satisfy  all  the  requirements  of  the  Inspectors  (if 
there  be  such). 

The  Contractor  shall  furnish  all  transportation,  scaffolding,  appara- 
tus, ways,  works,  machinery,  and  plant  requisite  for  the  execution  of 
this  contract,  and  shall  be  solely  answerable  for  the  safe,  proper,  and 
lawful  construction,  maintenance,  and  use  of  the  same ;  he  shall  cover 
and  protect  his  work  from  damage,  and  all  injury  to  the  same,  before 
the  completion  of  this  contract,  shall  be  made  good  by  him ;  and  shall 
be  solely  answerable  for  all  damage  or  delay  to  the  Owner  or  his  prop- 
erty, to  other  Contractors  or  employes  of  the  Owner,  to  neighboring 
premises,  or  to  any  person  or  property,  due  to  the  improper,  illegal,  or 
negligent  conduct  of  the  Contractor,  or  of  his  subcontractors,  employes, 
or  agents,  in  or  about  the  said  building  or  the  execution  of  the  work 
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covered  by  this  contract  or  any  extra  work  undertaken  as  hereinafter 
provided. 

The  Contractor  shall  have  sole  charge  and  possession  of  the  work 
covered  by  this  contract  cntil  the  termination  thereof;  but  shall  permit 
the  Owner  and  the  Architect  and  any  person  employed  by  either  of 
them  to  visit,  enter,  and  inspect  the  said  work  at  all  times  and  places 
during  the  progress  thereof,  and  shall  provide  safe  and  proper  facilities 
for  such  inspection. 

The  Contractor  shall  permit  other  contractors  or  employes  of  the 
Owner  to  prosecute  their  work,  and  shall  render  them  all  necessary 
assistance, 

THE  OWNER'S  AGBEEMEKT. 

The  Owner  agrees  to  pay  the  Contractor  the  sum  of 

dollars  according  to  the  following  schedules  and  subject  to  the  condi- 
tions hereinafter  set  forth : 

The  first  payment  to  be dollars  (| ) 


The  second  payment  to  be 

dollars  (1.... 

•   .   a    .   ■ 

The  third  payment  to  be 

dollars  (I.... 

The  fourth  payment  to  be 

dollars  (S. . . . 

The  fifth  payment  to  be 

,  .dollars  (S. . . . 

The  sixth  payment  to  be 

dollars  ($.... 

The  seventh  payment  to  be 

dollars  ($.... 

and  the  balance dollars  (|, 

thirty-five  days  after  the  completion  of  this  contract. 

Total I. 


Provided,  however,  that  none  of  the  foregoing  payments  shall  be 
due  or  payable,  unless  the  following  conditions  shall  have  been  com- 
plied with: 

1.  Unless  the  work  to  the  stage  in  question  Has  been  done  in  the 
manner  herein  agreed,  and  there  has  been  no  breach  by  the  Contractor 
of  any  of  the  provisions  of  this  contract. 
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d.  Unless  the  Contractor  shall  deliver  to  the  Owner  the  written 
certificate  of  the  Architect  that  the  work  to  the  stage  in  question  has, 
in  his  opinion,  been  done  in  the  manner  herein  agreed. 

8.  Unless  (if  the  contract  includes  excavations  or  masonwork  on 
outside  wall)  the  Contractor  shall  deliver  to  the  Owner  the  written 
certificate  of  some  competent  surveyor  to  be  selected  by  the  Owner 
that  there  has  been  no  encroachment  upon  adjoining  public  or  private 
property. 

4.  Unless  the  property  is  free  from  all  lien  for  debts  due  or  claimed 
to  be  due  from  the  Contractor,  and  satisfactory  evidence  thereof  fur- 
nished (if  requested)  to  the  Owner. 

ALTERATIONS  AND  SXTRA8. 

The  Architect  may,  in  writing,  and  from  time  to  time,  order  the' 
Contractor  to  make  any  changes  in  the  work  which  do  not  increase  the 
cost  to  the  Owner  or  affect  the  time  of  completion.  In  case  said  changes 
make  the  work  less  expensive  to  the  Contractor,  a  proportional  deduc- 
tion shall  be  made  from  the  contract  price  above  specified.  In  no  case 
shall  any  change  be  made  in  the  work  which  shall  increase  the  cost  of 
the  work  to  the  Owner,  or  involve  any  extension  of  time,  without  his 
express  and  special  consent;  and,  if  the  Contractor  shall  proceed  to 
execute  such  change  without  first  obtaining  such  consent,  he  shall  be 
concluded  against  making  any  extra  charge  for  the  said  change  or 
any  claim  for  further  time. 

In  case  of  any  change  ordered  by  the  Architect  as  aforesaid,  or  in 
case  any  other  changes  in  the  work  are  made  by  the  mutual  consent  of 
the  parties  hereto,  whether  affecting  the  contract  price  or  not,  or  the 
time  of  completion  or  not,  all  and  singular  the  other  provisions  of  this 
contract  shall  remain  in  force,  and  apply  to  the  contract  as  thus  altered. 

ORDERS. 

If  any  orders  are  accepted  by  the  Owner  (and  it  is  understood  that 
he  shall  be  under  no  obligation  to  accept  any),  such  acceptances  shall 
be  conditional  on  the  due  performance  by  the  Contractor  of  all  and 
singular  the  provisions  of  this  contract,  and  subject  to  alterations  as 
aforesaid. 

THE  ARCHITECT. 

The  Architect  mentioned  in  this   contract   is   understood    to   be 

of. or  such 

other  Architect  as  the  Owner  may  hereafter  select ;  any  change  to  be 
notified  to  the  Contractor  in  writing. 

The  Architect  shall  have  authority  to  enter  and  inspect  the  work  at 
all  times,  to  reject  all  material  (whether  set  up  or  not)  and  to  condemn 
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all  work  which  in  his  opinion  is  not  in  conformity  with  the  provisions 
of  this  contract,  and  to  do  all  the  things  hereinbefore  set  forth  as  within 
his  powers.  Neither  the  Architect  nor  any  person  employed  by  him 
shall  have  any  control  or  direction  over  the  progress  of  the  work, 
excepting  the  power  of  rejecting  it,  nor  any  control  or^snperintendence 
over  the  scaffolding,  apparatus,  ways,  works,  machinery,  or  plant,  the 
sole  responsibility  for  which  shall  rest  with  the  Contractor ;  and  neither 
of  them  shall  have  power  to  order  extras  or  alterations,  except  as  above 
provided,  or  any  authority  other  than  that  expressly  set  forth  in  this 
contract  The  Architect  shall  not  be  deemed  the  agent  of  the  Owner 
for  any  purpose  whatsoever,  except  as  the  Owner  may  in  fact  give  him 
a  special  and  express  authority. 

MISCEIXAXEOUS  PBOVI8IOK8. 

No  payment  of  money  under  this  contract,  nor  any  acceptance  or 
possession  taken  of  the  work  done  by  the  Contractor,  nor  any  certificate 
given,  shall  be  evidence  of  the  performance  of  this  contract  or  be  con- 
strued as  a  waiver  of  any  of  its  provisions  by  the  Owner;  nor  shall  any 
waiver  of  any  breach  of  this  contract  be  held  to  be  a  waiver  of  any 
other  or  subsequent  breach. 

If,  in  the  opinion  of  the  Architect,  the  Contractor  is  obstructed  or 
delayed  in  the  prosecution  or  completion  -of  the  work  by  the  neglect, 
delay,  or  default  of  any  other  contractor,  or  by  any  damage  which  may 
happen  thereto  by  fire,  or  by  the  unusual  action  of  the  elements,  or  by 
the  abandonment  of  the  work  by  the  employes  in  a  general  strike,  then 
the  Contractor  shall  be  entitled  to  such  extension  of  the  time  specified 
above  for  the  completion  of  the  work  as  the  Architect  shall  in  writing 
certify;  provided,  however,  that  claim  is  made  by  the  Contractor  at 
the  time  and  in  writing. 

If  at  any  time  before  the  completion  of  this  contract  the  Contractor 
becomes  bankrupt  or  insolvent,  or  makes  an  assignment  for  the 
benefit  of  creditors,  or  assigns  this  contract  or  sublets  any  part  of  it 
without  the  consent  of  the  Owner  first  obtained  in  writing,  or  becomes 
incapable  of  completing  the  contract,  or  shall  at  any  time  for  six  days 
refuse  or  neglect  to  proceed  with  the  contract  work  in  the  manner 
herein  agreed  to  the  satisfaction  of  the  Architect,  then  the  Owner  may 
at  once  terminate  this  contract  by  a  written  notice  delivered  to  the 
Contractor  in  person  or  at  his  usual  place  of  business,  and  proceed  to 
complete  the  work  with  other  mechanics  or  contractors,  and  account 
to  the  Contractor  or  his  legal  representatives  as  follows:  The  Owner 
shall  be  credited  with  all  payments  theretofore  made  by  him  to  the 
Contractor,  with  the  entire  cost  of  completing  the  work  with  said  othet 
mechanics  and  contractors,  and  with  all  damages  by  delay  or  other- 
wise, caused  by  the  default  of  the  Contractor,  including  reasonable 
expenses  of  counsel.    If  the  contract  price  exceeds  the  total  amount  of 
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these  credits,  the  excess  shall  be  paid  to  the  Contractor  or  his  legal 
representatives.  In  case  orders  accepted  by  the  Owner  are  outstand- 
ing, the  holders  thereof  shall  be  entitled  to  such  excess  in  preference 
to  the  Contractor  or  his  legal  representatives.  If,  however,  the  total 
amount  of  the  said  credits  exceeds  the  contract  price,  the  excess  shall 
be  due  from  the  Contractor  to  the  Owner.  In  such  accounting,  the 
Owner  shall  not  be  held  to  obtain  the  lowest  figure  for  the  work  of 
completing  the  contract;  but  all  sums  actually  paid  by  him  for  such 
completion  shall  be  credited  to  him. 

All  material  delivered  at  the  building  by  or  on  account  of  the  Con- 
tractor, and  intended  to  be  incorporated  with  the  building,  shall 
become  the  property  of  the  Owner  as  delivered ;  but  the  Contractor 
may  repossess  himself  of  any  surplus  left  at  the  completion  of  the  con- 
tract All  scaffolding,  apparatus,  ways,  works,  machinery,  and  plant 
brought  upon  the  premises  by  the  Contractor,  or  used  by  him,  shall 
remain  his  property,  but  in  case  of  default  and  a  completion  of  the 
contract  work  by  the  Owner,  the  latter  shall  be  entitled  to  use  the  said 
scaffolding,  apparatus,  ways,  works,  machinery,  and  plant  without 
cost  or  liability  for  depreciation  or  injury  by  use. 

If  the  Owner  does  not  make  the  payments  herein  provided  as  and 
when  the  same  shall  become  due  and  payable  he  shall  be  liable  to  the 
Contractor  for  interest  on  the  same ;  and  if  such  default  continues  for 
a  period  of  ten  days,  the  Contractor  may,  by  a  written  notice  deliv- 
ered to  the  Owner  in  person  or  at  his  usual  place  of  business,  termi- 
nate this  contract.  But  the  acceptance  of  any  money  under  this  con- 
tract subsequent  to  such  defaults  shall  operate  as  a  waiver  thereof  and 
of  the  right  to  terminate  this  contract  by  reason  thereof. 

The  Owner  shall  keep  the  building  and  the  material  on  the  premises 
insured  against  fire  in  such  companies  as  he  shall  select,  for  the  benefit 
of  himself  or  any  mortgagee  and  of  any  and  all  contractors  on  the 
building  who  shall  request  such  insurance  in  writing.  The  expense  of 
said  insurance  shall  be  borne  by  the  Owner;  but  he  shall  not  be 
responsible  for  carrying  too  little  insurance,  unless  the  Contractor  has 
requested  him  in  writing  to  insure  in  a  certain  specified  amount,  and 
the  Owner  has  neglected  to  do  so  for  an  unreasonable  length  of  time. 
In  the  event  of  a  fire,  the  insurance  shall  be  divided  between  the 
Owner  and  any  mortgagee  and  those  contractors  for  whose  benefit 
the  insurance  was  taken  out,  as  their  interests  may  appear ;  and  the 
parties  hereto  shall  respectively  proceed  to  the  completion  of  this 
contract. 

All  disputes  arising  out  of  this  contract  or  the  performance  or 
breach  thereof  shall  be  settled  by  mutual  agreement  or  in  a  court  of 
law  or  equity  before  a  single  justice,  auditor,  or  special  master,  and  no 
claim  shall  be  made  for  a  trial  by  jury  on  the  whole  case  or  special 
issues. 
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In  witness  whereof,  we,  the  said 

and  the  said 

hereto  set  our  hands  and  seals  this day  of 18. . . . 

7 6,  "Uniform  Contract."— The  so  called  ** Uniform 
Contract  **  adopted  by  The  American  Institute  of  Architects 
and  the  National  Association  of  Builders  is  a  printed  instru- 
ment with  spaces  left  for  filling  in  the  specific  details  peculiar 
to  each  case,  as  shown  in  Form  I.  The  six  lines  left  blank 
for  the  names  of  the  contractor  and  owner,  are  ample  for  the 
name  and  address  of  either  party  when  it  consists  of  a  firm  or 
long- titled  corporation.  The  fourteen  lines  at  the  bottom  of 
Form  I  are  for  a  complete  description  of  the  building  to  be 
erected,  together  with  its  location. 

Form  II  is  printed  on  the  second  page  of  the  **  Uniform 
Contract "  and  continues  the  terms  of  the  agreement  down 
Art.  VI,  where  five  lines  are  left  for  the  dates  at  which 
various  portions  of  the  building  shall  be  completed;  and  six 
additional  lines  are  left  blank  to  insert  provisions  for  con- 
tingencies of  delay,  such  as  strikes,  interference  of  other 
contractor,  severe  weather,  etc. 

Form  III  constitutes  the  third  page  of  the  *' Uniform 
Contract"  and  contains  in  Art.  IX  space  for  the  gross 
amount  of  the  contract  to  be  written  in ;  under  which  are 
provided  blank  lines  whereon  to  state  the  number,  amount, 
and  time  of  payment  of  each  instalment  of  the  contract 
price. 

Art  XI  provides  the  insurance  clause  and  leaves  spaces 
for  special  conditions  of  insurance,  if  such  are  required. 
Then  follows  the  space  for  the  signatures  of  the  contracting 
parties,  while  under  the  words  **In  presence  of  "is  placed 
the  signature  of  a  witness,  who  is  usually,  though  not  neces- 
sarily, the  architect 

The  contract  is  folded  twice,  after  it  has  been  signed,  and 
on  the  outside  of  the  fourth  page  is  a  blank  form,  which, 
when  filled  out,  gives  information  regarding  the  document, 
as  shown  in  Form  IV.  This  is  not  necessarily  a  part  of  the 
document,  but  it  is  simply  an  indorsement  or  index  by 
which  the  contract  may  be  recognized  without  unfolding  it 
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PERMITS. 


INTRODUCTION. 

77.  Granting:  of  Permits. — After  the  plans  and  speci- 
fications have  been  prepared  and  the  contract  has  been 
drawn  up  and  signed,  and  before  the  actual  work  can  be 
commenced,  it  is  necessary  for  the  contractor  to  comply  with 
the  ordinances  of  the  city  in  regard  to  the  securing  of  the 
proper  permits.  '  The  laws  and  ordinances  governing  the 
granting  of  permits  vary  somewhat  throughout  the  country; 
hence  it  will  only  be  possible  to  consider  the  permits  granted 
by  some  representative  city. 

New  York  being  the  largest  building  center  in  the  United 
States,  and  the  city  from  which  many  smaller  cities  and 
towns  have  modeled  their  building  laws  and  ordinances,  the 
permits  there  required  will  be  taken  as  a  model  and  consid- 
ered in  detail 

78.  New  York  Practice, — The  building  laws  of  New 
York  City  require  that:  **  Before  the  erection,  construction, 
or  alteration  of  any  building,  or  part  of  any  building,  or  any 
platform,  staging,  or  flooring  to  be  used  for  standing  or 
seating  purposes,  in  the  City  of  New  York,  is  commenced, 
the  owner  or  his  agent  or  architect,  shall  submit  to  the  super- 
intendent of  buildings  a  detailed  statement  in  writing  of  the 
specifications,  and  a  full  and  complete  copy  of  the  plans  of 
such  proposed  work,  which  shall  be  accompanied  with  a 
statement  in  writing,  sworn  to  before  a  notary  public  or 
commissioner  of  deeds,  giving  the  full  name  and  residence 
(street  and  number)  of  the  owner,  or  of  each  of  the  owners 
of  said  building,  or  proposed  building,  platform,  staging,  or 
flooring.  If  such  erection,  construction,  or  alteration  is 
proposed  to  be  made  by  any  other  person  than  the  owner 
or  owners  of  the  land  in  fee,  the  person  or  persons  intending 
to  make  such  erection  or  alteration  shall  accompany  said 
detailed  statement  of  the  specifications  and  copy  of  the 
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plans,  with  a  statement  in  writing,  sworn  to  as  aforesaid, 
giving  the  full  name  and  residence  (street  and  number)  of 
the  owner  or  owners  of  the  land  and  also  of  every  person 
interested  in  said  building  or  proposed  building,  platform, 
staging,  or  flooring,  either  as  owners,  lessee,  or  in  any  repre- 
sentative capacity.  Such  statement  may  be  made  by  the 
agent  or  architect  of  the  person  or  persons  hereinbefore 
required  to  make  the  same.  Said  sworn  statement,  and 
detailed  statement,  and  copy  of  the  plans,  shall  be  kept  on 
file  in  the  office  of  the  superintendent  of  buildings,  and  the 
erection^  construction^  or  alteration  of  said  buildings  plat- 
form^ stagings  or  floorings  or  any  part  thereof  shall  not  be 
commenced  or  proceeded  withy  until  said  statements  and 
plans  shall  have  been  so  filed^  and  approved  by  the  superin- 
tendent of  buildings.'^ 


APPIilCATION  FOR  PERMIT  FORMS. 

*Sf9«  The  Statement  or  Affidavit. — The  sworn  state- 
ment required  by  the  above  building  ordinance  is  obtained 
in  a  printed  form  from  the  department  of  buildings  of  the 
City  of  New  York.  These  forms  may  be  obtained  either  for 
the  **  Erection  of  New  Buildings,"  as  shown  in  Form  V,  or 
**  Alterations  to  Existing  Buildings,"  as  shown  in  Form  VI. 

The  architect  fills  out  either  of  these  statements,  accord- 
ing to  whether  it  is  the  construction  of  a  new  building, 
or  alteration,  for  which  the  permit  is  desired.  This  state- 
ment must  be  sworn  to  by  the  owner,  before  any  duly 
authorized  notary  public  or  magistrate.  But  in  regard  to 
the  securing  of  permits,  the  building  laws  of  New  York 
City  state:  **  But  the  superintendent  may,  in  his  discretion, 
and  for  reasons  to  be  stated  in  writing  by  the  applicant, 
and  filed  with  the  plans  and  detailed  statements,  dispense 
with  the  making  of  said  sworn  statement  in  any  case. 
Nothing  in  this  action  shall  be  construed  to  prevent  the 
superintendent  of  buildings  from  granting  his  approval  for 
the  erection  of  any  part  of  a  building,  where  plans  and 
detailed  statements  have  been  presented    for    the  same, 
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before  the  entire  plans  and  detailed  statements  of  said 
building  have  been  submitted.  Any  false  swearing  in 
a  material  point  in  any  statement  submitted  in  pursu- 
ance of  the  provisions  of  this  section  shall  be  deemed 
perjury,  and  shall  be  punished  as  such.  Ordinary  repairs 
may  be  made  without  notice  to  the  department  of  buildings^ 
but  such  repairs  shall  not  be  construed  to  include  the  cutting 
away  of  any  stone  or  brick  wall,  or  any  portion  thereof,  the 
removal  or  cutting  of  any  beams  or  supports  or  the  removal, 
change,  or  closing  of  any  staircase." 

The  specifications  mentioned  in  the  preceding  ordinance 
are  in  the  form  of  blank  applications,  which  should  be  filled 
out  by  the  architect.  These  printed  application  blanks  may 
be  obtained  from  the  department  of  buildings,  and  are  in 
two  different  forms;  one  for  the  erection  of  new  buildings, 
and  the  other  for  alterations  to  existing  buildings,  whichever 
may  be  required. 

80.  The  Application. — The  '*  Application  for  Erec- 
tion of  New  Buildings, "  the  first  page  of  which  is  shown  in 
Form  VII,  is  filled  out  by  the  architect  and  submitted  to 
the  department  of  buildings,  with  the  plans  of  the  proposed 
structure  and  the  affidavit  of  the  owner. 

The  second  page  of  the  application,  shown  in  Form  VIII, 
calls  for  additional  information  concerning  the  occupancy  of 
the  building  and  the  use  o£  party  walls.  On  this  page  is 
also  printed  an  extract  from  the  building  laws  regarding 
bond  stones,  fire-escapes,  etc.,  so  that  there  may  be  no  excuse 
for  not  carrying  the  work  out  in  accordance  with  the 
regulations. 

The  third  page  of  the  application,  shown  in  Form  IX,  is 
reserved  for  the  building  inspector's  report,  wherein  he  calls 
to  the  attention  of  the  department  any  violations  of  the  laws 
or  regulations  committed  during  the  erection  of  the 
building. 

The  fourth  page  of  the  application,  shown  in  Form  X,  is 
reserved  for  the  indorsement  or  title,  together  with  a  blank 
form  on  which  the  superintendent  of  buildings  signifies  his 
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approval  or  disapproval  of  the  application  and  states  his 
reasons  therefor. 

If  disapproved^  the  application  and  plans  must  be  altered 
so  as  to  conform  to  the  requirements  of  the  department, 
before  the  permit  to  build  will  be  granted.  When  all  the 
requirements  have  been  fulfilled  and  the  application  is 
signed  by  the  superintendent,  it  becomes  a  permit^  and  a 
copy  of  it  is  given  to  the  architect  (or  the  builder)  to  show, 
in  case  his  authority  to  build  is  questioned. 

81.  Permit  for  Alterations. — When  the  permit 
required  is  for  an  alteration  to  an  existing  building,  then  the 
first  page  of  the  application  is  as  shown  in  Form  XI,  and  the 
second  page  as  in  Form  XII.  The  information  demanded 
in  this  application  pertains  almost  entirely  to  the  character 
and  condition  of  the  existing  building,  as  no  matter  how 
well  a  building  may  be  constructed,  the  law  requires  that 
any  alteration  in  it  must  comply  with  all  the  latest  regula- 
tions of  the  building  department,  A  building  erected 
twenty  years  back  as  a  private  residence  may  be  altered  at 
present  to  be  used  as  a  factory.  Then  every  regulation, 
regarding  fire-escapes,  ventilation,  plumbing,'  etc.,  must 
apply  to  this  structure  as  a  factory,  and  its  existence  as  a 
residence  ceases  when  the  alteration  in  purpose  is  made, 
whether  any  material  alteration  to  the  building  has  been 
made  or  not.  The  third  and  fourth  pages  of  the  **  Applica- 
tion to  Alter,  Repair,"  etc.  are  similar  to  Forms  IX  and  X. 

82.  Plumbing:  Permits.  —  The  permit  required  for 
alteration  or  erection  of  plumbing  work,  is  in  the  form  of  a 
specification  of  the  materials  and  fixtures  to  be  used.  This 
specification  is  obtainable  in  blank  from  the  building 
department,  as  shown  in  Forms  XIII  to  XVII.  It  contains 
eight  pages,  three  of  which  are  omitted  herein.  These 
three  pages  follow  between  Forms  XV  and  XVI,  and  contain 
the  fourteen  articles  of  regulations  governing  the  plumbing, 
drainage,  water  supply,  and  ventilation  of  New  York 
buildings. 
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When  the  plumbing  specifications  are  signed  by  the  com- 
missioner of  buildings  they  constitute  both  a  permit  and  a 
specification  by  which  the  work  must  be  done. 

83.  lAght  and  Ventilation  Permits. — If  the  building 
to  be  erected  has  the  character  of  a  hotel;  apartment  house, 
tenement  or  lodging  house;  office  building;  theater;  or,  in 
fact,  any  building  wherein  there  is  likely  to  be  assembled  a 
large  number  of  people,  either  for  living,  business,  assembly, 
or  amusement,  there  will  be  required  from  the  architect  a 
fiUed-out  application  for  the  approval  of  the  plans  for  light 
and  ventilation  of  the  proposed  tenement  or  lodging  house, 
etc.  This  application,  which  is  obtainable  in  a  printed  form 
from  the  department  of  buildings,  is  shown  in  Forms  XVIII 
to  XXIII. 

84,  Other  Permits. — Before  the  actual  building  oper- 
ation can  be  carried  on,  it  is  necessary  that  permits  shall  be 
obtained  for  the  obstruction  of  the  street  and  sidewalk,  due  to 
the  process  of  excavation,  and  to  materials  lying  thereupon. 
Permits  must  also  be  obtained  for  opening  the  street,  and 
tapping  the  water  main  in  order  to  get  a  supply  for  building 
purposes;  and  also  to  make  connections  for  the  service  pipe, 
and  connections  for  the  drainage  to  the  sewer.  These 
permits  are  usually  obtained  by  the  contractor,  as  stipulated 
in  the  general  conditions  of  the  specifications.  The  other 
permits  for  opening  the  streets,  to  tap  gas  and  steam  mains, 
and  to  make  electrical  connections,  are  usually  taken  care 
of  by  the  gas,  steam,  and  electrical  companies  who  are  going 
to  supply  the  gas,  steam,  or  electricity. 

86p  Plans  and  Affidavits. — It  will  be  necessary  for 
the  architect,  after  he  has  drawn  up  these  application  forms, 
to  send  with  each  a  complete  set  of  plans,  setting  forth  all 
the  information  that  will  be  required  by  the  partictdar  appli- 
cation blank. 

For  instance,  with  the  **  Application  for  Erection  of 
Buildings,"  there  should  be  sent  a  complete  set  of  plans, 
together  with   a  survey  of  the  ground   plot  showing  the 
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buildings  located  upon  it  The  plans  should  set  forth  the 
dimensions  of  the  building,  show  the  size  of  foundation  and 
foundation  piers,  window  and  door  openings,  thickness  of 
walls,  design  of  floor  system,  beams  and  girders,  etc., 
supporting  piers,  columns,  roof  construction,  and,  in  fact,  all 
necessary  information  in  regard  to  the  general  plans  and 
construction  of  the  building.  All  plans  must  be  drawn  to  a 
uniform  scale  and  must  be  on  tracing  cloth,  or  cloth  prints, 
properly  designated  and  colored.  The  plans,  which  accom- 
pany the  specifications  for  the  plumbing  and  drainage, 
should  be  made  in  ink  upon  tracing  cloth,  or  cloth  prints 
should  be  provided,  and  should  show  in  full  particulars  all 
the  sanitary  arrangement  of  the  building  with  all  supply, 
sewer,  and  vent  pipes,  together  with  all  particulars  in  regard 
to  how  they  are  connected  and  run,  also  all  partitions  and 
method  of  ventilating  water-closet  apartments,  and  in  what 
portion  of  the  building  these  are  located. 

In  order  to  clearly  show  all  that  is  required,  it  will 
generally  be  necessary  to  furnish  plans,  a  longitudinal  and 
transverse  cross-section,  and  detail  sections  where  required. 

The  application  to  the  superintendent  of  buildings,  to 
approve  plans  for  light  and  ventilation,  should  be  accompa- 
nied by  drawings  which  should  include  the  plans  for  all 
floors,  including  the  cellar  and  basement,  and,  if  necessary, 
transverse  and  longitudinal  sections  of  the  building;  each 
shaft  and  court  should  be  shown  and  the  dimensions  of  the 
same  clearly  marked.  All  plans  must  be  drawn  to  a  uni- 
form scale,  not  less  than  one-quarter  inch  to  the  foot,  and 
be  tracings  on  cloth  or  cloth  prints. 

Where  the  plans  prepared  to  accompany  the  general 
** Application  for  Erection  of  Buildings"  clearly  show  all 
that  is  required  under  the  application  for  light  and  ventila- 
tion, it  is  seldom  necessary  to  prepare  additional  plans  as 
above  mentioned,  as  the  one  set  will  answer  both  purposes, 
though  it  is  sometimes  advisable  to  prepare  the  additional 
plans  where  there  is  likely  to  be  complication  and  confusion 
in  the  attempt  to  show  the  features  of  both  applications  on 
the  one  set  of  drawings.     Other  particulars  in  regard  to 
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making  drawings,  to  accompany  the  application,  which  shall 
fulfil  the  requirements  of  the  building  department,  are  stip- 
ulated on  the  printed  forms,  and  must  be  complied  with. 

It  is  necessary,  therefore,  before  a  building  permit  can 
be  secured  for  the  architect,  to  prepare  a  sworn  statement 
or  affidavit.  He  will  also  be  required  to  fill  out  and  pre- 
pare triplicate  copies  of  the  application  for  **  Erection  of 
Buildings"  together  with  triplicate  copies  of  the  ''Speci- 
fications for  the  Plumbing  and  Drainage,"  and  where  the 
building  is  a  lodging,  tenement,  apartment  house,  or  some 
similar  structure,  triplicate  copies  will  be  required  of  the 
application  for  the  approval  of  plans  for  light  and  ventilation. 
Of  these  triplicate  copies,  one^  signed  by  the  superintendent 
of  buildings,  called  the  original,  is  kept  on  file  in  the  building 
department;  the  other  two  are  considered  copies  and  are 
given,  one  to  the  architect  as  his  permit,  and  the  other  to 
the  building  inspector,  in  order  that  he  may  see  that  the 
terms  are  properly  complied  with. 

With  the  sworn  statement  and  the  triplicate  copies  of  each 
of  the  applications  there  should  be  furnished  the  requisite 
plans  pertaining  thereto ;  only  one  set  of  plans  being  required 
to  accompany  the  three  copies  of  each  of  the  application 
blanks. 

One  plan  or  survey  of  the  lot  or  plot  of  ground,  with  the 
plan  of  the  building  outlined  upon  it,  shall  also  be  furnished 
and  sent  with  the  applications  and  sworn  statement.  It  is 
required  that  the  building  lines  be  shown  upon  the  ground 
plan  sent  with  the  general  **  Application  for  Erection  of 
Buildings." 


GRANTING   OF  PERMIT. 

86.  Itopartment  of  Building^s. — After  the  affidavit, 
application,  and  plans  have  been  filed,  the  department  of 
buildings  will,  in  due  course  of  business,  consider  them.  If 
they  are  approved  the  architect  will  be  notified  to  that  effect, 
and  upon  applying  at  the  department  will  receive  one  of 

■ 

each  of  the  applications.     These  applications  will  be  marked 
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approved  and  signed  by  the  commissioner  or  his  deputy,  and 
thus  signed  will  constitute  the  permita 

Should  the  plans  and  applications  be  disapproved,  the 
architect  will  be  so  notified.  Upon  applying  at  the  depart- 
ment, the  plans  and  specifications  will  be  handed  to  him^  the 
particular  items  or  details  that  have  been  disapproved  will 
be  marked  on  the  applications  and  upon  the  drawings,  and 
the  applications  will  be  marked  disapproved  upon  the  back. 
The  architect  after  noting  the  items  that  have  b^n  disap- 
proved should,  upon  an  amendment  blank  furnished  by  the 
department,  correct  each  item,  successively,  in  such  a  man- 
ner as  he  may  think  will  meet  the  approval  of  the  depart- 
ment; and  he  may,  if  it  will  not  confuse  the  drawings 
materially,  correct  such  details  upon  them  as  have  been 
disapproved.  All  the  above  must  be  attended  to  at  the 
department,  as  they  will  not  permit  the  plans  and  applica- 
tions to  be  taken  away:  though  the  architect  may,  if  the 
changes  in  the  original  drawings  are  considerable,  make  new 
drawings  at  his  office  that  will  embody  the  changes  required 
by  the  department,  and  file  them  with  the  amendment. 

When  the  amendment  blank  has  been  finished  by  the  archi- 
tect, and  the  changes  have  been  made  upon  the  drawings, 
they  will  be  returned  to  the  clerk,  who  will  stamp  the 
amendment  with  the  date,  and  the  application  will  be  again 
considered.  If  the  amendment  is  approved,  the  architect 
will  be  notified,  and  upon  appljring  at  the  department  he 
will  copy  the  items  of  the  amendment  upon  the  back  of  the 
application  blanks  and  sign  his  name.  The  applications 
will  then  be  signed  by  the  commissioner  or  his  deputy,  and 
will  constitute  the  permits. 

Sometimes  the  department  will  approve  the  application 
for  *' Erection  of  Buildings,"  when  the  application  for 
**  Plumbing  and  Drainage,"  or  **  Light  and  Ventilation" 
may  still  be  held  by  the  department  under  advisement;  in 
such  a  case,  the  architect  may  make  arrangements  with  the 
contractor  to  proceed  with  the  work.  This,  however,  is  not 
always  advisable,  for  should  the  application  for  •'  Plumbing 
and  Drainage"  or  ** Light  and  Ventilation "  be  afterwards 
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disapproved,  and  require  amending  before  they  are  granted 
by  the  department,  it  may  materially  affect  the  work  already 
started  and  cause  considerable  trouble  and  expense.  There- 
fore, whenever  possible,  it  would  be  well  to  obtain  all  of  the 
required  permits  before  commencing  the  work  on  the  build- 
ing. The  excavation  may  be  commenced,  however,  and  in 
most  cases  the  foundations  laid  without  great  risk  of  having 
such  work  affected  by  the  subsequent  **  Plumbing  and  Drain- 
age" or  **  Light  and  Ventilation"  permits. 


KBW  TORK  BUIIiDING   JjAW. 


POWERS  OP  SXnPERINTENDENT  OP  BUIL.DIM'GS. 

87.  The  Superintendent  of  Building^. — In  connec- 
tion with  the  application  for  permits,  it  will  be  interesting  to 
note  the  powers  of  the  superintendent  of  buildings,  and  the 
provisions  made  by  which  the  building  laws  may  be  modified, 
also  the  penalty  for  violating  the  same.  Therefore,  the  fol- 
lowing is  quoted  from  the  building  laws  of  New  York  City. 
[  *  *  The  superintendent  of  buildings  shall  have  power  (except 

I  as  herein  otherwise  provided)  to  pass  upon  any  question  rela- 

tive to  the  mode^  manner  of  construction^  or  fnaterials  to  be 
used  in  the  erection  or  alteration  of  any  building,  or  other 
I  structure,  provided  for  in  this  title,  in  any  part  of  the  city 

of  New  York,  to  make  the  same  conform  to  the  true  intent 
and  meaning  of  the  several  provisions  of  this  title. 

**  He  shall  also  have  the  power  to  vary,  or  modify,  the 
provisions  of  this  title,  upon  application  to  him  therefor,  in 
writing,  by  an  owner  of  such  building  or  structure,  or  his 
representative,  where  there  are  practical  difficulties  in  the 
way  of  carrying  out  the  strict  letter  of  this  law,  so  that  the 
spirit  of  the  law  shall  be  observed,  the  public  safety  secured, 
and  substantial  justice  done, 

*'  But  no  such  deviation  shall  be  permitted,  unless  a  record 
of  the  same  shall  be  kept  by  the  said  superintendent  of 
buildings,  and  a  certificate  to  be  first  issued  to  the  party 
applying  for  the  same. " 
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BOARD  OF  EXAMINERS. 

88.  Certificate  of  Board  of  Examiners. — <*  Certifi- 
cate shall  not  be  issued  by  the  superintendent  until  a 
board  of  examiners,  consisting  of  a  member  of  the  *New 
York  Chapter  of  the  American  Institute  of  Architects';  one 
member  of  the  'New  York  Board  of  Fire  Underwriters;* 
two  members  of  the  *  Mechanics  and  Traders'  Exchange ' 
of  said  city,  one  of  whom  shall  be  a  master  mason  and 
one  a  master  carpenter;  one  member  of  the  *  Society  of 
Architectural  Iron  Manufacturers*  of  said  city;  one  mem- 
ber of  the  *  Real  Estate  Owners'  and  Builders'  Association  * 
of  said  city,,  who  shall  be  an  architect  or  builder;  one 
member  of  the  *New  York  Real  Estate  Exchange,  Lim- 
ited,' who  shall  be  an  architect  or  builder;  and  the  chief 
of  said  fire  department ;  all  of  whom  shall  be  appointed  by 
their  respective  organizations  (and  so  certified  to  annually  to 
said  superintendent  of  buildings),  shall  also  approve  the  pro- 
posed modifications  of  the  law.  The  said  examiners  shall 
each  take  the  usual  oath  of  office  before  entering  upon  the 
performance  of  their  duties.  The  superintendent  of  build- 
ings shall  be,  ex  officio,  a  member  of  said  board  of  examiners, 
and  be  chairman  thereof. 

**  In  cases  in  which  it  is  claimed  by  an  owner,  in  person,  or 
by  his  representative,  that  the  provisions  of  this  title  do  not 
directly  apply,  or  that  an  equally  good  and  more  desirable 
form  of  construction  can  be  employed  in  any  specific  case 
than  that  required  by  this  title,  then  such  person  shall  have 
the  right  to  present  a  petition  to  the  board  of  examiners, 
through  the  superintendent  of  buildings,  and  may  appear 
before  said  board  and  be  heard;  and  said  board  shall  con- 
sider such  petition  in  its  regular  order  of  business,  and,  as 
soon  as  practicable,  render  a  decision  thereon. 

**  The  said  board  of  examiners  are  hereby  authorized  and 
empowered  to  grant  or  reject  such  petition,  and  their  decision 
shall  be  final.  If  such  decision  is  favorable  to  said  petitioner, 
a  certificate  shall  be  issued  by  the  superintendent  of  build- 
ings in  accordance  therewith.  At  least  five  affirmative  votes 
shall  be  necessary  to  the  granting  of  any  application  or 
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petition  by  said  board.  No  member  of  said  board  shall  pass 
upon  any  question  in  which  he  is  pecuniarily  interested.  The 
said  board  shall  meet  once  in  each  week  or  upon  notice  from 
the  superintendent  of  buildings. 

"The  chief  clerk  in  the  office  of  the  superintendent  of 
buildings  shall  be  the  clerk  of  the  said  board,  and  shall  keep 
a  record  of  its  proceedings,  which  shall  be  kept  in  the  office 
of  the  superintendent  of  buildinga" 


VIOI-ATIONS  AN1>  PEXAI/TTES* 

89.  Penalties. — * '  The  owner  or  owners  of  any  building, 
or  part  thereof,  upon  which  any  violation  of  this  title  may 
be  placed,  or  shall  exist,  and  any  architect,  builder,  carpen- 
ter, or  mason,  who  may  be  employed  or  assist  in  the  com- 
mission of  any  such  violation,  and  any  and  all  persons  who 
shall  violate  any  of  the  provisions  of  this  title,  or  fail  to 
comply  therewith,  or  any  requirement  thereof,  or  who  shall 
violate,  or  fail  to  comply  with,  any  order  or  regulation  made 
thereunder,  or  who  shall  build  in  violation  of  any  detailed 
statement  of  specifications  or  plans,  submitted  and  approved 
thereunder,  or  of  any  certificate  of  permit  issued  thereunder, 
shall  severally,  for  each  and  every  such  violation,  and  non- 
compliance, respectively  forfeit  and  pay  a  penalty  in  the  sum 
of  fifty  dollars,  except  that  any  such  person  who  shall  violate 
any  of  the  provisions  of  this  title  as  to  the  construction  of 
chimneys,  fireplaces,  flues,  hot-air  pipes,  and  furnaces,  or 
who  shall  violate  any  of  the  provisions  of  this  title,  with 
reference  to  the  framing  or  trimming  of  timbers,  girders, 
beams,  or  other  woodwork  in  proximity  to  chimney  flues  or 
fireplaces,  shall  forfeit  and  pay  a  penalty  in  the  sum  of  one 
hundred  dollars. 

**  But  if  any  said  violation  shall  be  removed  or  be  in  pro- 
cess of  removal  within  ten  days  after  the  service  of  a  notice 
as  hereinafter  prescribed,  the  liability  for  such  penalty  shall 
cease,  and  said  department  shall  discontinue  any  action 
pending  to  recover  the  same,  upon  such  removal  or  the 
completion  thereof  within  a  reasonable  time." 
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90,  Failure  to  Comply  With  Notice. — •  *Any  and  all  of 
the  afore  mentioned  persons,  who,  having  been  seirved  with 
a  notice  as  hereinafter  prescribed,  to  remove  any  violation, 
or  comply  with  any  requirements  of  this  title,  or  with  any 
order  or  regulation  made  thereunder,  shall  fail  to  comply 
with  said  notice  within  ten  days  after  such  service  or  shall 
continue  to  violate  any  requirement  of  this  title  in  the 
respect  named  in  said  notice,  shall  pay  a  penalty  of  two 
hundred  and  fifty  dollars. 

**  For  the  recovery  of  any  said  penalty  or  penalties  an  action 
may  be  brought  in  any  district  court,  or  court  of  record,  in 
said  city,  in  the  name  of  the  department  of  buildings;  and 
whenever  any  judgment  shall  be  rendered  therefor,  the 
same  shall  be  collected  and  enforced,  as  prescribed  and 
directed  by  the  Code  of  Civil  Procedure  of  the  State  of  New 
York. 

"The  department  of  buildings  is  hereby  authorized,  in  its 
discretion,  good  and  sufficient  cause  being  shown  therefor, 
to  remit  any  fine  or  fines,  penalty  or  penalties,  which  any 
person  or  persons  may  have  incurred,  or  may  hereafter  incur, 
under  any  of  the  provisions  of  this  title;  but  no  fine  or 
penalty  shall  be  remitted  for  any  such  violation  until  the 
violation  shall  have  been  removed," 
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Jn  the  ytar  one  tfaoimnd  eig^t  hundred  and  ninety. 


hy  and  between. 


.party  of  the  first  part 


(hereinafter  designated  the  Contractor),  and. 


.party  of  the  second  part 


(hereinafter  designated  the  Owner), 

QlBuntSSnu  that  the  Contractor,  in    consideration  of   the  fulfillment  of  the  agreements  herein 
made  by  the  Owner,  agrees  with  the  said  Owner,  as  follows^ 

Article  I.    The  Contractor  under  the  direction  and  to  the  satisfaction  of 


•  Architects, 

acting  for  the  purposes  of  this  contract  as  agents  of  the  said  Owner,  shall  and  will  provide  all  the  materials 
and  perform  all  the  work  mentioned  in  the  specifications  and  shown  on  the  drawings  prepared  by  the  said 

Architects  for  the 


which  drawings  and  specifications  are  identified  by  the  signatures  of  the  parties  hereto. 

Art.  II.  The  Architects  shall  furnish  to  the  Contractor,  such  further  drawings  or  explanations  as  may 
be  necessary  to  detail  and  illustrate  the  work  to  be  done,  and  the  Contractor  shall  conform  to  the  same  a& 
part  of  this  contract  so  far  as  they  may  be  consistent  with  the  original  drawings  and  specifications  referred 
to  and  identified,  as  provided  in  Art  I. 

It  is  mutually  understood  and  agreed  that  all  drawings  and  specifications  are  and  remain  the  property 
of  the  Architects. 

Form  I. 


Art.  III.  No  alterations  shall  be  made  in  the  work  shown  or  described  by  the  drawings  and  specifi- 
cations, except  upon  a  written  order  of  the  Architects,  and  when  so  made,  the  value  of  the  work  added  or 
omitted  shall  be  computed  by  the  Architects,  and  the  amount  so  ascertained  shall  be  added  to  or  deducted 
from  the  contract  price.  In  ^e  case  of  dissent  from  such  award  by  either  party  hereto,  the  valuation  of  the 
work  added  or  omitted  shall  be  referred  to  three  (3)  disinterested  Arbitrators,  one  to  be  appointed  by  each  of 
the  parties  to  this  contract,  and  the  third  by  the  two  thus  chosen ;  the  decision  of  any  two  of  whom  shall 
be  final  and  binding,  and  each  of  the  parties  hereto  shall  pay  one-half  of  the  expenses  of  such  relcrence. 

Art.  IV.  The  Contractor  shall  provide  sufficient,  safe  and  proper  facilities  at  all  times  for  tl:^  inspec- 
tion of  the  work  by  the  Architects  or  their  authorized  representatives.  He  shall,  within  twenty-four  hours 
after  receiving  written  notice  from  the  Architects  to  that  eflfect,  proceed  to  remove  from  the  grounds  or 
buildings  all  materials  condemned  by  them,  whether  worked  or  unwotked,  and  to  take  down  all  portions 
of  the  work  which  the  Architects  shall  by  like  written  notice  condemn  as  unsound  or  improper,  or  as 
in  any  way  failing  to  conform  to  the  drawings  and  specifications. 

Art.  V.  Should  the  Contractor  at  any  time  refuse  or  neglect  to  supply  a  sufficiency  of  properly 
skilled  workmen,  or  of  materials  of  the  proper  quality,  or  &il  in  any  respect  to  prosecute  the  work' with 
promptness  and  diligence,  or  fail  in  the  performance  of  any  of  the  agreements  herein  contained,  such 
refusal,  neglect  or    failure    being    certified  by  the  Architects,    the  Owner  shall   be  at  liberty,  after 

^ay'  written  notice  to  the  Contractor,  to  provide  any  such  labor  or  mate- 
rials, and  to  deduct  the  cost  thereof  from  any  money  then  due  or  thereafter  to  become  due  to  the  Con- 
tractor under  this  contract;  and  if  the  Architects  shall  certify  that  such  refusal,  neglect  or  failure  is  sufBcient 
ground  for  such  action,  the  Owner  shall  also  be  at  liberty  to  terminate  the  employment  of  the  Contractor 
for  the  said  work  and  to  enter  upon  the  premises  and  take  possession,  for  the  purpose  of  completing  the 
work  comprehended  under  this  contract,  of  all  materials,  tools  and  appliances  thereon,  and  to  employ 
any  other  person  or  persons  to  finish  the  work,  and  to  provide  the  materials  therefor;  and  in  case 
of  such  discontinuance  of  the  employment  of  the  Contractor  he  shall  not  be  entitled  to  receive  any 
further  payment  under  this  contract  until  the  said  work  shall  be  wholly  finished,  at  which  time,  if 
the  unpaid  balance  of  the  amount  to  be  paid  under  this  contract  shall  e^^ceed  the  expense  incurred 
by  the  Owner  in  finishing  the  work,  such  excess  shall  be  paid  by  the  Owner  to  the  Contractor,  but  if 
such  expense  shall  exceed  such  unpaid  balance,  the  Contractor  shall  pay  the  difference  to  the  Owner. 
The  expense  incurred  by  the  Owner  as  herein  provided,-  either  for  furnishing  materials  or  for  finishing 
the  work,  and  any  damage  incurred  through  such  default,  shall  be  audited  and  certified  by  the 
Architects,  whose  certificate  thereof  shall  be  conclusive  upon  the  parties. 

Art.  VI.    The  Contractor  shall  complete  the  several  portions,  and  the  whole  of  the  work  com* 


prehended  in  this  Agreement  by  and  at  the  time  or  times  hereinafter  stated. 


provided  that. 


Art.  VII.  Should  the  Contractor  be  obstructed  or  delayed  in  the  prosecution  or  completion  of  his 
work  by  the  act,  neglect,  delay  or  default  of  the  Owner,  or  th©  Architects,  or  of  any  other  contractor 
employed  by  the  Owner  upon  the  work,  or  by  any  damage  which  may  happen  by  fire,  lightning,  earth- 
quake or  cyclone,  or  by  the  abandonment  of  the  work  by  the  employees  through  no  default  of  the 
Contractor,  then  the  time  herein  fixed  for  the  completion  of  the  work  shall  be  extended  for  a  period 
equivalent  to  the  time  lost  by  reason  of  any  or  all  of  the  causes  aforesaid ;  but  no  such  allowance  shall 
be  made  unless  a  claim  therefor  is  presented  in  writing  to  the  Architects  within  twenty-four  hours  of  the 
occurrence  of  such  delay.  The  duration  of  such  extension  shall  be  certified  to  by  the  Architects,  but 
appeal  from  their  decision  may  be  made  to  arbitration,  as  provided  in  Art.  Ill  of  this  contract 

Art.  VIII.  The  Owner  agrees  to  provide  all  labor  and  materials  not  included  in  this  contract  in  such 
manner  as  not  to  delay  the  material  progress  of  the  work,  and  in  the  event  of  failure  so  to  do,  thereby 
causing  loss  to  the  Contractor,  agrees  that  he  will  reimburse  the  Contractor  for  such  loss ;  and  the  Con- 
tmccor  agrees  that  if  he  shall  delay  the  material  progress  of  the  work  so  as  to  cause  any  damage  for 
which  the  Owner  shall  become  liable  (as  above  stated),  then  he  shall  make  good  to  the  Owner  any  such 
damage.  The  amount  of  such  ,loss  or  damage  to  either  party  hereto  shall,  in  every  case,  be  fixed  and 
determined  by  the  Architects  or  by  arbitration,  as  provided  in  Art  III  of  this  contract* 


Form  IL 


Art.  IX.    It  is  hereby  mutually  agreed  between  the  parties  hereto  that  the  sum  to  be  paid  by  the 
Owner  to  the  Contractor  for  said  work  and  materiaU  shall  be  f 


subject  to  additions  and  deductions  as  hereinbefore  provided,  and  that  such  sum  shall  be  paid  in  current 
funds  by  the  Owner  to  the  Contractor  in  installments,  as  follows: 


The  final  payment  shall  be  made  within days  after  this  contract  is  fulfilled. 

All  payments  shall  be  made  upon  written  certificates  of  the  Architects  to  the  effect  that  such  payments 
have  become  due. 

If  at  any  time  there  shall  be  evidence  of  any  lien  or  claim  for  which,  if  established,  the  Owner  or 
the  said  premises  might  become  liable,  and  which  is  chargeable  to  the  Contractor,  the  Owner  shall  have 
the  right  to  retain  out  of  any  payment  then  due  or  thereafter  to  become  due  an  amount  sufficient  to  com- 
pletely indemnify  him  against  such  lien  or  claim.  Should  there  prove  to  be  any  such  claim  after  all 
payments  are  made,  the  Contractor  shall  refund  to  the  Owner  all  moneys  that  the  latter  may  be  compelled 
to  pay  in  discharging  any  lien  on  said  premises  made  obligatory  in  consequence  of  the  Contractor's  default 

Art.  X.  It  is  further  mutually  agreed  between  the  parties  hereto  that  no  certificate  given  or  pajr* 
mcnt  made  under  this  contract,  except  the  final  certificate  or  final  payment,  shall  t>e  conclusive  evidence 
of  the  performance  of  this  contract,  either  wholly  or  in  part,  and  that  no  payment  shall  be  construed 
to  be  an  acceptance  of  defective  work  or  improper  materials. 

Art.  XI.  The  Owner  shall  during  the  progress  of  the  work  maintain  full  insurance  on  said 
work,  in  his  own  name  and  in  the  name  of  the  Contractor,  against  loss  or  damage  by  fire.  The  poli- 
cies shall  cover  all  work  incorporated  in  the  building,  and  all  materials  for  the  same  in  or  about  the 
premises,  and  shall  be  made  payable  to  the  parties  hereto,  as  their  interest  may  appear. 


Art.  XII.    The  said  parties  for  themselves,  their  heirs,  executors,  administrators  and  assigns,  do 
hereby  agree  to  the  full  performance  of  the  covenants  herein  contained. 

Ifn  WitntSS  Sfibtrtof,  the  parties  to  these  presents  have  hereunto  set  their  hands  and  seals,  the  da/ 
and  year  first  above  written. 

In  ^stnce  tf 
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DEPARTMENT  OF  BUILDINGS  OF  THE  CITY  OF  NEW  YORK. 

»         Borottgha  of  Maalutitaa  and  th«  Bronx. 


Plan  No NEW  BUILDINO-S  OP  189 

STATE  OF  NEW  YORK 

y  ss  * 
City  and  County  of  New  York, 


hereinafter  detcribcd,  being  duly  sworn,  deposes  and  says:    That. 


.,    the ! of  premises 


who  resides  at  No *  in  the  City  of 

,  in  the  County  »f 
in  the  State  nt  ^  is  the  owner  in  fee  of  all  that  certain  lot,  piece 

or  parcel   of  land,  ahown  on  the  diagram  annexed  hereto  and  made  a  part  hereof,  situate,  lying  and 
being  in  the  City  and  County  of  New  York,  known  and  designated  as  Nn. 


^  and  bounded  and  described  as  follows,  viz. : 


BEGINNING  at  a  point  on  the side  of. 


distant  foot  .  ,  from    tlie  corner 

formed  by  the  intersection  of 

running  thpiK^a 

thence  , 

thence  - 


thence 


to  the  point  or  place  of  beginning. 

Deponent  further  Eays  that  the proposed  to   be  erected  upon  the  said  premices 

in  accordance    with  the    accompanying    detailed    statement    in    writing   of   the   specifications    and   plans 
therefor,  will  be  erected  by  or  on  account  of   the  following  person     f  whoso  full  name     ,  residence 
and  interest as  follows: 


No.. 


as 


No. 


as 


No., 


as 


No.. 


as 


Xc 


as 


No. 


ai 


^ being  the  only  person    intereeted  in  Mid  propofid. 

Sworn  to  be/ore  me,  tbie 


day  of  189 


.t 


BEPARTIEMT  OF  BUILDINGS  OF  THE  CITY  OF  NEW  YORK. 


PUm  No ALTBRATI01I8  OF  189   • 


STATS  or  XEW  YORK         \  „ 


..   **^  •  *»/  prenUtet 


hereiHafUr  described,  being  duly  awom,  dep<mt  oihI  toy*  .■    Thai^ 


who  retidet  tU  Jfo^ > in  the  City  of 

,  in  the  County  of 

im.  A^  ^<M,if  ^f  J  i§  the  owner  in  fee  of  all  that  eertainloippieee 
crpareA  of  land^  ahown  on  the  diagram  annejoed  hereto  euid  made  a  part  hereof,  eituate,  lying  and 
being  in  the  City  and  County  of /few  Torh,  known  and  designated  ae  Jfo 


and  hounded  and  described  cm  foUowe,  vim, : 


SMGUrJflJfO  at  a  point  on  the „ tide  of^ 


distant feet fiwn  the  comer 

formed  by  the  intersection  of — 

running  thence — — — ■ 

thenee  ____^ — -— 

thbnee  ■  — — — — — 


thenee 


to  the  point  or  place  of  beginning. 

Deponent  further  says  that  the  alterations  proposed  to  be  made,  in  the  building  erected  upon  the 
said  premises,  in  accordance  with  the  accompanying  det€uled  statement  in  uniting  of  the  specifica.' 
lions  and  plans  therefor,  will  be  made  by  or  on  account  of  the  fallowing  person  ,  whose  full  name  , 
residence    and  interest as  follows: 


Jfo, 


OS. 


Jfo. 


as. 


Jfo. 


as. 


Jfo. 


as 


Jfo. 


as. 


Jfo. 


as. 


Sworn  to  before  me,  this 
day  of  189 


being  the  only  person     interested  in  said  building. 

i 


Form  VL 


I^lan  No. 

APPLICATION  FOR  ERECTION  OF  BUILDINGS. 

Application  is  hereby  made  to  the  Saperintendent  of  Boildiiigs  of  the  City  of  New  York,  fqr  the 
approTftl  of  the  detailed  statement  of  the  specifioationi  and  plans  herewith  submitted,  for  the  ereotioa  of 

the  biulding herein  described.  All  provisions  of  the  Bailding  Law  shall  be  complied  with  in  the 

erection  of  said  bm]ding__^  whether  specified  herein  or  not 


(Sign  here). 
Nbw  Tobi, 189 


L  State  how  many  bnildings  to  be  erected.  -^-^— __.^.^........__^__ 

2.  How  occupied  ?    If  for  dwelling,  state  the  number  of  f^m^^f^ 

Z.  What  is  the  street  or  avenue  and  the  number  thereof?    Give  diagram  of  property. 


4.  Size  of  lot.    No.  of  feet  front, ;  No.  of  feet  rear, ;  No.  of  feet  deep,. 


5.  Size  of  building.  No.  of  feet  front, ;  Na  of  feet  rear, ;  Na  of  feet  deep,. 


Na  of  stories  in  height, ;   No.  of  feet  in  height  from  curb  level  to  highest  point  of  roof 

C  What  will  each  bailding  cost  exclusive  of  the  lot?    $ 


7.  What  will  be  the  depth  of  foundation  waIIb  from  eorb  level  or  surface  of  ground  ?. 

8.  Will  foundation  be  laid  on  earth,  sand,  rock,  timber  or  piles? 


9.  What  will  be  the  base,  stone  or  Afttii>TatA9  If  base  stones,  give  size  and  thickness 

and  how  laid. . — _ — — — ^_-_____^____..    If  concrete,  give  thickness. _ 

10.  What  will  be  the  sizes  of  piers? ^ 


11.  What  will  be  the  sizes  of  the  base  of  piers  ?  

12.  What  will  be  the  thickness  of  foundation  walls  ?  Of  what  material 
constructed  ^ 

13;  What  will  be  the  thickness  of  upper  walls  ?   Basement, inches ;  1st  story 


inches ;  2d  story, inches ;  3d  story, inches ;  4th  story, inches ; 

6th  story, inches ;  6th  ■♦^'y^  inftKaa ;  7th  story, inches,  and  from  thenoe 

to  top, inches.  Of  what  materials  to  be  constructed  ^ 

14.  State  whether  independent  or  party  walls. : — — — _^^____^.^^._^_. 

15.  With  what  material  will  walls  be  coped? . 

16.  What  will  be  the  materials  of  front? If  of  stone,  what  kind ? 

Give  thickness  of  ashler. Give  thickness  of  backing  in  each  story. 

17.  Will  the  roof  be  flfl,t.  peaked  or  mansard  ^ 

18.  What  will  be  the  materials  of  roofing  ^ 


19.  Give  size  and  materials  of  floor  beams.    1st  tier, ;  2d  tier, 

;  3d  tier, ;  4th  tier, ;  5th  tier, 

;    6th  tier, ;   7th  tier, 

:  8th  tier, ;   roof  tier. 


State  distances  from  centres.    1st  tier, inches ;  2d  tier, inches ;  3d  tier, inches ; 

4th  ^r, inches;   5th  tier, inches;   6th  tier, inches;   7th  tier, inches; 

8th  fa'**-,  in/»liA«  •   roof  tier, inches. 

20.  If  floors  are  to  be  supported  by  columns  and  girders,  give  the  following  information:   Size  and 

material  of  glirders  under  1st  floor, under  each  of  the  upper  floors^ 

»«'«»  and  materials  of  columns  under  1st  floor» 


.under  each  of  the  upper  floors,. 


ZL  If  the  front,  rear  or  side  walls  are  to  be  supported,  in  whole  or  in  part,  by  iron  girders  or  lintels,  giva 
definite  particulars.  — — . 


22.  II  girders  are  to  be  supported  by  brick  piers  and  columns,  state  the  sizes  of  piers  and  oolumas. 


S&  State  by  wbom.tb*  eoiutractio&  of  the  building  is  to  be  ■nperintended. 


HUM  MMk  bio  h  KaM  is m InrlMM ir Tmmm lom. riie tke fDlnta ortGin. 

t.  8UU  how  manj  familiM  an  lo  oocupj  eAch  floor,  tad  tte  whole  naoiher  la  fha  Jkmae;  alM^  tfimr put 
is  to  be  need  ••  a  store  or  for  aaj  oiher  hosioese  pnrpoec^  state  this  fed^ 


2.  Whet  will  be  the  heighU  of  ceai]igi7    Ut  story.       .  feet ;  9d  etoiy, feot ;  Sd  tbarj^ 

feet;  4tb  story, feet;  Sthsiorj, feet ;  6th  story,  iict; 

7th  story, feet 

3.  How  ere  the  hell  pertitioBs  to  be  ooDstmeted  end  of  whet  msterula  t . 


i.  How  msuy  buildings  ere  to  be  taken  down?. 


Owtur jtddrtg. 

jSrehited. Addrtu^ 

MoMm  Aidnta. 

Carpenter .  —  Addreee. 


If  a  Wal  or  part  of  a  WaD  already  boOt  is  tt  be  osed,  ill  ap  the  MewiBS. 

The  undersigned  gives  notice  *^**        ,  ««t^nif  lo  use  *»**  **"  of  bnlldiBg 

as  party  wall  in  the  erection  of  the  building  heieiabefore  described,  and  respectfully  requests  that  tlu 

same  be  examined  and  a  permit  granted  therefor.    The  foundation  ^*^  KniU  <>£ 

inches  thick, ^.^_____^eet  below  curb;  the  upper  ^'^^  iwii'U  of 

inches  thick, _..___ feet  deep, feet  in  heightk. 


(Sign  here). 


MOTB-'Ia   waHhic  applicsUM  r«r  Che  •rttUm  oT  bvlMlacs.  th*  fWtowtec  «ianrlaca  mmC  te  ftira 
•Tcry  •lory,  frMil,  r«*r  ui4  ttd*  elrrstlaiia,  BBd  l«»slt«41iial  M»d  tnu»mv«ra«  ■•ctloiia.    All  plans  Hnut  b*  ets^ 
■n4  Hiact  k«  •■  trttclBg  clwth,  properly  doslgaalod  ui4  c«lar»d> 


Itt— ThAt  sll  atODC  wal  II  aliall  bo  properly  bonded  and  liud  In  cement  mortar. 

2d— Tbat  all  akjli/rhtj  baring  a  superQcial  area  of  oioro  than  oineaquarc  feet,  plaoed  la  aay  Imildias.  kball  have  the  SMkes  ted 
frames  thereof  coDstructvd  of  iron  And  glau. 

8d— That  every  building  which  ia  more  than  two  atorie*  in  bHeht  above  the  curb  IctcI,  except  dwdllDg-booses.  botdi.  acfaool- 
houvis  and  churches.  Fhali  have  doon,  blindn  or  abutter)  maJc  of  iron,  buog  to  iron  banging  frames  or  to  iron  ejea  built  loto  the  wall. 
on  every  window  and  opt-nlng  above  the  tirnt  story  thcn«of,  excepting  on  the  front  openinga  of  building*  fronting  on  atrerts  vbicb  an 
more  than  thirty  feet  in  width.  Or  Ihc  wiid  doora,  blinds  or  nlmtien*  mav  be  constructed  of  pine  or  olber  aofl  wood  of  two  tbicloMnef  o( 
matched  board*  at  right  anRlf-^  with  each  other,  and  securely  covefcd  wuh  tin.  on  both  aidea  and  edges,  with  folded  lapped  Joiati.  Ibc 
nails  for  fastening  the  Mine  being  driven  inside  the  lap  ;  tlic  hinf:es  and  lx>ll,or  latches  fhall  be  secured  or  fasiened  to  the  door  or  sbutlor 
after  the  »imc  h&a  been  covered  with  the  tin,  and  such  drw>n  or  hhullcn  nhsil  be  bung  u|'<on  an  iron  frame,  indepeodeat  of  the  woodwork 
of  ibe  windows  and  doon:,  or  two  iron  Iiingca  accurely  fastened  in  the  muaonry;  or  auch  frames,  if  of  wo(Xi»  shall  be  covered  with  tta  ia 
tbc  same  manner  as  the  doors  and  shutteni. 

4ih— That  outwde  fire  e^^uip*.!  chall  be  placed  on  every  dwelling  hmMe  occoi^ed  by  or  built  to  be  occupied  by  three  or  nxav  families 
above  the  first  story,  and  every  building  alrendy  creeled,  or  that  may  hereafter  be  erected,  more  than  three  atoriea  in  height,  occupied 
and  uae<^  an  a  hotel  or  lodging  hou«c.  and  every  bonrdinp-liouse,  having  more  than  fifteen  aleeping-rooma  abore  the  basement  stocy,  and 
every  factorj'.  mill,  raanufuclory  or  woriishop,  hoapital,  a\vlum  or  insiiiution  for  the  care  or  treatment  of  individuals,  and  crery  build- 
Int;  in  whole  or  in  part  o<'riip!erj  or  uhkI  as  a  sctiool  or  place  of  instruriion  or  assembly,  and  every  office  building  flveitorica  or  man  ia 
«icigUt,  all  lo  be  coosUuctcd  as  follows  : 

BALCONIES  MUST  NOT  BE  LESS  THAN  THREE  FEET  WIDE. 

■Biuerrrti  mflft  not  be  I^m  than  \i  x  \\i  locbr*  wnMighl  iron,  placed  t^it;em\t,  nt  \\i  Inch  ansW  Iran  U  iseb  (kirk,  well  braced,  a^  not  aaM*  Ihaa  Ckic*  fM 
•aart.  luJ  tb<?  \,Ttirr>i  lo  bra'  kcts  tnufi  be  not  W*  (ban  ^4  in.  h  ».{ jarc  Hrou,;l.t  iron,  aail  must  exieud  two-ihiru  Qf  Ik*  width  of  the  revpccUve  bnctati  or  hotenmn. 
In  all  capi'«  llie  t)racktt«  mint  go  tbr>-ai;b  tlif  will,  anj  Iw  jurn'vJ  j!)%rn  thnc  tnchoi*, 

Uh*(  KETA  >'•!*  New  lii-iiJ>Tia!4  inoAt  b«  pet  a«  th"  iiailii  are  to'ini;  biilli.    Wb^n  hru'lrrla  Brr  It  '^r  p-nt  trn  nld  linnaaa.  Ihii  pwf  jnlm Ihfminh  tfctt  wsU  "aall  Mt 


bales' than  on»  Inch  dlam'tf-f.  with  »rrc»  nnK  ami  v»a<>i<r*  nol  Wt»  than  Cvt  Inr.be*  aqmrc  and  U  Inch  Ihirk. 

Top  Kaii.i  -The  top  rail  of  balcon;  mnH  tc  1^4  inch  x  ^  lurti  nrnu^-M  ir<  a  or  lU  iuth  angle  iron  U  lock  thick,  aad  IB  all  raiTa  Boaf  CO  thfOtth  tha 
««lla,  aD<1  be  v-rart-il  \'r  iiul*  and  4  Inch  *']!i«re  wa*)un>.  at  IcaM  }i,  inch  thick,  ai.d  no  top  rairphall  ^lC  conni-ctcd  at  aaclM  bv  thaaac  of  cartimt- 

BoTTnM  Kam-k  -iUiiKKn  raiU  mu-t  U-  U4  iif  n  x  H  inch  wr.>u(r>>t  iron  or  lUjiuch  antic  iron  >4  loch  thick,  well  iMdcdiBlo  the wsll.  In  f rama  TmtMJMp iha Inj 
raUa  m'i»l  go  tbr'iu;rh  tbr  rtuddinic  bd-1  br  r<currd  on  ()i<-  Iri'ide  bj  wa/>ticrfl  and  catA  aaab^^re. 

KiiLiKi  IN  Iiiii«-Tbv  illlui^kD  bar*  must  b«  cut  ;«u  iban  >^lach  roond  or  K}uare  wruo^ht  iioo,  placed  oo4  OKira  thaa  6  iachea  fnn  caatraa.  Bad  w«l»  itfrtid 
to  tbr  top  and  b-i(Niin  rsllx. 

Staiic  -Tb<-  Rtaira  In  all  uvimtict  b<)  not  1«e«  than  m  lDrh<>^  wli]«,  and  cniininc-t«d  of  ^KSUIorh  wr<Mi(bt  Iron  aides  or ilrlH|ea.  Stapaiaayb«orc«(lnaar 
tba  Mioe  wlltb  of  iitni'i;*,  or  H  Inth  rniiiHl  Iron,  do']'>U>  nin^<.  and  wt>ll  riTtiod  (o  ib«!  rtrln^*.  Tiio  inair*  Diuat  Iteiwcarad  loa  brKkatOB  (opaadraatoaaad  ba 
eacuinl  In  a  brJck't  or  f  itracroAi- bur  lit  ili«:  b'.tic'm.    All  cta.rs  mii«t  have  a  S(  ii>rh  b-in;!  ra.:  of  wToivt;ht  Iron,  well  braead. 

VxjytH*  T)i-'  rtoorl'ii;  'if  b«lr-.>i>i>-r  mu''t  Iwof  wr-m^'lii  iron  ll^x  »<j  inch  >i|iil<i  i>!iko-d  not  over  1  '-4  inchca  *p*rt, and aaecraJ  taJtPh^tteBa l)d K maA,»at  a»ar 
fbn*  fact  a^art  aod  nreied  ai  ib«  luicncciion.    TIio  opetdzi^  for  «lair«ay t  id  ail  balcualaa  ahall  not  be  kaa  tbaa  SO  Inchaa  Wida  aad  ht  iochea  toac,  aad  have  ■» 

Drop  I.tnrpn*.-Drop  ladd^m  fromlowtrrbalconli^  wb»r«  rmalrrd  aball  not  beleMthaa  I4iiirbea  wida,  andahaH  banudaaf  l^s^iBchaldaaa■dNiB^ 
rnDC*  of  wroui;bl  Iroa.  In  uo  ca*e  aball  a  drop  I« Jd'.r  b«  more  tban  U  fcrt  In  Icustb.  In  no  caae  shall  Lba  oada  «r  balcoslaa  aslaad  aota  Ihaa  9kam  lacbaa  anar  Iha 
brack 'la 

6<  nm.c  Lacrebs  — T^der*  to  Knttkn  rhall  Ha  con<trarle«l  in  all  ca«M  the  mnr  a«  lba  aUlra  or  Bte^4addafa  froia baicOBlaa  of  ftraaaeapaa 

Tbb  IlKienT  ut  Ualloio  arrmud  baicoaic*  aball  not  b«  1cm  Iban  two  feet  nine  lurhea. 

Vo  Fire  Eieape  will  b«  approved  by  the  Soperintendent  of  Baildiagi  if  not  in  aceordasce  with  aboT«  ipecificationa 

In  con<ttrurting  all  balcony  flrc-e^icapc?.  the  manufacturer  thereof  nhall  securely  fa<en  thereto,  in  a  conanicuous  place,  a  cast  iroa 

filale  having  »uit.tl>1e  rai<e<i  Icticrci  on  the  fuime,  to  rrnd  at  followa:  Notice!  Any  pcnion  placing  aay  incumbranoe  on  thia  balooay  it 
kablo  lo  a  p-nalty  of  U-n  dolliini  and  imprl-wnnirnt  for  ten  davs. 

tih— That  all  exterior  nn<i  divi'^ion  or  piiriy  wulls  nvcr  fifteen  feet  high,  excepting  where  auch  walla  are  to  be  llBlflhedwtlhco^ 
nlrei,  guttets  or  crown  muulding*.  ahull  have  lArapvC  walls  carried  two  feet  aboTc  the  roof,  aodahall  be  coped  withctooc,  w^-burat 
terra  cotlA  or  CA^t  iron. 

Oih— That  every  building  nud  the  top^  and  sides  of  every  dormer-window  thereoo  shall  be  covered  and  roofed  with  slate,  tin,  ca^ 
per  or  Iron,  or  ouch  other  (jiiality  of  arc>-i>roof  roofing  as  ihc  aupvrlDteodeul  of  buildings,  under  hie  certiflcate,  may  aotborixc. 

7lh— That  all  cxicrior  cornit  rs  shall  be  Are  proof. 

8ih— That  Ihc  ftione  or  brick  \vork  of  all  (iinoke  flucf,  and  the  chimnev  shafts  of  all  fumacca.  bollera,  bakers'  ovena.  large 
cooking  ranges  and  laundry  Movr-t,  and  all  flues  used  for  a  aimiUr  purpose,  aball  be  at  least  elffht  Inchea  Id  thickncaa.  if  there  ia  a  cast- 
iron  or  burnt  clay  pipe  biiili  in«ide  of  the  aame.  with  one-Inch  air  space  all  around  It,  then  the  atone  or  brick  work  indoalag  such  pipes 
aball  not  be  leas  than  four  inches  in  thick nc-s<>. 

9tb— That  bc-foie  any  iron  or  steel  beam,  lintel  or  girder  Intended  to  span  an  opening  oTer  tan  feet  fa  length  la  aq/  bttfldisSt  dbiB 
bcoaed  for  aupportlng  a  wall,  U  shall  be  inspected.  Uttad  and  approMd  as  provided  by  law. 

Form  VIIL 


REPORT    UPON    APPLICATION. 


Department  of  Buildings  of  the  City  of  New  York. 

Nkw  Jam^  iftQ 

lb  ihe  S^perimiendeni  of  BuUding$: 

I  Tespectfnlly  report  thfti  I  hate  thorongbly  examiiied  and  moaanrtd  the  w*ll  eta, 

named  in  the  foregoing  application,  and  fonnd  the  foundation  wall ^to  be  built  of , 

inches  thick, feet  below  curb,  the  upper  wall bnilt  of inches  thick, 

feet  '^'^p.  ^^*  in  height,  and  that  the  mortar  in  said  wall is 

liard  and  good,  and  that  the  wall built  as  party  wall and ; in  a  good  and  safe  condition. 

"What  is  the  nature  of  the  ground? , 


What  kind  of  sand  was  used  in  the  mortar?.. 


(7*Ae  Intpecior  must  here  etate  what  de/ede,  tfony^  are  in  the  waU.) 

(  The  Irupectar  muet  ttate  the  ihiehn€»M  t/  wall       in  each  and  every  story.) 


JnepectoT'^ 


FINAL   REPORT  OF   INSPECTOR. 


Nbw  Xobi, 189 

To  the  Superintendent  of  Buildings: 

Work  was  commenced  on  the  within  described  building      on  the day  of  18 

and  completed  on  the ^day  of 189 ,  and  all  the  iron  and  steel  girders, 

beams  and  columns  are  properly  set,  and  of  sise  as  per  application,  and  all  the  work  upon  said  building 
has  been  done  in  accordance  with  the  foregoing  detailed  statement,  except  as  noted  below. 

Bespeotfully  submitted, 

Inepeetar, 
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pla^lj  Mi4  ttaUaatfy  o«  t*tt 


Plaa   NO^ 


APPLICATION  TO  ALTER,  REPAIR,  Etc. 

Application  is  berebj  made  to  tbe  Saperintendent  of  Boildiags  of  the  Citj  of  New  York,  for  the 
appTOTel  of  the  deteiled  etfttement  of  the  epedficetions  and  plans  herewith  submitted,  for  the  alteration 

or  rejMur  of  the  hnilding herein  described.     All  proiisions  of  the  Building  Law  shall  be  complied 

with  in  the  alteration  or  repair  of  said  building...,  whether  specified  herein  or  Dot» 


(Sign  here). 
N£w  Toil, : ^189 


L  State  how  manj  buildings  to  be  altered.. 


2.  What  is  the  street  or  arenue  and  the  number  thereof?    Gite  diagram  of  propeiif. 


9.  How  much  will  the  alteration  cost?  $. 


GIVE  THE  FOLLOWING  INFOBllATION  AS  TO  THE  PBESENT  BTJILDIKG : 
L  SiM  of  lot  on  which  it  is  located,  Na  of  feet  frnn\  i  feet  *^^^^  ;  feet  deep^ 


2.  Size  of  building,  Ka  of  feet  front, ;  feet  war,  ;  feet  <i*Ap  v^  of  stories 

ip  height,  ;  Notof  fdet  in  height  from  curb  lerel  to  highest  point  of  beams, 

8.  Material  of  building, ;  material  of  front, « 

*4.  Whether  roof  is  j>eak,  ^t,  or  m^w^rilj 


5.  Depth  of  foundation  walln  feet ;  thickness  of  foundation  walls, ;  materials 

of  foundation  ^A^U^ 
d.  Thickness  of  upper  walls  inohes.    TM"^***!"!*^!  <%#  "pp**  ^*^^*, 

7.  Whether  independent  or  partj  walls, __^..........^___^.^_^___..^, 

8L  How  the  building  is  or  was  '^'smYiaA^ 


IP  TO  BE  BAISED  OB  BTHLT  UPON.  GIVE  THE  FOLLOWING  INFOBMATION: 

1.  How  many  stories  will  the  building  be  when  **'**^^ 

2.  How  high  will  the  building  be  when  raised? .^_^^......_.^.^_^^^_^_^ 

^  Will  the  roof  be  flat,  peak,  or  mansard  ? 


4  What  will  ^^the  thickness  of  wall  of  additional  stories? story,  inches;. 

story,                 .  ■            inches. 
6.  Give  size  and  material  of  floor  beams  of  additional  stories ; 1st  tier, , 


.2d  *»^*  ■"•     *  Distance  from  centres  on  Her,. 


ji^/«iif>e--  ftoF inches. 

6.  How  will  the  building  be  occupied? 


IF  TO  BE  EXTENDED  ON  ANT  SIDE,  GIVE  THE  FOLLOWING  INFOBBiATION. 
L  Size  of  extension,  No.  feet  front, ;  feet  rear, ;  feet  deep,, ;  Ka  of 

stories  in  height, ;  No.  of  feet  in  height, 

2.  What  will  be  the  material  of  foundation  walls  of  extension?   .    What  will  be  the 

depth?  feet    What  will  be  the ihickacss?  - inches. 

8.    Will  foundation  be  laid  on  earth,  sand,  rock,  timber  or  piles  ?  «. 

Form  XI. 


IF  TO  B£  EXTENDED  0|Y  AK7  SIDE  GIVE  THE  FOLLOWING  INFORBIATIOK. 

4k  Whftt  will  be  the  base,  stone  or  concrete  ? If  base  stones,  giro  size  and  thidmess 

and  how  l*"^,  Tf  concrete,  give  *^«'^^'"<»«*, 

5.  Wliat  will  be  the  sizes  of  piers  ^  What  will  be  the  sizes  of  the  base  of  piers  ^ 

6.  Wbat  will  be  the  thickness  of  upper  walls  ?  1st  story,  inches  ;  2d  story inches; 

3d  story, inches;  4th  story, inches;   5th  story, inches; 


6th  story, inches ;  7th  story, — 

and  of  what  materials  to  be  constructed,— 

7.  State  whether  independent  or  party-walls.. 

8.  With  what  material  will  walls  be  -coped  ?_ 
0.  What  will  be  the  materials  of  front? 

Give  thickness  of  front  ashlar.  .^^__^_- 


Juches ;  from  thence  to  top,. 


onches; 


.If  party-walls  give  thickness  thereof.. 


If  of  stone,  what  kind?. 

.Give  thickness  of  backing 


10.  Will  the  roof  be  flat,  peaked  or  mansard  ?. 
IL  What  will  be  the  materials  of  roofiof;? 


12.  Give  size  and  material  of  floor  Yearns,  1st  tier, 

s ;   3d  tier, , x. 


^  2d  tier,. 


.;    4th   tier,. 


5th  tier,. 


inches  ;  2d  tier,. 


.;  roof  tier,. 


.;  Olh  tier,. 
. \. 


.\. 


.;  7lh  tier,. 


.inches ;  Gth  tier,. 


.iuciics  ;  3d  tier, . 


.inches ;  7th  tier,. 


.    State  distance  from  centres  on  1st  ( ier, 

.inches  ;  4th  tier, inches ;  5lh  tier. 


.inches;  roof  tier,. 


.inches 


13.  If  floors  are  to  be  supported  by  columns  and  girders,  give  the  following  information :  Size  and  materir.I 

of  girders  under  1st  floor, , x under  each  of  the  upper  floors, 

Size  and  material  of  columns  under  first  floor. 


.under  each  of  the  upper  floors,. 


14.  If  the  front,  rear  or  side  walls  are  to  bo  supported,  in  ivhole  or  in  part,  by  iron  girders  or  lintels,  give 
definite  particulars, 


15.  If  girders  are  to  be  supported  by  brick  piers  and  columns,  state  the  size  oi  piers  and  columns. 


16.  How  will  the  extension  be  connected  with  present  or  main  building?. 


17.  How  will  the  extension  be  occupied  ?    If  for  dwelling  purposes,  state  how  many  families  are  to  occupy 

each  floor. 

18b  State  who  will  superintend  the  alterations . 


IF  ALTERED  INTERNALLY,  GIVE  DEFINITE  PARTICULARS  AND  STATE  HOW  THE 

BUILDING  WILL  BE  OCCUPIED: 


IF   THE   FRONT,    REAR,    OR    SIDE    WALLS,    OR    ANY  PORTION  THEREOF,  ARE  TO  BE 
TAKEN  OUT  AND  REBUILT,  GIVE  DEFINITE  PARTCULARS,  AND  STATE  IN 

WHAT  MANNER : 


Form  XIL 


Plan  Vol 


3, 18*  •        Filed. 


J89. 


<»»»» 


mpprovtU  •ftheplam  fry 
and  Th4  BrvMoaw 


«9e)p<rM  fry  «•  mtm  UmitaHom  M»  momtht  Am» 
CoN»m4«*<oiMr  c/  Jhilldinya  /or  Ma  BorovgA*  of 

THOXAS  J.  BRADY. 


«taf«  i/ 


SPECIFICATIONS 


fox  m 


PLUMBING  AND   DRAINAGE 

OP  THB  BUILDINGS  HEREIN   DESCRIBED. 


Looftiion. 


Number  of  Baildings. 


J[)esoriptioii  of  Bnildinga. 


Dimenriona  of  each  BailcUng. 


J>im6iino]i8  of  each  LoL 


^wner. 


AddreM. 


ArohitecL 


Addreaa. 


Plvmber 


.AddroM. 


Cellar. 

BaaeiiienL 

Flnt 
Sioiy. 

Second 
Stoiy. 

Third 
Story. 

Fourth 
Seory. 

Fifth 
Stoiy. 

Sixth 
Story. 

Sefwth 
Story. 

Knmbcr  of  &inDia*  oo  each  floor 

'    "-I 

Pnraitant  to  the  reqvirements  of  law,  tiie  aocompanjing  plana  for  the  plambing  and 
drainage  of  each  of  the  above-mentioned  bnildinga,  and  the  following  deacription  thereof 
ia  hereby  anbmitted  for  the  approval  of  the  Commiaaioner  of  Bnildinga  for  the  Borongha 
of  Manhattan  and  The  Bronx,  the  nnderaigned  hereby  agreeing  to  eanae  the  work  to  be 
done  and  the  material  to  be  fnmiahed  in  accordance  therewith,  with  anch  modifiea- 
tiona  aa  may  be  required  by  the  aaid  Commiaaioner  of  Bnildinga.  Ko  modifieationa  of 
the  plana,  or  of  the  work  deacribed  herein,  will  be  made,  nnleaa  the  aame  ia  prerionaly 
allowed  by  the  aaid  Commiaaioner  of  Bnildinga,  on  the  written  application  of  Owner  or 
Architect ;  and  all  work  pertaining  to  the  proper  plumbing  and  drainage  of  the  bnildinga 
and  premisea  which  is  not  covered  by  the  plana,  bnt  ia  found  neoeaaary  during  the  prog* 
resa  of  the  work  in  order  to  cany  into  effect  the  true  intent  thereof,  will  be  executed  in 
accordance  with  the  directiona  of  the  aaid  Commiaaioner  of  Bnildinga. 

It  ia  expressly  underatood  that  theae  apedfieaiiona  and  the  drawinga  anbmittad  ^^Tjjjf^ 
herewith  to  the  Department  of  Bnildinga  for  the  Borongha  of  Manhattan  and  The  Bronx,  adtnta  ptana. 
for  approval,  constitute  together,  aa  approved  by  aaid  Commiaaioner  of  Bnildinga,  the  SMHtotepSrt^ 
plana  for  the  plambing  and  drainage  of  the  bnildinga  herein  deaoribed ;  and  in  reapeet  to 
all  work  not  covered  thereby,  the  Plumber  ia  to  be  governed  by  the  Bnlea  and  B^gular- 
tiona  aa  to  plumbing  and  drainage  eatabliahed  by  the  aaid  Cominiaaioner  of  Building*. 

Form  XIIL 


Priyy  vault  and  Cesspool — ^Material 
How  made  water-tight  ?_ 
Location. 


Dimensions^ 


Distance  from  building. 


Priyate  aewer — Material 


Diameter. 


Where  does  it  discharge  ? 

How  many  buildings  now  connect  with  it  ?  _ 
Fall  per  foot inch.    Length 


Old  sewers — ^If  old  sewer  is  to  be  nsod,  state  its  diameter  and  character . 


House  sewers^State  number  for  each  building. 
Material 


Diameter. 


Fall  per  foot. 


Where  connected?. 
House  traps — ^Material 


Diameter 


Fresh-air  inlets — State  number  for  each  building. 


Diameter. 


Location  of  inlet. 


How  will  they  be  protected  against  obstructions?. 


.feet 


.inches. 


.feet 


inches. 
inch. 


inches. 


inches. 


House  drains — State  number  for  each  building. 
Material 


Diameter. 


Area  shaft,  court  and  yard  drains — ^Material. 

How  trapped? 

Cellar  drain — ^Material 


..  Diameter. 


.    Diameter. 


How  trapped?. 


inches. 


.inches. 


inches. 


How  will    the   yard,  area»  shaft,  court    and    cellar  drains  be  protected  against 
obstructions  ? .. 


Catch  basins — ^Where  located  ?. 


Material 


How  will  they  be  made  water-tight  ?. 
Dimensions, x x 


Sub-soil  drains — ^MateiiaL 


..    Where  connected?. 


How  arranged  to  maintain  permanent  trap  seal  ?. 


Floor,  stable  and  stall  drains — ^Material. 


Diameter- 


How  trapped?. 
Material  of  soil,  waste  and  vent  pipes- 
Soil  pipes — ^Number  in  each  building. 


Diameter. 


Number  extending  above  roof  in  each  building. 


Diameter  and  material  of  outlets  and  branches  up  to  traps. 
Waste-pipes — Number  in  each  bnilding .    Diameter 


Namber  extending  above  roof  in  each  buUdiDg. 


Diameter  and  material  of  outlets  and  branches  up  to  traps. 
Vent-pipes — Number  in  each  building .     Diameter 


Number  extending  above  roof  in  each  building. 


Diameter  and  material  of  outlets  aud  branches  up  to  traps 

Uefrigerator  waste-pipes — State  number  in  each  building .   Diameter. 

Material — 


Will  they  extend  through  roof? 

Boof  drainage — State  number  of  outside  leaders .    Material 

Diameter inches.   Diameter  of  traps. 


State  number  of  inside  leaders. 
Diameters 


Material. 


..     Diameter  of  traps. 


How  will  all  the  above  soil,  waste,  vent  and  other  pi{)e»  bo  su])ported  ?. 


.inches. 


.inches. 


inches. 


incheii. 


inches. 


inches. 


inches. 


gafeft— MateiiftL 


Where  located? 


Diameter  and  material  of  aafe  waste-pipe 

Drip  trajs— Material . Where  located?. 


Water-closet  cisterns — ^Material. 


Dimensions,. 


Diameter  and  material  of  supply-pipe. 
Diameter  and  material  of  flash-pipe. 


.inches. 
Joches. 


House- tank — ^MaieriaL 


Dimensions,. 


Where  located?. 


Oyerflow  pipe,  where  discharged?. 
Emptying  pipe,  where         " 
Tell-tale  pipe,  where           " 
Pomp— Is  a  pnmp  necessary  ? 


Where  will  it  be  located?. 
State  character  of  same?. 
FiXTUiiES — ^Where  located : 
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Description  of  water-closets. 


- 

Peffoription  of  prinAlff  ., 

DftBcription  of  woJ^h-bn-sipB     .   ,  .    . 

DoRrrijifinn    of   VtAfh.tnVtH 

ppffftription  o'  waah-tiiha 

DftHrtriptifm  nf  nirl-a     . 

Water  supply — Will  all  fixtures  be  water  supplied  ?. 


Give  general  description  and  character  of  same. 


Note. — On  this  and  the  next  two  pages  of  the  original 
permit,  are  printed  the  rules  and  regulations  of  the  depart- 
ment with  regard  to  Plumbing,  Drainage,  etc. 

Then  follows,  on  the  fourth  page  from  this,  the  blank 
shown  in  Form  XVI,  upon  which  the  Inspector  makes  his 
report  at  the  completion  of  the  job. 


Miw  ToBX, ,  180 

A  tk$  Chmmitatatter  o/BmUmg$/9r  tkt  Boroughs  of  ManhaHan  and  The  Bromx: 

Bdi— I  beg  to  report  that  the  work  of  plumbing  and  drainage  herein  desoribed  was 

began  on  the day  of ,  189 — ,  and  completed  on  the 

daj  ***  1 189 ,  and  that  eaid  work  was  carefolly  examined  by  me 

and  fonnd  to  oonform  in  all  respects  to  the  approyed  plans  and  speoifioations  and  the 
Bnles  and  Begnlationa  of  the  Department  of  Buildings  for  the  Boroughs  of  Manhattan 
and  The  Bronx. 

Beapeotf ally  svbmitted. 


Jtupeetcr,  ,  DiitncL 


Form  XVI. 


REPORT  ON  EXAMINATION 


ov 


Plan  No. 189__,  B. 


<»^ 


New  Yoek 189 


To  the  Chmmissioner  o/BiUldinga/or  the  Boroughs  of  Manhattan  and  The  Bronx: 

Sib — I  have  the  honor  to  report  that  I  have  oarefullj  examined  the  accompanying 

drawings  and  these  specifications,  and  found  that  thej conform 

to  rognlations  for  the  following  reasons : 


Form  XVII. 


Department  of  Buildings  of  the  City  of  New  York. 

BOROUGHS  OP  MANHATTAN  AND  THE  BRONX. 


Plan  No 18»  -    Filed 180 


NoTice.— In  making  application  for  the  approral  of  pI«D«  for  light  and  Tcntilalion  of  new  teoemvnt  and 
lodging  bouMS,  or  for  alterations  of  exiating  tenement  or  lodging  houscst,  the  following  drawings  mu«t  be  furni&lied  : 
Plana  of  all  floon,  including  cellar  and  basement,  and,  if  neressary,  transverse  and  longitudinal  acctiona.  All 
plana  muat  be  drawn  to  a  uniform  aoile,  not  leas  tlian  onc-qunrter  inch  to  the  foot,  and  bo  on  tracing  ciolb  or 
clotb  prints,  and  each  shaft  or  court  properly  designated  and  dimensioDS  of  same  plainly  marked  thereat. 

IfOTICB.—Thit  permit  eqcpir«a  fry  it*  own  limitation  »lx  vtontha  from  date  of 
approvtU  of  the  pian  6y  the  Commieeioner  of  BuUdingt,  unlese  the  building  i9  then 

begiMU 

TIIOMiVS  J.  BRADY, 

Gmimimoner  of  Buildingf. 


APPLICATION 

TO  Ttft 

COMMISSIONER  OF  BUILDINGS 

TO    APPROVE    PLANS    FOR     LIGHT   AND     VENTILATION    OF    PROPOSED 

TENEMENT    OR    LODGING    HOUSE. 


Pursuant  to  law,  application  is  hereby  made  to  the  Commissionor  of  Buildin^^s  to 
approve  plans  herewith  submitted  for  light  and  ventilation  of  the  bnildiogs  desiMibcd  in 
the  following  specifications,  which  are  made  part  of  said  plans.  The  plans  and  specifica- 
tions are  to  bo  construed  together,  but  in  case  of  auj  difference  between  them  these 
specifications,  subject  to  such  conditions  as  may  bo  imposed  by  the  Commissioner  of 
Kuildiiigs,  are  to  govern. 

Location Number  of  Buildings , 

Owner  A^^l^rAaa  


Architect  Atlf^rpca 

Dimensions  of  each  T^nt 


Dimensions  of  each  Building'. 
Dimensions  of  each  Extension. 


Number  of  floors  above  cellar  or  basement  of  main  building of  extension 

If  it  is  proposed  to  alter  an  existing  t4>noment  or  lodging  house,  or  to  convert  a 
dwelling  Louse  or  other  building  into  a  t*}uement  or  lodging  house,  stiito  in  what  partic- 
ulars : 


Form  XVIIL 


Cdlar— How  to  be  oooopiad?. 


BMem«ni*How  to  be  oecapied  ?. 


Cellar  oeiHog— Height  aboie  eideiraUc. 


Basement  oeUing— Height  abore  aidewalk. 


i 


I 


I 

a 


I 


I 

t 


How  maqy  Hamiliee  will  ooeapy  eaoh 
floor 4 


Hei^t  of  oeiliags 

Nomber  of  llTing  roome  opening  on 
ahalte  and  oouia. . . .- 


Number  of  living  roome  opening  on 
■treet  and  Tara 


HaUs— How  lighted  and  Tsntilated  ?. 


State  dimeneione  of  Tentilatiag  ikyUgfat  over  main  hall. 


Dimenaions  of  windows  fi»  living  xooma. 


Dimenaions  of  windows  for  water-eloaet  apartments. 


Dimensions  of  fiinlights  over  doors  of  lifing  rooms  where  marked  on  plans. 


Cellar— How  lighted  and  ventflatedf. 


Basement— How  lighted  and  ventilated?. 


How  made  water-tigktf. 


Cellax^How  lighted  and  ventilated?. 


How  made  water-tight?. 


Will  cellar  or  basement  celling  be  plastered?. 


"What  additional  stmctore,  if  aaj,  will  be  on  lot?. 


Distance  from  extreme  rsar  of  main  bnilding  to  rear  line  of  lot. 


Distance  from  extreme  rear  of  extension  to  rear  line  of  lot. 


Number  and  location  of  water-closets. 


I 


I 

3 


I 

3 


I 

9 


I 


I 
I 


How  will  the  floor  and  sides  of  water^Ioset  apartments  be  made  water-tight?. 


How  will  waterHsloset  apartmente  be  ventilated  ?. 


Form  XIX 


DIMENSIONS   OP   LOT,    SHAPTS,  COURTS.   YARDS.    BTC. 

Hon.— If  MToil  IwriMtap  ud  loli  ««  of  mm»  dtmwwio—  thrmishowt,  om  jtatomt  ii  Mfldcat. 
Au.  omtfOTAnom  mm  m  UAorn  em  umn.  or  ram  tromi.   BaAvn  uim  tiiam  Twnm-riTK  ■qrASi  fksv 

ai  ABKA  WILL  BOT  m  OOlirVTSD  At  CVCOVKUD  tPACI.     ^ 

NoTB.— Seelloo  M,  Lsm  1667,  m  imaided  S896,  rctfrlcts  the  occuptaoj  of  toy  twrniMiit  or  lodgbig 
booM  oa  wj  ofdiBuy  dij  lot  to  riity«flvc  per  oestum  of  the  mw*  of  ttid  lot.  when  neh  lot  It  not  a  oornv  lot. 
•ad  caipowen  tbt  Coaifariooor  of  BuUdiags  to  exUod  tueh  oocnppBcy  to  wv«o(jr-flTf  par  eentnm  of  tho  aiw  of 
tkt  afoftaU  lot.  proTidcd  *'tktllgkt nti omhlitfm  ^tuek  InuwiU  •r  Ulgii^  hnm  mrt,  in  Ihg  tpinien  ^  Iks 
'  Ommim'Mtfr  «fBmMtn§$t  uattHatg  teprMcd.*  Xiao  mbm  aociloo  atao  proTldci  that  ao  teanaeot  or  lodflaf 
booM  abali  o(Ctti>y  men  thaa  aiiM^-two  per  oraturn  of  tbo  un  of  a  ooraer  lot  aliOTe  the  flrtf  itoiy. 

TIm  UaiUliig  peicoBiagM  tkat  will  he  allowed  oader  thia  provMoa  o(  taw  la  aa  followa : 


Up  to  UO  feet «7por 

••    %»  *  .* 

aadabora.4f 


.66  per 


Up  to  86  foct 78perceat. 

"      fQ  " 7t      •• 

••    109  ••  n      " 

119  "  66      - 

For  roraar  bttOdlaga  apoa  loirlcM  thaa .06  ttH  fraaiati«  the  BastAam  ai«a  that  aiaj  ba  eofwcd  will  bo 
dctenalord  w  followa . 


Up  to  80  f«et l6pcroeai 

"     60    ••  60      " 

••    160    ••  88      - 

•*    no   •• 86     • 


Up  to  UO  feet 84  per 

••    1»  -  86      * 

••    146  ••  80      - 

••    160  "     78      •• 


For  baDdlogt  gicater  ihan  00  feet  fraaiace.  the  foraier  tahkaof  pcreeatafea  wDl  ^iply  to  that  part  which  la 
b  tiicoM  of  80  feet,  aad  the  taitcr  teak  for  that  which  ta  aadcr  00  feet 

While  the  ooroTvied  area  oaaMi  be  lev  thaa  the  above  II  meat  be  greatrr  when  reqnfred  bj  the  Anther 
lef  olatloaa  for  ihafla  aad  flxlag  dialanoe  reqalml  at  rear. 


Hovai  Na  1. 


Shaft 
Nal.  .. 

"  2... 

••  8... 

•  4... 

Court 

Ma  1,    . 

U     Q 

••  •  • 

Front  { 
Yanl.   f 


SqFt. 


,S «■ 

.X 

.X mm 

X  .  • •  •  •  •  ■■•  a  e • •  • 

Jb  •   •  •  •  •  •    MB  •    •   •  •   •  • 

X  •   •  *  •  •  •  MB  ■  •  •  a  •  • 


BMur 
tard 


Aller    > 


A 


Yard 


•  *•«(      •«•••  ^^  I 


Total  oroA  of  Sliafti^  ) 
etc f 


Honaa. z, 

IlOt^       X 

Par  cent  of) 
lot  coTorad  )  ' 


BOUBB  Ko  % 


8Q.Ft. 

No.l, X « 

**  % X « 

-  8 -..x ^ 

"  4..,....x «. 

Court 
»al X ^ 

«   % X - 

Front  )        - 

lard,  ) 

Baar    \ 

Yawl,  f  '  •** " 

Alley  )         _ 

Total  area  of  Sbafta,  > 
ete > 

Honae, x «. 

MiMJW^  ■  •  •  •  aZ      e  o  «  a  •  ■■•  •   •  a  o  • 

Peroeni  of) 

lot  covered,  t 


Homa  Na  6. 


Shaft 
Nal. 


flq.n. 


••3  T  _ 


.X. 
.X. 


••   4, 

Court 
No.1, 

••   2, 

Front 
Yaid, 

Bear 
Yard, 

Alley 
Yard, 

Total  area  of  Sliaf  ta» ) 


o  •  •  M  ••••••  WU0  «  •  ■  •  a  I 

aavX  9   m  p  »    ■>•   •   •  •   •  * 

...X 


etc 


House.  ....x..  ^. 

JLiOi|         »..»X    •••• 

Peroentof ) 

lot  covered  j 


Bemarks 


And  it  ia  farther  nndemtood  by  tlie  owner  and  architect  tliat  these  plans  for  light 
and  ventilation  of  the  aboTe-deacribed  bnildings  are  approTe<1,  and  this  permit  is  issued 
and  accepted  upon  the  following  conditions  in  addition  to  the  foregoing,  and  are  hereby 
incorporated  tlierewith,  occonling  as  the  same  is  a  tenement  or  lodging  liouae. 

^  That  strict  adherence  to  the  plans  and  specifications  on  which  this  permit  is  granted 
will  be  required  by  the  Commissioner  of  Bnildings  an  loss  permission  in  writing  has  been 
previonsly  given  by  him  allowing  their  modification. 

Celtara,  peialt  to         T\^f^i  no  part  of  the  collar  or  basement  will  bo  constrnctcd  daring  the  erection  or 

gcupy  aa  a  dwell*  fj^^^  (he  completion  of  these  buildings,  to  bo  occupied  wholly  or  in  part  as  a  dwelling, 

unless  the  same  be  approved  herein,  or  a  special  permit  in  writing  has  been  previously 

obtbined  from  the  Commissioner  of  Buildings,  nor  ualess  the  some  comply  with  tiui 

Form  XX- 


Stikt 

phuM  jcqinlied. 


Cooditlont  b^M^t- 
Mtry  to  obUiin  ptir- 
mit. 


Air  ipBce  required. 
Wiudowa. 


TnuuooM. 


Alcove  rooms. 
Area  tit  tbafls  aud 

CUUCtJL 


Increued  areM  of 
•bafis  and  courts. 


Where  Bbafit  will 
beeolargcd. 


Bttaft's  In  corocr 
houses. 


Bbafts  to  be  free 
from  obatruclioDS 


Ventilatinr  sky- 
ligbt. 

Space  at  rear. 


foUonring  conditions  :  Ist.  That  it  be  at  least  sevon  foet  in  height  in  o%'ory  part  2cL  That 
the  cciliug  thereof  bo  at  least  two  feet  above  tlie  street  or  curb.  3d.  That  the  space  beneath 
the  floor  is  cemented ;  and,  4tli.  That  the  area  oxtciid  along  the  full  frontage  thereof  and 
be  at  least  two  feet  six  inches  wide,  six  inches  below  the  floor  level  of  the  part  occupied, 
and  properly  graded  and  drained,  and  that  the  steps  leading  thereto  will  have  open  risers 
and  be  so  arranged  as  not  to  obstruct  the  light  and  ventilation  thereoL 

That  no  habitable  room  will  have  a  smaller  air  space  than  six  hnndred  cubic  feet 

That  every  habitable  room  and  water-closet  apartment  will  have  a  vindow  opening 
directly  upon  the  street,  yard,  sliaft  or  court,  and  such  windows  will  be  at  least  twelve 
sqnaie  feet  in  area  for  living  rooms,  and  three  square  feet  in  area  for  water-closet  apart- 
ments, measured  between  the  stop-bends.  Said  window  will  be  hung  with  weights  and 
made  to  slide  vertically ;  and,  in  addition,  each  room,  except  those  opening  upon  the 
public  halls,  will  have  a  ventilating  or  transom  window  so  arranged  as  to  produce  a 
cro&s-cnrrent  of  air. 

Alcove  rooms  will  conform  to  all  the  reqnirementa  of  ordinary  rooms. 

Except  as  hereinafter  otherwise  stated,  every  light  and  air  shaft  or  court  for 
habitable  rooms  will  be  at  least  twenty-five  feet  square  in  area  up  to  and  including  five 
stories  in  height,  and  be  increased  five  square  feet  in  area  for  each  additional  story 
beyond  the  fifth,  and  not  less  than  two  feet  four  inches  wide  in  the  clear  at  every  point 
up  to  and  including  five  stories  in  height  and  be  increased  four  inches  in  width  for  each 
additional  story  beyond  the  fifth.  Shafts  or  courts  between  two  houses,  and  common  to 
both,  will  be  double  this  area  and  not  less  than  four  feet  eight  inches  wide  up  to  aud 
including  five  stories  in  height  and  be  increased  eight  inches  in  width  for  each  additional 
story  beyond  the  fifth.  Where  there  are  five  interior  rooms  in  a  line  on  a  floor  the  area 
of  each  shaft  or  court  will  be  fifty  per  cent  greater  than  above  described,  and  where 
there  are  six  interior  rooms  in  a  line  on  a  floor  the  area  of  such  shaft  or  court  will  be  at 
least  one  hundred  per  cent  gi'eater  than  the  minimum  above  stated. 

Where  there  are  twelve  rooms  on  a  floor  of  a  tenement*house  erected  on  an  ordinary 
city  lot,  except  a  corner  lot,  the  shafts  and  courts  to  light  and  ventilate  the  interior  rooms 
will  have  an  area  equM  to  two  hundred  and  fifteen  square  feet,  and  where  there  are  four- 
teen rooms  on  a  floor  of  a  similar  tenement-house  the  area  of  such  shafts  and  courts  will 
not  be  less  than  two  hundred  and  sixty-five  square  feet,  and  these  shafts  or  courts  will  be 
enlarged  at  their  central  portion  so  as  to  provide  windows  at  the  ends  of  each  set  of 
rooms  where  there  are  front  and  rear  sets  of  apartments  on  a  floor. 

In  every  corner  house  on  an  ordinary  city  lot  having  four  families  on  a  floor,  aud  six 
rooms  on  the  inside  portion  thereof  the  shaft  to  light  and  ventilate  interior  rooms  wrill 
have  an  area  equal'to  one  hundred  and  seven  and  one-half  square  feet ;  and  where  there 
are  seven  rooms  the  area  of  such  shaft  will  be  one  hundred  and  thirty-two  and  one-half 
square  feet,  and  these  shafts  will  be  enlarged  at  their  central  portion^  to  proyide  end 
windows  as  above  described. 

All  shafts  over  ten  square  feet  in  area  will  bo  free  and  clear  from  skylights  or  any 
other  covering  or  obstruction  at  the  top,  aud  all  shafts  and  courts  will  be  of  the  same 
area  throughout. 

That  the  main  hall  will  bo  lighted  and  ventilated  by  a  slcy-light  provided  with  louvres 
or  ridge  ventilator. 

At  the  rear  of  every  tenement  or  lodging  house  on  any  lot  other  than  a  corner  lot 
there  vrill  be  and  remain  from  the  ground  upward  a  clear  space  of  not  less  than  ten  feet 
between  it  and  the  rear  end  of  the  lot  At  the  rear  of  every  tenement  or  lodging  bouse 
on  any  corner  lot  there  shall  be  and  remain  above  the  first  stoty  a  clear  space  of  not  leas 
than  five  feet  between  it  and  the  rear  end  of  the  lot,  up  to  eighty  feet  in  height  and 


Over   80  feel,  five  feet  four  Inches. 


•< 


i< 


«• 


85 

tire  feet  eight  inchea: 

90 

six  feet. 

M 

six  feet  four  inches. 

100 

six  feet  eight  luchcs. 

105 

seven  feel. 

110 

se\eu  fct't  four  inches. 

115 

seven  feet  eiglit  Inches. 

Over  190  feet,  dght  feet. 


«( 


ISS 

eight  feet  four  bches. 

130 

dght  feet  eight  hichea. 

186 

nine  feet, 

140 

nine  feet  four  Inchea. 

145 

nine  feet  dght  indiei.. 

160 

ten  feet. 

Where  the  width  of  a  corner  lot  is  greater  than  an  ordinary  city  lot  it  will  have  A 
clear  space  of  not  less  than  ten  foot  in  tho  roar  of  that  portion  in  excess  of  an  ordinary 
city  lot,  or,  iu  lieu  thereof,  an  open  court  not  less  than  one  of  the  same  widths  as  above, 
aud  beginning  at  the  street  or  avenue,  which  will  extend  tho  full  width  of  tlio  lot  aud 
tjontinue  to  the  first  interior  room.  And  such  interior  portion  of  a  corner  tenement  or 
lodging  house  will  conform  to  all  the  requirements  of  a  tenement  or  lodging  house  situated 
on  an  inside  lot 

Form  XXI 


PriTj  raulC 


Waler-closcbk 


Floor  aod  tides  of 
xvatcrcIoKt  Apart- 
ment. 

"Water  suppljt 


Isolation  room. 


Dndiu,et& 


ReBtrlctJoofc 


No  privy  vault  or  cesspool  -will  be  maintained  on  the  promises  if  a  connection  with 
any  public  sewer  can  be  made. 

The  general  vatcr-closct  accommodations  will  not  bo  placed  in  the  cellar  and  no 
water-closet  will  be  placed  iu  the  yard.  In  tenement  houses  there  will  be  one  water- 
closet  on  each  floor,  and  where  there  is  more  than  one  family  on  a  floor  there  will  bo  one 
additional  water-closet  on  that  floor  for  every  two  additional  families. 

In  lodging  houses  there  will  be  one  water-closet  on  each  floor,  and  where  thoro  is 
more  than  fifteen  pei-sons  on  any  floor  there  will  be  an  additional  water-closet  on  that 
floor  for  every  additional  fifteen  persons  or  fraction  thereof. 

That  the  floor  and  sides  of  each  water-closet  apartment  in  every  tenement  and  lodg- 
ing house  will  be  made  water-proof  with  some  non-absorbent  material. 

In  every  tenement  house  connected  with  any  public  sewer,  running  water  will  be 
provided  over  a  sink  in  each  set  of  apartments. 

Each  lodging  house  will  bo  provided  with  an  isolation  room,  arranged  as  follows: 
Ist.  It  will 'be  located  on  the  uppermost  floor  and  its  air  space  wDl  not  be  less  than  one 
thousand  cubic  feet.  2d.  It  will  have  a  window  opening  on  the  street  or  avenue  and  a 
lonvred  skylight  on  the  roof.  3d.  It  will  be  provided  with  a  water-closet  apartment  having 
its  partitions. extended  to  ceiling  and  a  window  opening  on  the  outer  air,  also  a  sink  with 
running  water;  and,  4th.  The  walls  and  floor  will  be  rendered  impermeable  to  liquids  or 
gases. 

Yards,  areas,  light-shafts  and  courts  will  bo  properly  graded,  flagged  or  concreted' 
and  drained. 

Where  the  premises  aro  occupied  as  a  tenement  house  no  part  thereof  will  bo  used 
lor  a  lodging  house  or  privato  school.  Nor  will  they  bo  used  for  the  storage  and 
handling  of  rags. 

No  stable  or  coal  yard  will  be  maintained  on  any  lot  whereon  it  is  proposed  to  erect 
a  tenement  or  lodging  house  or  convert  any  building  to  the  purposes  of  a  tenement  or 
lodging  house. 

And,  flnally,  the  undersigned  hereby  agrees  to  faithfully  comply  with  all  the  laws 
relating  to  the  erection  of  tenement  or  lodging  houses,  or  to  the  conversion  of  other 
buildings  to  the  purposes  of 'a  tenement  or  lodging  house,  or  to  the  maintenance  of  such 
tenement  or  lodging  house,  and  also  the  rules  and  regulations  under  which  this  permit  is 
issued. 


Oitmtr. 


Architect. 


Bated. 


.189-, 


These  plans  and  specifications  were  referred  to  Inspector.. 


.District,  on  the. 


jday  of. 


..  189 


.Clerk. 


New  York, __^__ ,  189  . 

To  the  Commissioner  of  Buildings : 

Sir — I  have  the  honor  to  report  that  the  above  described  premises  were  begun 

on  the day  of ,  189 — ,  and  completed  on  the. 

day  of_- ,  189 — ,  and  that  said  premises  conform  in  all  respects  to 

the  condlliuns  of  the  above  permit  and  also  the  laws  and  rules  and  regulations  relating  to 
the  light  and  veutilutiou  of  tenement  and  lodging  houses. 

Kespectfully  submitted, 


Inspector  I . 
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